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REPORT  OF  THE  CHIEF  ENGINEER 

To  The  Honorable  Chairman  and 
Members  of  the  State  Roads  Commission: 

The  biennial  report  of  the  Chief  Engineer  for  the  period  October  1,  1938  to  Sep- 
tember 30,  1940,  is  submitted  in  the  following  chapters  prepared  by  the  Chief  Engi- 
neer, Assistant  Chief  Engineer,  Engineers  in  charge  of  the  various  engineering 
divisions,  and  the  District  Engineers. 

Organization  of  Engineering  Department 

During  the  period  covered  by  this  report,  significant  changes  were  made  in  the 
engineering  organization,  all  for  the  purpose  of  increased  efficiency  and  improve- 
ment of  the  service. 

The  eight  districts,  into  which  the  State  was  previously  divided  for  administra- 
tive and  maintenance  purposes,  were  reduced  to  six,  by  the  elimination  of  District 
7,  Baltimore  City,  and  District  5,  which  consisted  of  Carroll  and  Frederick  Counties. 
Carroll  County  was  assigned  to  District  3 ;  Frederick  County  was  assigned  to  Dis- 
trict 6;  and  the  District,  formerly  numbered  8,  was  changed  to  5. 

Effective  October  1,  1939,  each  of  the  six  District  Engineers  was  provided  with 
a  staff  consisting  of  two  Junior  Assistant  Highway  Engineers,  one  of  whom  was 
placed  in  charge  of  construction  throughout  the  District;  the  other  in  charge  of 
maintenance. 

During  the  same  period,  all  inspectors  assigned  to  construction  were  transferred 
from  the  supervision  of  the  District  Engineers  to  the  Construction  Division  and 
thus  were  placed  directly  under  the  supervision  of  the  Construction  Engineer. 
This  has  resulted  in  greater  efficiency  in  the  assignment  to  and  functioning  of  in- 
spectors on  construction  work. 

Mr.  T.  M.  Linthicum,  previously  District  Engineer  of  old  District  5,  was  trans- 
ferred to  the  Construction  Division  to  serve  as  Assistant  Constmction  Engineer. 

Reclassification  and  Salary  Adjustments 

During  the  summer  of  1940,  a  thorough  review  of  the  entire  engineering  depart- 
ment was  carried  out.  The  result  of  this  study  revealed  two  important  facts  with 
regard  to  the  organization.  First,  there  is  a  very  considerable  number  of  employees 
whose  classifications  are  totally  inconsistent  wdth  their  duties  and  responsibilities, 
and  second,  there  is  need  for  readjustment  of  salaries  in  order  to  provide  pay  for 
numerous  employees  consistent  with  the  duties  and  responsibilities  required  of 
them  and  fairly  comparable  with  rates  paid  generalh'  for  such  services. 

While  the  reclassifications  and  salary  readjustments  referred  to  should  be  made 
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in  any  event,  in  order  to  put  the  engineering  department  on  a  proper  basis,  it  is  of 
especial  importance  that  this  be  done  at  present  as,  otherwise,  the  demands  created 
by  the  present  very  extensive  defense  activities  of  the  Federal  Govcrimicnt  and  of 
private  emplo,yers,  maj^  cause  us  a  further  loss  of  a  considerable  number  of  men  of 
long  and  valuable  experience  with  the  Commission  in  highway  work. 

To  date,  such  demands  have  taken  six  men  from  the  Bridge  Depai'tment  and  two 
men  from  the  Soils  Department,  including  the  head  of  this  Department,  and  several 
others  from  minor  positions. 

Projects  Financed  Wholly  or  in  Part  by  Federal  Funds 

The  usual  Federal  Aid  programs  were  carried  out  during  the  biennium  under 
consideration  so  as  to  absorb  and  use  all  allocations  of  Federal  Aid  funds  provided 
for  the  period  by  the  Congress  of  the  United  States.  Under  the  heading  of  regular 
Federal  Aid  projects,  $2,115,625  were  matched  by  appropriation  of  State  construc- 
tion funds,  and  $313,976  of  Federal  Aid  secondary  or  feeder  funds  were  matched 
and  obligated  for  construction.  In  addition,  $500,811  of  Federal  funds  dedicated 
to  the  elimination  of  grade  crossings,  and  which  do  not  require  matching  funds 
expended  by  the  State,  were  programmed  and  the  funds  encumbered  so  as  to  insure 
their  use  for  the  purposes  intended. 

The  principal  accomplishments  under  the  head  of  regular  Federal  Aid  projects 
included  the  completion  of  the  Ritchie  Highway  between  Baltimore  and  the  Severn 
River  Bridge  at  Annapolis,  a  four  lane  divided  highway,  and  the  essential  comple- 
tion of  the  four  lane  divided  highway  between  Baltimore  and  the  Delaware  line, 
the  latter  project  being  the  relocated  Philadelphia  Road,  U.  S.  Route  40;  the  com- 
pletion of  a  section  of  the  Eastern  Shore  Boulevard  between  Easton  and  Trappe; 
the  commencing  of  the  relocation  of  a  section  of  U.  S.  Route  40  in  the  vicinity  of 
Hancock,  including  a  bridge  over  Tonoloway  Creek. 

The  secondary  Federal  Aid  funds  accounted  for  the  completion  or  the  commence- 
ment of  construction  of  the  following  projects: 

Aliens  Corner-Reliance 2.70  miles 

Houston  Branch  Road 4 .  26  miles 

Nanticoke-Waterview 1 .  43  miles 

Hebron  Road  (Salisbury-Mardella) 1 .  50  miles 

Girdletree-Taylor  Landing 1 .  23  miles 

Gosnell-Day 1 .  27  miles 

Woodsboro-Libertytown 2.74  miles 

Magnolia  Road 1 .  98  miles 

Fulton-Highland 2.70  miles 

Lewisdale-Hyattstown 2 .  37  miles 

Peterman's  Store-Wellington 0.94  miles 

Cearfoss-Fairvievv 1 .  12  miles 

Benevola-Sanmar 0.89  miles 

During  this  period,  the  elimination  of  railroad  grade  crossings  was  provided  for 
by  construction  of  the  following  structures : 

Red  Mill  overpass  of  the  Pennsylvania  Railroad,  near  Elkton,  for  use  of  east-bound  traffic 
on  the  new  dual  highway. 


Report  of  the  State  Roads  Commission  3 

Pedestrian  underpass  of  the  Pennsylvania  Railroad  at  Odcnton. 

Reconstruction  of  the  existing  overpass  of  the  Western  Maryland  Railway  at  McDonogh. 

Underpass  of  the  Western  Maryland  Railway  at  Elizabeth  Street,  Hagerstown. 

Overpass  of  the  Baltimore  &  Ohio  Railroad  at  Leslie. 

Underpass  of  the  Norfolk  and  Western  Railroad  at  Antietam. 

Public  Works  Administration  funds  under  the  original  Docket  1397  were  used 
to  aid  in  the  construction  of  one  section  of  the  Philadelphia  Road,  namely,  that 
between  Oakington  and  the  west  approach  to  the  new  Havre  de  Grace  Bridge  across 
the  Susquehanna  River.  During  the  same  period,  two  major  P.W.A.  projects,  the 
construction  of  the  new  bridge  across  the  Susquehanna  River  at  Havre  de  Grace, 
and  the  new  bridge  across  the  Potomac  River  at  Ludlows  Ferry  were  completed, 
the  former  bridge  being  placed  in  service  on  August  14,  1940,  and  the  latter  on 
December  15,   1940. 

The  usual  program  of  W.P.A.  projects,  involving  a  total  capital  expenditure  of 
Federal  and  State  funds  combined  in  the  amount  of  $1,843,583  was  carried  on,  the 
projects  being  distributed  over  the  entire  State  and  covering  for  the  most  part  the 
construction  of  improvements  and  betterments,  the  character  of  which  made  them 
especially  adaptable  to  this  form  of  financing. 

The  contribution  of  State  funds  to  these  projects,  in  the  amount  of  S486,852, 
accounted  for  approximately  39%  of  the  total  investment,  the  majority  being  pro- 
vided by  the  Federal  Government  primarily  in  the  form  of  labor  and  to  a  limited 
extent,  contributions  of  material. 

During  the  two  years  under  consideration,  109  miles  of  highways  and  incidental 
structures  have  been,  or  are  being,  widened  and  improved. 

County  Roads 

During  the  biennium,  the  usual  allocation  of  funds  produced  by  the  l^p  Lateral 
Gasoline  Tax  was  made  to  the  counties  for  the  purpose  of  maintaining,  constructing, 
and  reconstructing  the  county  highways.  Chapter  766  of  the  Acts  of  1939  became 
effective  October  1,  1939. 

Under  the  provisions  of  this  Act,  the  funds  from  the  l^i  Lateral  Gasoline  Tax 
allotted  to  each  county  were  divided  into  two  equal  portions,  one  portion  being 
dedicated  to  the  maintenance  of  the  county  roads,  the  payment  of  interest  on 
county  road  bonded  debt,  and  the  allotment  of  funds  to  certain  incorporated  towns. 

The  other  portion  is  dedicated  to  the  construction  of  additions  to  the  road  sys- 
tems of  the  various  counties,  with  the  provision  that  upon  completion  of  the  various 
projects,  they  must  become  a  part  of  the  State  highway  system,  thus  removing 
them  from  the  county  systems  and  relieving  the  counties  of  their  further 
maintenance. 

Pursuant  to  the  terms  of  this  Law,  each  county  during  the  latter  months  of  1939 
submitted  a  list  of  roads  on  which  construction  or  improvement  was  desired  and 
each  of  these  programs  was  carefully  inspected  and  reviewed  in  the  field  by  this 
office,  and  the  programs  as  finally  approved,  included  only  such  roads  as  were 
considered  proper  additions  to  the  State  system. 
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Minimum  standards  with  regard  to  alignment,  widths  of  surfacing  and  shoulders, 
grades,  and  structural  design  of  the  pavement  applicable  to  State  highways  were 
required  in  the  preparation  of  plans  for  the  construction  of  these  roads. 

The  requirements  that,  first,  all  such  roads  must  upon  completion  become  parts 
of  the  State  system,  and  second,  the  minimum  standard  requirements  regarding 
design  of  the  roads,  have,  in  the  opinion  of  the  writer,  prevented  the  counties  from 
obtaining  construction  of  considerable  mileage  of  roads  highly  desirable  from  a 
county  highway  viewpoint. 

It  is,  therefore,  the  writer's  opinion  that  certain  modifications  of  this  Law  are 
highly  desirable,  so  as  to  provide,  first,  for  an  equitable  division  of  funds  among 
the  counties,  and  second,  to  broaden  the  scope  of  county  road  construction. 

To  accomplish  the  first  objective,  it  would  seem  desirable  to  eliminate  all  mileage 
of  State  roads  when  computing  on  a  road  mileage  basis  the  share  of  Lateral  Gasoline 
Tax  funds  to  be  allocated  to  each  county. 

To  accomplish  the  second  objective,  the  funds  allocated  to  each  county  should  be 
divided  so  as  to  provide,  first,  for  the  maintenance  of  the  total  mileage  of  county 
roads  within  the  county,  the  balance  to  be  used  for  the  construction  of  farm  to 
market   roads. 

Each  county's  program  should,  as  at  present,  be  reviewed  and  approved  by  this 
Commission,  with  the  understanding  that  it  be  optional  with  the  State  Roads  Com- 
mission as  to  which,  if  any,  of  the  roads  thus  constructed  shall  be  accepted  into  the 
State  highway  system. 

Such  a  modification  of  the  Law  would  undoubtedly  broaden  the  field  of  selection 
of  roads  for  improvement  by  the  counties  and  would  enable  them  to  construct 
greater  mileages  with  a  given  amount  of  funds,  as  it  w^ould  not  be  necessary  to 
construct  those  sections  which  would  remain  as  county  highways  to  as  high  a  stand- 
ard of  alignment,  width,  grade,  and  type  as  would  govern  in  the  case  of  mileages 
w^hich  must  be  taken  into  the  State  system. 

Highway  Planning  Survey 

During  the  biennium  covered  by  this  report,  the  Highway  Planning  Survey  com- 
pleted and  submitted  to  the  State  Roads  Commission  its  final  report  with  con- 
clusions and  recommendations. 

The  Highway  Planning  Survey  was  commenced  during  the  summer  of  1936  and 
its  work  was  divided  into  three  general  functions,  namel}^  the  preparation  of  a 
complete  inventory  of  all  roads.  State,  county  and  other  public,  within  the  State 
with  full  and  complete  data  as  to  their  physical  characteristics;  elaborate  and 
complete  traffic  studies ;  and  a  study  of  all  matters  pertaining  to  State  road  finances. 

This  report  provides  a  valuable  guide  to  the  functioning  of  the  State  Roads  Com- 
mission and  includes,  among  other  things,  a  definite  program  of  needed  construction 
recommended  to  be  carried  out  over  the  next  five  years  and  estimated  to  cost 
$55,000,000. 

A  nucleus  of  the  personnel  of  the  Highway  Planning  Survey  is  retained  as  the 
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Division  of  Planning  Information  of  the  State  Roads  Commission,  and,  in  the 
opinion  of  tlie  writer,  is  a  most  important  and  essential  department  for  the  purpose 
of  keeping  up  to  date  the  vital  elements  of  the  Planning  Survey  studies,  primarily, 
those  pertaining  to  traffic  data,  and  also  provides  a  means  for  making  extensive 
studies  of  traffic  and  its  movement,  all  of  which  have  an  important  bearing  on  the 
design  of  a  modern  highway  system. 

National  Defense  and  the  Highway  System 

During  the  year  1940,  the  problem  of  national  defense  occupied  the  center  of  the 
stage  in  national  affairs,  as  a  result  of  war  conditions  prevailing  in  Europe  and  Asia. 
One  of  the  primary  functions  in  national  preparedness  is  the  provision  of  adequate 
highways  for  the  movement  of  troops,  equipment,  and  materials  involved  in  a 
general  preparedness  and  training  program. 

During  the  summer  of  1940,  the  War  Department,  through  the  Public  Roads 
Administration,  submitted  to  the  State  Roads  Commission  a  system  of  highways 
coinciding  to  a  major  extent  with  the  arterial  highways  of  the  State,  with  the  request 
that  plans  and  cost  estimates  be  prepared  and  submitted  to  the  Public  Roads 
Administration  covering  the  work  necessary  to  bring  the  roadways  listed  up  to 
minimum  standards  of  alignment,  pavement  and  shoulder  widths,  and  load  carrying 
capacity  indicated  as  necessary  to  meet  military  requirements.  The  roads  were 
grouped  into  three  priorities,  the  first  including  194  miles,  the  second,  300  miles, 
and  the  third,  134  miles,  an  aggregate  of  628  miles,  and  it  was  estimated  that  in 
order  to  bring  them  to  the  standard  of  minimum  requirements  fixed  would  require 
the  expenditure  of  $48,658,500,  including  acquisition  of  right  of  way  estimated 
to  cost  $11,099,500. 

A  study  of  this  problem  brought  out  the  fact  that  to  carry  out  the  work  as  cited 
above  would  perpetuate  to  a  major  extent  much  bad  alignment  and  many  poor 
grades,  and  short  sight  distances  of  the  existing  system.  It  would  also  necessitate 
the  construction  of  the  majority  of  this  mileage  under  heavy  traffic  and  thus  would 
cause  serious  congestion  and  traffic  problems  during  the  construction  period. 

It  was,  therefore,  decided  to  prepare  a  supplemental  estimate  based  upon  exten- 
sive relocation  of  much  of  the  mileage  named  in  the  three  priorities  and  the  addition 
of  a  small  extent  of  mileage,  with  the  result  that  the  first  priority  as  recommended 
by  the  State  Roads  Commission  includes  204  miles,  the  second,  317  miles,  and  the 
third,  132  miles,  an  aggregate  of  653  miles,  estimated  to  cost  $66,297,500,  including 
right  of  way  at  a  cost  of  $13,611,000. 

The  construction  of  this  mileage  to  minimum  requirements  fixed  by  the  War 
Department  w'ill  provide  a  system  of  highways  that  would  meet  in  every  respect 
all  of  the  defense  requirements,  would  be  of  permanent  value  to  the  State  after 
the  passing  of  the  emergency,  and  could  be  consti'ucted  with  little  or  no  interference 
with  the  use  of  existing  roads  as  a  means  of  movement  during  the  construction 
period. 
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All  of  this  data  was  furnished  to  the  Public  Roads  Administration  as  requested 
on  the  date  named  by  them,  namely,  August  15,  1940. 

In  the  supplemental  report  it  was  pointed  out  that  if  this  problem  were  to  be 
attacked  effectively,  and  the  roads  completed  within  any  reasonable  period  of  time 
in  the  light  of  the  probable  duration  of  the  emergency,  it  would  be  most  desirable 
that  a  large  appropriation  of  the  special  Federal  funds  be  made,  and  that  the  engi- 
neering organization  be  expanded. 

Later  in  the  year  the  problem  of  providing  access  roads  to  the  numerous  impor- 
tant military  reservations  within  the  State  was  presented  and  a  program  of  access 
roads  to  the  Aberdeen  Proving  Ground,  Edgewood  Arsenal,  Glenn  L.  Martin  Com- 
pany Airplane  Plant,  Fort  George  G.  Meade,  and  Indian  Head  Proving  Ground, 
was  prepared  and  it  was  estimated  that  the  cost  of  constructing  these  access  roads 
would  be  approximately  $13,000,000. 

Again,  it  was  pointed  out  that  the  State  does  not  have  funds  available  for  this 
construction  and  it  has  been  urged  that  special  Federal  appropriation  be  made  to 
provide  for  the  work.  Such  an  appropriation  is  particularly  desirable  from  the 
State's  viewpoint  in  case  of  these  roads,  as  most,  if  not  all  of  them,  would  be  of 
secondary  importance  only  to  the  State  system  after  the  passing  of  the  emergency. 

Convict  Labor 

During  the  biennium,  mileage  sUghtly  in  excess  of  100  miles  has  been  or  is  being 
improved  and  widened  by  the  construction  of  sand  asphalt  and  bituminous  stabi- 
Uzed  shoulders,  using  convict  labor,  from  the  Maryland  House  of  Correction.  The 
highways  selected  for  this  work  have  been  primarily  those  where  it  is  not  anticipated 
that  a  major  relocation  will  be  carried  out  during  the  coming  10-year  period. 
These  highways  are  located  principally  on  the  eastern  and  western  shore  at  points 
where  the  prison  labor  can  be  used  to  economic  advantage. 

On  the  eastern  shore,  the  result  has  been  accomplished  by  means  of  a  prison 
camp,  accommodating  approximately  60  prisoners,  whereas  the  work  on  the  western 
shore  has  been  handled  by  transporting  the  prisoners  to  and  from  the  work  each 
day  from  the  House  of  Correction  at  Jessup,  thus  providing  that  no  camp  is 
necessary. 

The  accomplishments  of  the  various  divisions  of  the  engineering  department  are 
presented  in  the  Chapters  which  follow. 

In  conclusion  I  should  like  to  pay  tribute  to  the  loyalty  and  the  energetic  and 
untiring  efforts  of  all  members  of  the  Engineering  Department  in  carrying  on  all 
phases  of  the  work  of  creating  and  maintaining  the  State's  system  of  highways. 

Respectfully  submitted, 

Wilson  T.  Ballard, 

Chief  Engineer. 
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ROBERT  M.  REINDOLLAR 

Assistant  Chief  Engineer 

FRANK  P.  SCRIVENER,  JR. 

Maintenance  Engineer 

JOHN  C.  GRANNAN  JOHN  H.  FOERTSCH 

Equipment  Engineer  Superintendent  of  Equipment 

S.  W.  BAUMILLER 
Landscape  Engineer 

PAUL  E.  SUTHERLAND 

Director  of  Outdoor  Advertising 
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Organization 

The  maintenance  organization  is  that  branch  of  the  engineering  department  of 
the  Commission  which  has  the  function  of  preserving  and  keeping  the  highways  and 
appurtenant  structures  in  a  condition  which  will  permit  safe  and  economical  use 
by  the  traveling  public. 

The  central  office  located  in  Baltimore  exercises  general  supervison  and  coordina- 
tion of  the  various  maintenance  activities  in  order  to  insure  uniformity  of  methods 
and  practices,  and  to  enable  the  entire  organization  to  take  advantage  of  any  and 
all  improvements  which  are  developed. 

In  order  to  promote  greater  efficiency  and  economy,  the  State  Roads  Commission, 
during  this  biennium,  reduced  the  number  of  maintenance  districts  from  eight  to 
six  and  assigned  a  junior  assistant  engineer  under  each  of  the  District  Engineers 
in  the  respective  districts  to  supervise  maintenance  operations.  Each  district 
embraces  from  three  to  five  counties,  and  in  each  county  a  resident  engineer  per- 
sonally directs  and  plans  the  details  of  all  maintenance  work,  and  is  held  responsible 
for  the  results  obtained.  The  Commission  also  inaugurated  a  schedule  of  monthly 
meetings  of  the  X)istrict  Engineers,  together  with  various  headquarter  representa- 
tives, at  which  problems  of  maintenance,  construction  and  budget  appropriations 
are  discussed,  and  policies  governing  procedure  determined  upon,  with  the  result 
that  uniform  practices  throughout  the  State  are  put  into  effect  simultaneously. 

Maintenance  Mileage 

The  following  table  gives  the  type  and  mileage  of  roads  on  the  system  as  main- 
tained by  the  State  Roads  Commission  on  October  1,  1940: 


State  Ro.\ds  Maintenance  Mileage  as  of  October  1,  1940 
By  Counties  and  Types 


County 

A 

B 

C 

D 

E 

F 

G 

H 

56.54 

21.10 

84.42 

2.37 

6.05 

32.43 

22.07 

2.86 

18.38 

92.75 

26.35 

108.94 

48.65 

15.50 

123.53 

29.27 

10.45 

5.13 

5.37 

10.57 

132.11 

10.88 

I 

J 

K 

0.52 
0.59 

L 

M 

Total 

Allegany 

1.35 

0^69 

8.50 
1.89 

2.42 
81.64 
21.83 
14.21 
25.70 
42.46 
40.44 

5.00 
34.66 
49.60 
31.61 
27.65 
22.99 

7.94 
58.93 

4.06 
44.00 

5.25 
11.46 
19.47 
16.69 
27.05 
39.87 

19.77 
19.52 
36.91 

4^97 
13.52 
10.06 
8.77 
7.27 
25.43 
11.99 
5.41 
9.07 

17^78 
35.16 

10.63 
9.84 
4.44 
21.73 
14.39 
8.81 

61.68 
114.11 
118.22 
12.77 
87.93 
92.37 
96.40 
16.95 
75.48 
96.98 
60.88 
101.11 
57.98 
106.19 
118.38 
85.03 
79.04 
3.58 
65.73 
60.85 
28.94 
79.44 
92.15 

150  78 

0.88 
15.44 

240.42 

276.82 

Baltimore 

Calvert 

1.86 
4.68 

89.41 
3.59 
10.61 

120  62 

Caroline 

132  92 

Carroll 

.1.06 

192.45 
168  97 

Cecil 

Charles 

14.23 

192.73 

240  54 

Dorchester 

0.28 
0.39 

136.07 

Frederick 

11.66 

0.99 

0.99 
3.16 
2.00 

6.79 
1.19 

0^46 
7.16 
0.38 
83.06 
4.33 
166.56 
1.90 
2.01 
4.45 
0.08 
3.10 

0.97 

286.55 
135  18 

Garrett 

Harford 

10.30 

255  41 

Howard 

6.94 

146.09 
136  79 

Kent 

Montgomery 

2.32 
10.22 

321.32 

Prince  George's 

0.95 

i.m 

0.27 
'2;87' 

248  02 

Queen  Anne's 

139  62 

Saint  Mary's 

194  02 

Somerset 

3.84 

98  14 

Talbot 

0.19 

97  53 

Washington 

5.80 
0.27 

8.50 

4:41' 

2.92 
4.23 
2.76 

221  14 

Wicomico 

0.77 

137.11 
151.17 

Worcester 

0.07 

Total 

0.07 

18.68 

32.25 

40.66 

588.20 

634.93 

865.72 

295.47 

1,712.19 

1.78 

37.73 

4,227.68 

A  -  primitive;  B  =  unimproved;  C  =  graded  and  drained;  D  =  soil-surfaced;  E  =  gravel  or  stone;  F  =  bituminous 
surface  treated ;  G  =  mixed  bituminous  road ;  H  =  bituminous  penetration ;  I  =  bituminous  concrete ;  J  =  Portland  cement 
concrete;  K  =  brick;  L  =  block;  M  =  dual  type  of  surface. 
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Allocation  of  Funds 

In  the  1937-1938  report,  the  engineering  division  brought  out  the  fact  that  the 
General  Assembly  of  1937,  in  order  to  control  the  operations  of  this  Commission, 
"froze"  the  maintenance  budget  for  a  period  of  two  years,  thereby  making  proper 
and  efficient  operation  impossible,  and  recommended  that  adequate  funds  be  pro- 
vided under  the  various  maintenance  items,  in  order  to  eliminate  this  condition. 
The  General  Assembly  of  1939  nevertheless  continued  the  same  budget  appropria- 
tion as  was  established  by  the  Assemblj^  of  1937.  The  law  permitted,  however, 
that  certain  budget  amendments  could  be  made  with  the  approval  of  the  Governor 
and  Board  of  Public  Works. 

This  method  of  allocation  of  funds  created  a  certain  amount  of  confusion  wdth  the 
operating  personnel,  and  resulted  in  unequal  distribution  of  funds  through  budget 
amendments  for  the  various  operations  in  the  several  districts.  The  budget  for  the 
years  1942-1943,  which  has  been  submitted  for  the  consideration  of  the  General 
Assembly  of  1941,  provides  specifically  for  adequate  funds  under  each  of  the  sub- 
classifications  for  maintenance  operations,  and  it  is  recommended  that  this  budget 
be  approved.  There  have  been  some  changes,  however,  in  certain  items  of  the 
original  budget  as  prepared  by  the  State  Roads  Commission,  which  were  made  by 
the  Budget  Committee  prior  to  the  submission  of  the  budget  to  the  Legislature. 
These  items  will  be  discussed  under  the  proper  sub-titles  in  this  report. 

Equipment 

In  order  to  provide  for  better  control  and  more  efficient  use  of  the  Commission's 
equipment,  the  position  of  Equipment  Engineer  was  created  by  the  present  Com- 
mission. The  Equipment  Engineer,  with  representatives  of  the  engineering  per- 
sonnel, made  a  study  of  the  method  of  operations  in  Virginia  and  North  Carolina, 
after  which  recommendations  were  made  to  the  Commission  for  the  establishment 
of  a  State-wide  Equipment  Division,  through  which  equipment  would  be  provided 
for  operation  in  the  several  districts  on  a  rental  basis.  The  operations  of  this 
division  will  require  changes  in  the  budget  which  has  been  submitted  to  the  Legis- 
lature, or  a  budget  amendment  before  this  method  can  be  put  into  effect. 

Under  present  methods  used  in  connection  with  the  operation  of  equipment  and 
also  as  provided  for  in  the  budget  submitted  to  the  Legislature,  there  is  an  appro- 
priation under  the  40-9  account  for  the  acquisition  of  construction  and  maintenance 
equipment,  and  the  40-8  account  for  the  purchase  of  passenger  cars  for  department 
heads  and  engineering  personnel.  The  240  accounts  provide  for  salaries  and  ex- 
penses incidental  to  the  operation  of  storeroom  and  yards.  There  is  also  a  budget 
control  account  252-1  to  6  inclusive,  for  the  operating  expense  in  connection  with 
the  use  of  equipment.  The  appropriated  amount  under  the  252  account,  however, 
represents  a  duplicate  appropriation  as  equipment  and  operating  costs  are  charged 
directly  against  the  maintenance  items  under  322  to  392  accounts  inclusive,  for  all 
items  incidental  to  the  operation,  repair  and  depreciation  of  equipment.  The 
charges  under  the  252  control  account  are  credited  to  reconstruction  and  are  later 
expended  under  other  items. 
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Under  present  methods  of  allocation  of  units,  each  district  has  been  permitted 
to  obtain  a  sufficient  number  of  all  types  of  equipment  to  operate  as  an  independent 
organization  except  under  extreme  emergency  conditions.  Under  the  existing 
set-up  these  units  are  depreciated  at  a  rate  established  on  a  basis  of  five  years  of 
actual  service,  but  the  rates  so  established  are  continued  until  obsolescence.  Repair 
and  operating  costs  are  taken  into  consideration  on  a  monthly  basis.  The  hourly 
rate  per  unit  determined  by  this  method  and  charged  against  any  maintenance 
project  varies  each  month  in  accordance  with  the  number  of  unit  houis  of  operation 
per  month,  and  the  amount  of  money  which  may  have  been  expended  in  operating 
costs,  repairs  and  depreciation.  Under  this  method,  the  monthly  rates  in  any  one 
district  on  identical  luiits  on  similar  work  may  fluctuate  as  much  as  25%  to  40%, 
and  the  rate  charged  by  districts  for  the  identical  type  of  units  may  also  vary  in  the 
same  proportion. 

This  difTercnce  in  rates  has  the  psychological  effect  of  having  all  men  in  respon- 
sible charge  of  operation  of  equipment  become  indifferent  as  to  actual  operating 
costs.  Furthermore,  the  operating  personnel  assumed  the  attitude  that  units 
assigned  to  their  respective  districts  are  for  their  use  exclusively,  and  arc  very 
reluctant  to  have  them  transferred  or  loaned  to  another  district  except  under 
extreme  emergency  conditions.  The  undesirable  effect  of  this  is  two-fold. — first, 
the  acquisition  of  more  equipment  than  is  necessary  for  efficient  operation  on  a 
State-wide  basis,  and  secondly,  the  inefficient  operation  of  individual  units  as  a 
result  of  this  policy. 

With  the  establishment  of  the  Equipment  Division,  units  of  all  kinds,  with  the 
exception  of  small  tools,  stationary  units  and  non-motorized  units,  would  he  rented 
to  the  districts  on  a  uniformly  established  rental  basis.  The  rental  rates  (\stablished 
would  cover  actual  operating  costs,  including  fuel,  greases  and  lubricants,  also 
repairs  and  depreciation.  The  amount  included  for  depreciation  would  provide 
for  the  purchase  of  new  units  at  obsolescence.  The  wages  of  the  operator  will  be 
charged  directly  against  the  project  on  which  the  unit  is  working.  The  rental  rate 
established  would  also  provide  for  overhead  expenses  incidental  to  the  operation 
of  the  Equipment  Division. 

Under  this  method  the  District  Engineers  will  be  required  to  request  necessary 
equipment  to  perform  certain  operations  and  will  report  units  out  of  service  immedi- 
ately that  they  have  no  further  use  for  them.  This  will  make  these  units  available 
for  transfer  and  use  at  other  locations,  and  will  require  the  District  Engineers  to 
actually  schedule  in  advance  all  operations  in  order  to  function  on  the  most  efficient 
and  economical  basis.  It  will  provide  through  central  control  a  check  on  compara- 
tive operating  and  maintenance  costs  on  all  types  of  equipment,  insuring  proper 
adjustments  and  repairs  when  the  operating  costs  on  similar  units  show  wide 
discrepancies. 

This  method  of  making  all  equipment  available  in  one  central  pool  will  also  un- 
questionably reduce  the  number  of  certain  types  of  units  which  we  have  at  present 
in  the  set-up  by  individual  districts. 

The  establishment  of  this  division  will  eliminate  the  necessity  for  appropriations 
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under  the  40-8  and  40-9  accounts,  except  for  small  tools,  stationary  and  non-motor- 
ized units.  As  this  division  will  supervise  all  maintenance  and  repair  activities  on 
automotive  equipment,  the  240  accounts,  if  set  up  for  control  purposes,  should  J^e 
properly  adjusted  to  cover  the  personnel  actually  engaged  in  this  work.  These 
funds  should  be  allocated  to  it.  The  252  account,  which  has  always  been  mis- 
leading, can  be  entirely  eliminated  from  the  budget. 

In  the  last  report,  the  Commission  stressed  the  necessity  for  additional  storage 
and  shop  facilities.  Through  funds  provided  by  budget  amendments,  a  District 
Engineer's  office,  together  with  adequate  shop  and  storage  facilities,  has  been 
established  at  Laurel.  In  the  preparation  of  the  budget  figures  to  be  submitted 
to  the  1941  General  Assembly,  the  engineering  department  made  recommendations 
to  the  Commission  for  a  budget  amendment  to  be  effective  in  1941  of  S350,000, 
increasing  the  amount  appropriated  for  such  construction  to  $400,000,  and  request- 
ing $256,000  for  the  fiscal  year  1942,  and  $142,500  for  the  fiscal  year  1943.  We 
have  no  knowledge  of  what  action  may  be  taken  in  connection  with  the  request  for  a 
budget  amendment  in  1941,  but  the  Budget  Committee  allowed  only  $250,000  for 
the  fiscal  year  1942,  and  $50,000  for  the  fiscal  year  1943. 

On  the  assumption  that  it  will  not  be  possible  to  obtain  the  full  $400,000  for 
expenditure  during  the  present  year,  it  is  very  strongly  recommended  that  the 
amount  in  the  budget  for  the  fiscal  year  1943  be  increased  to  $250,000. 

The  Commission  operates  regularly  equipment  representing  a  capital  investment 
in  excess  of  $2,000,000.  It  is  inconceivable  that  the  units  so  operated  should  be 
subjected  to  rapid  deterioration  and  depreciation  in  value,  due  to  inadequate  facili- 
ties and  personnel  for  proper  preventative  maintenance  service  and  repairs,  and 
also  due  to  the  fact  that  a  majority  of  the  units  must  be  stored  in  the  open,  subject 
to  the  action  of  the  elements  throughout  the  entire  year,  because  approval  of  initial 
expenditures  to  provide  for  adequate  garage  and  storage  facilities  thus  far  has  not 
been  obtained. 

In  connection  with  the  operating  personnel  at  the  central  garage  under  the  Store- 
room and  Yards  Division,  the  engineering  department  recommended  and  the  Com- 
mission approved  the  following  personnel : 

1  Equipment  Engineer 

1  Superintendent  of  Equipment 

1  Shop  Foreman 

1  Senior  Clerk 

3  Junior  Clerks  (2  in  main  office) 

8  Automobile  Mechanics 

1  Automotive  Machinist 

1  Automotive  F]lectrician 

1  Blacksmith 

2  Chauffeurs 

3  Laborers 

The  budget  as  submitted  to  the  Legislature  provides  for  the  following: 

1  Equipment  Engineer 

2  Shop  Foremen 


Report  of  the  State  Roads  Commission  13 

1  Senior  Clerk 

5  Automobile  Mechanics 

1  Chauffeur 

1  Chauffeur  Foreman 

It  is  absolutely  essential  that  the  personnel  requested  be  provided  and  it  is  recom- 
mended that  the  budget  be  amended  accordingly. 

In  connection  with  the  budget  provision  generally,  it  is  recommended  that  proper 
designation  of  personnel  be  provided  in  accordance  with  classifications  of  the  Merit 
System.     To  illustrate  the  necessit}^  for  this,  the  following  conditions  are  cited: 

The  State  is  divided  into  six  maintenance  districts,  in  each  of  which  there  is 
employed  a  master  mechanic,  whose  duty  it  is  to  supervise  the  maintenance  and 
repairs  of  equipment  assigned  to  work  in  his  district.  There  is  also  a  garage  in  each 
of  the  23  counties  of  the  State,  in  addition  to  the  central  garage  in  Baltimore,  in 
each  of  which  two  or  more  mechanics  are  regularly  employed.  The  budget,  how- 
ever, provides  for  only  three  shop  foremen,  one  garage  foreman,  eight  automobile 
mechanics  and  two  mechanics  in  the  entire  State.  Practically  all  of  the  garages 
have  men  who  are  regularly  employed  in  the  capacity  of  clerks,  but  they  are  un- 
classified and  are  employed  as  laborers.  Blacksmiths  are  employed  in  several 
counties,  but  all  of  them  are  not  so  classified.  The  Commission  operates  nine 
power  shovels  and  cranes,  but  does  not  have  properly  classified  operators  for  most 
of  them.  Likewise,  over  100  tractors  and  power  graders  are  in  operation  without 
the  operators  being  properly  classified.  Seventy  rollers  are  being  operated  with 
only  one  operator  shown  in  the  budget  as  being  in  the  classified  service.  Proper 
classifications  of  employees  under  such  circumstances  would  not  only  raise  the 
morale  of  the  organization,  but  would  be  reflected  in  the  efficient  and  economical 
operation  of  the  units  now  being  manned  by  non-descript  operators. 

It  will  be  argued  in  rebuttal  to  the  facts  being  brought  out  in  this  connection  that 
the  personnel  as  shown  in  the  budget  includes  only  those  persons  in  the  classified 
service  who  are  paid  on  a  monthly  basis,  and  that  additional  men  employed  under 
the  provisions  of  the  Merit  System  with  proper  classifications  are  provided  on  per 
diem  payrolls.  This,  to  a  partial  degree,  is  true,  but  the  contention  is  that  those 
shown  in  the  budget  do  not  by  any  manner  of  reasoning  represent  the  personnel 
actually  employed  to  properly  perform  the  functions  of  the  Commission  under  such 
classifications. 

It  has  been  the  policy  almost  since  the  inception  of  the  Merit  System,  when  it  is 
desired  to  make  appointments  that  will  not  be  shown  in  the  budget,  to  employ  such 
persons  on  a  per  diem  basis.  This  has  resulted  in  the  condition  outlined  above, 
which  has  made  this  particular  section  of  the  budget  a  misleading  tabulation  of  no 
apparent  value.  It  should  be  corrected  by  either  providing  for  the  instatement  of 
all  such  classified  employees  on  a  salary  basis,  or  making  a  complete  tabulation  of 
all  employees  under  these  classifications  regardless  of  whether  they  are  employed 
on  a  salary  or  per  diem  basis. 

This  condition  is  also  true  in  connection  with  operating  personnel  under  the 
classified  service  for  positions  in  the  engineering  department,  where  men  under  the 
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classification  of  Road  Inspector  are  working  in  various  capacities,  when  they  should 
actually  be  given  other  classifications.  To  some  extent  this  is  also  true  in  regard 
to  all  general  classifications.     All  of  this  should  be  corrected. 

The  Commission  has  purchased  during  the  period  of  this  report,  the  following: 

81  Passenger  Cars 
103  2|  ton  Trucks 
28  3-    "         " 

2  4-ton  Trucks 

2  5-ton 

8  Screen  Side  Trucks 

6  Station  Wagons 
13  Pickups 

2  Tower  Service  Trucks 

9  Pull  Graders 

7  Diesel  Graders 

32  Bituminous  Heaters 

6  Bituminous  Mixers 
19  Mowers 

2  5-ton  Rollers 
4  10-ton  Rollers 

4  2-ton  Rollers 

2  Gasoline  Tractors 

5  Diesel  Operated  Tractors 

3  Bucket  Loaders 
3  Gasoline  Pumps 

26  Snow  Plows 
5  10-12  Ton  Trailers 
1  20-ton  Tractor  and  Trailer 

7  Steam  Cleaners 
1  Air  Compressor 

In  buying  all  of  the  above  enumerated  units,  with  the  exception  of  some  of  the 
mowers,  the  2-ton  rollers,  a  number  of  the  pull  graders,  the  steam  cleaners,  and  the 
large  tractor  and  trailer,  obsolete  units  of  similar  design  were  traded  in. 

Surface  Treatment 

The  surface  treatment  program  provides  for  the  periodic  treatment  and  sealing 
of  road  surfaces  with  bituminous  materials.  This  program  of  surface  treatment 
of  highways  is  increasing  annually,  due  to  the  type  of  many  miles  of  road  on  the 
primary  system  which  are  rapidly  reaching  the  stage  of  obsolescence,  and  for  which 
adequate  funds  are  not  available  for  rebuilding.  This  was  particularly  true  after 
the  winter  of  1939-1940,  when  frost  action,  together  with  the  movement  of  heavy 
vehicles  over  roads  inadequate  in  design  caused  severe  damage,  requiring  the  re- 
treatment  of  these  roads  after  repairs  had  been  made. 

In  order  to  eliminate  as  much  of  this  damage  as  possible,  the  Commission  has 
placed  in  the  field  during  the  winter  months  weighing  crews  to  control  overloading 
of  vehicles  and  the  apprehension  and  prosecution  of  the  violators.  The  personnel 
of  these  crews  is  provided  by  the  employment  of  construction  inspectors  who  nor- 
mally would  have  to  be  laid  off  during  the  winter  months. 

The  following  tabulation  shows  the  miles  of  roads  which  were  surface  treated  and 
the  gallons  of  bituminous  material  used  during  the  period  of  this  report. 
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Oiling 

State  Roads  Countv  Roads  Gallons 

1939 513.18  miles  232.73  miles  2,133,841 

1940 855.76  miles  169.65  miles  3,302,648 

Shoulders 

Due  to  the  narrowness  of  the  road  surface  on  many  miles  of  our  primary  sj^stem, 
considerable  difficulty  is  encountered  in  adequately  maintaining  earth  shoulders. 
In  order  to  provide  for  the  safe  movement  of  traffic  at  a  minimum  cost,  the  Com- 
mission has  continued  the  policy  of  constructing  low  type  bituminous  shoulders 
adjacent  to  the  more  heavily  traveled  roads  through  W.P.A.  projects,  and  by 
prison  labor  forces,  it  being  the  thought  of  the  Commission  that  although  these 
shoulders  were  being  constructed  along  roads  with  alignment  and  grade  not  in 
accordance  with  modern  standards,  the  expenditure  for  such  work  is  justified  for 
the  safety  of  the  traffic  using  these  roads  until  such  time  as  adequate  funds  are  pro- 
vided for  the  complete  reconstruction  and  relocation  of  these  highwaj^s. 

Bill-Board  Law 

The  outdoor  advertising  department,  charged  with  the  enforcement  and  adminis- 
tration of  the  law  on  outdoor  advertising  on  the  State  highway  system  has  continued 
its  function  of  issuing  of  licenses  and  permit  tags  for  signs  or  advertising  erected 
in  accordance  with  the  law.  Periodical  inspections  are  made  of  all  advertising  or 
signs  erected,  and  those  signs  erected  contrary  to  the  provision  of  the  law  are,  after 
due  notification  to  the  owners,  removed.  The  following  is  a  resume  of  the  activities 
of  this  department  for  the  period  of  this  report : 

Sign  permit  tags  issued  in  1939 9 ,  450 

Sign  permits  issued  in  1940  to  present  date 8^200 

Total 17,650 

(Note:  Four  months  remain  before  year  1940-41  issuance  is  complete) 

Licenses  issued  to  advertisers,  ($50.00)  for  1939  22  @.  $50.00 $1,100.00 

Licenses  issued  to  advertisers,  (200.00)  for  1939  10  (a)  200.00 2,000.00 

Total $3,100.00 

Licenses  issued  to  advertisers  (1940  to  present  date)  27  @  $50.00 1,350.00 

Licenses  issued  to  advertisers  (1940  to  present  date)    8  @  200.00 1,600.00 

Total $2,950.00 

Total  cardboard  or  snipe  signs  removed  from  roads  1939-1940 20, 195 

Total  signs  and  advertising  structures  removed  from  roads  for  failure  to 

comply  with  law 984 

Total  signs  removed 21 ,  179 

Salvage  from  removed  signs  used  at  Sign  Shop,  Southern  Avenue,  for  our 
own  signs  1939-1940 

Wood  and  posts $75.00 

Metal 125^00 

Total  salvage $200.00 

Violators  apprehended,  operating  without  license,  1939-1940 3 

Hazardous  signs  relocated  from  curves  and  road  intersections  1939-1940 15 
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Road-side  Developmenl 

The  Road-side  Development  Department  plans  and  supervises  all  landscape  work 
done  by  the  Commission.  This  work  originally  consisted  of  cooperating  with  the 
various  garden  clubs  and  other  civic  organizations  in  planting  trees  and  fulfilling 
right  of  way  agreements  pertaining  to  landscape  work  entered  into  by  the  Com- 
mission. However,  with  the  building  of  dual  highwa.ys,  the  woi'k  of  this  depart- 
m(;nt  has  gr(>atly  increased,  as  a  modern  highway  is  neither  safe  nor  complete  until 
its  roadsides  and  appurtenances  adjacent  to  guard  rail  posts,  culverts,  bridges  and 
other  drainage  structures  are  stabilized  to  prevent  erosion  and  disintegration.  This 
department  is  successfully  performing  this  work  with  the  use  of  native  materials, 
not  only  on  new  projects,  but  through  the  application  of  preventative  measures 
on  old  locations,  and  in  doing  so.  has  become  an  indispensable  department  of  the 
Commission. 

During  the  past  two  years,  this  department  has  successfully^  planned  and  super- 
vised 16  landscape  projects,  and  is  now  working  on  its  17th,  which  will  be  completed 
in  1941.  Ten  of  these  projects  have  been  done  by  contract  and  7  by  W.P.A.  labor. 
The  total  mileage  of  these  contracts  is  46.8  miles.  606,650  sq.  yds.  of  slope  area 
have  been  planted  with  native  plant  materials.  1 ,054,844  sq.  yds.  of  fiat  area  have 
been  sodded  or  seeded.  It  has  used  a  total  of  1 1,309  trees,  81,637  shrubs,  640,713 
vines,  202,980  sq.  yds.  of  sod,  and  29,933  lbs.  of  seed. 

Snoiv  Removal  and  Ice  Control  Work 

To  meet  effectively  the  increasing  responsibility  for  safer  winter  travel,  a  well 
planned  program  is  required,  together  with  sufficient  equipment  handled  by  a 
properly  organized  personnel.  Strategically  located  throughout  the  State  are  282 
two  to  four  ton  trucks  equipped  with  high  speed  pusher  type  snow  plows.  Supple- 
menting these  plows  are  15  Rotary  and  33  V-type  plows  mounted  on  heavy  duty 
trucks,  tractors  and  auto  patrols.  This  heavy  equipment,  while  located  at  stations 
w^here  experience  indicates  it  will  be  most  needed,  is  available  for  transfer  to 
any  section  of  the  State  should  conditions  so  warrant.  During  the  winter  of  1939- 
1940,  it  was  necessary  to  transfer  from  Western  Maryland  to  the  Eastern  Shore  and 
Southern  Maryland  considerable  equipment  of  this  t,ype  to  meet  the  very  unusual 
snow  conditions  with  which  these  sections  were  faced.  Snow  fence  is  located  at 
locations  which  have  proved  troublesome,  due  to  drifting.  Approximately  190 
miles  of  snow  fence  is  used  for  this  purpose.  This  mileage  increases  as  additional 
roads  are  constructed  and  added  to  the  system.  The  following  snow  fence  and  posts 
were  purchased  during  the  period  of  this  report : 

1938-1939 98,100  lin.ft.  fence 10,200  posts 

1939-1940 131,000  lin.ft.  fence 11,580  posts 

The  following  is  a  tabulation  in  inches  of  the  average  total  snow  fall  throughout 
the  State: 

1938-1939 25.6  inches 

1939-1940 35.4  inches 
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Effective  ice  control  is  the  result  of  preparations  throughout  the  entire  year.  In 
general,  the  policy  adhered  to  is  to  remove  and  correct  all  drainage  conditions  which 
may  contribute  to  the  formation  of  ice  on  pavement  surfaces.  When  ice  develops, 
crews  of  men  and  equipment  are  assembled  as  quickly  as  possible  in  order  to  spread 
treated  abrasives  over  surfaces  where  experience  indicates  trouble  may  be  expected. 
Steep  grades,  curves,  intersections,  railroad  grade  crossings  and  other  locations 
where  quick  braking  may  be  required  receive  first  attention.  At  the  same  time  the 
traveling  public  is  advised  of  road  conditions  through  broadcasting,  news  and  travel 
agencies.  Where  necessary,  warning  signs  reading  ICY  ROAD  AHEAD  are 
placed  sufficiently  far  in  advance  of  extremely  dangerous  locations  to  afford  ade- 
quate warning  to  motorists.  No  opportunity  is  lost  to  clear  the  pavement  surface 
of  ice.  At  the  first  indication  of  a  thaw,  all  men  and  equipment  are  concentrated 
in  removing  as  much  slush  from  the  roads  as  possible  before  it  freezes  again.  Stock 
piles  of  abrasives,  such  as  cinders,  coarse  sand  and  other  granulated  materials 
treated  with  30  to  50  pounds  of  calcium  chloride  per  ton  are  stored  at  points  where 
experience  indicates  they  will  be  needed. 

Signs  and  Markers 

The  last  biennial  report  of  the  State  Roads  Commission  stressed  the  fact  that  the 
distance  and  direction  signs  located  at  road  intersections  were  obsolete,  due  to  the 
small  size  of  lettering  provided,  and  also  described  a  new  method  of  sign  erection 
by  which  advance  information  signs  were  erected  along  the  shoulder  of  the  road, 
giving  information  as  to  towns  on  intersecting  roads  prior  to  reaching  the  inter- 
section. Signs  of  this  type  were  erected  on  the  road  between  Baltimore  and  Annap- 
olis and  also  between  Baltimore  and  Havre  de  Grace.  The  extension  of  this 
character  of  marking  has  not  been  done  due  to  lack  of  funds  provided  for  this  pur- 
pose. The  amount  of  funds  requested  for  sign  erection  in  the  budget  submitted 
to  the  Legislature  is  $25,000  per  annum,  as  compared  to  $5,000  per  year  previously 
appropriated.  It  is  believed  that  with  these  funds  considerable  improvements  can 
be  made  in  our  distance  and  direction  signs  without  the  necessity  of  special  budget 
amendments  for  this  purpose.  In  connection  with  this  work,  however,  and  also 
for  surface  striping  on  highways,  the  following  personnel  for  the  sign  division  was 
recommended  in  the  budget: 

1  Sign  Shop  Foreman 
6  Sign  Painters 

1  Chauffeur  Foreman 

2  Chauffeurs 

3  Laborers 

The  budget  as  submitted  provided  only  for  the  following : 

1  Sign  Shop  Foreman 

4  Sign  Painters 
1  Chauffeur 

The  personnel  as  shown  in  the  budget  does  not  equal  the  personnel  which  is 
already  employed  in  the  department,  is  entirely  inadequate,  and  the  budget  should 
be  amended  to  provide  for  the  proper  personnel. 
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During  the  period  covered  by  this  report,  the  Commission  developed  a  new  type 
of  symbol  sign,  using  Lueite  Stimsonized  units  instead  of  reflector  buttons.  These 
signs  are  assembled  b\'  fastening  cut-out  symbols,  which  hold  the  reflector  units  in 
place,  to  flat  sign  plates,  and  although  the  signs  are  considerably  morQ  effective  than 
those  previously  used,  the  method  of  construction  is  such  that  the  cost  is  approxi- 
matel}^  the  same.  Approximately  1800  of  these  new  type  units  have  been  erected 
on  the  more  important  highways  of  the  State,  thereby  releasing  the  old  type  units 
for  the  extension  of  symbolization  on  roads  of  lesser  importance. 

The  Commission  has  also  cooperated  with  the  Governor's  Traffic  Safety  Com- 
mittee and  the  Maryland  State  Police  by  the  installation  of  Lucite  Stimsonized 
highway  delineators  on  curves  of  extreme  hazard,  by  the  erection  of  similar  units  at 
all  headwalls  and  other  obstructions  adjacent  to  paved  surfaces,  and  by  the  exten- 
sion of  the  boulevard  system  of  highways  as  well  as  the  erection  of  luunerous  traffic 
signals  at  intersections  carrying  great  volumes  of  traffic. 

In  connection  with  the  erection  of  traffic  signals,  only  those  of  the  vehicle  actu- 
ated tj'^pe  are  used.  Speed  control  lights  were  erected  at  eight  intersections  in 
congested  areas  of  the  Washington  Boulevard  between  Baltimore  and  Washington. 
These  signals  cause  the  drivers  of  all  cars  approaching  the  intersection  to  decelerate 
to  a  rate  of  speed  whereby  the  vehicle  is  under  complete  control  of  the  driver  and 
can  be  stopped  promptly  should  conditions  demand  it.  The  signal  also  directs 
automatically  the  right  of  way  of  automobiles  in  exact  accordance  with  traffic 
demands,  thereby  combining  the  efficiency  of  a  fully  actuated  intersection  system 
with  the  safety  of  speed  control.  Their  operation  is  such  as  to  also  provide  for 
greater  safety  for  those  vehicles  desiring  to  make  a  left  turn  from  the  main  highway. 

The  Sign  Shop,  in  connection  with  its  normal  activities,  has  repainted  and  erected 
4,000  direction,  distance  and  warning  signs,  and  in  addition,  has  manufactured, 
painted  and  erected  1500  new  signs,  of  which  800  are  luminous  reflector  button 
type. 

Surface  Marking 

The  Commission  has  continued  this  service  to  the  traveling  public  b}'^  the  marking 
of  center  line  striping  on  the  primary  S3^stem,  together  with  the  indication  of  no 
passing  fines  at  points  where  one  vehicle  should  not  overtake  and  pass  another  one, 
due  to  limited  sight  distance.  In  order  to  improve  the  effectiveness  of  no  passing 
zone  indications,  a  new  method  of  marking  has  been  adopted  whereby  the  no  passing 
line  is  separated  from  the  center  line  striping,  thereby  giving  greater  visibility. 
Under  our  standard  method  of  striping,  yellow  is  used  to  designate  traffic  lanes  and 
cross  walks,  white  being  used  exclusively  as  a  no  passing  indication.  Under  no 
circumstances  should  a  motorist  cross  a  double  white  line  indicating  the  center  of 
four  lane  highways  or  restricted  zones  on  three  lane  highways,  or  a  single  white 
fine  when  the  said  line  is  placed  on  his  side  of  the  yellow  center  line. 
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County  Road  System 

The  maintenance  of  county  roads  under  the  supervision  of  the  State  Roads  Com- 
mission and  under  methods  of  allocation  of  funds  by  the  Legislature  has  always  been 
unsatisfactory.  The  General  Assembly  of  1939  provided  for  a  new  method  of 
allocation  of  funds  in  that  50%  of  the  amount  of  revenue  derived  from  the  l^i 
tax  allocated  to  counties  had  to  be  expended  for  the  construction  of  roads  of  a  stand- 
ard to  be  taken  into  the  State  highwaj'  system.  Although  the  amount  of  revenue 
derived  from  gasoline  taxes  had  increased,  this  new  stipulation  reduced  the  amount 
of  funds  made  available  for  ordinary  county  road  maintenance,  which  in  some 
counties  was  already  inadequate  for  proper  maintenance  functions.  As  explained 
in  the  last  report  of  the  State  Roads  Commission,  funds  are  allocated  to  the  counties 
on  the  basis  of  total  road  mileage  of  all  types  of  roads  in  the  counties  in  relation 
to  total  road  mileage  in  the  State.  The  inequity  of  this  method  is  apparent  when 
the  State  road  mileage,  for  which  adequate  maintenance  funds  are  provided  in  the 
State  Roads  Commission's  budget,  is  considered  in  connection  with  the  allocation 
of  funds  to  counties  for  the  maintenance  of  count}'  roads  onl3\  The  inequality  is 
apparent  when  the  rate  per  mile  allocated  to  the  several  counties  for  road  mainte- 
nance is  computed  and  compared. 

Although  the  amount  of  money  available  for  expenditure  for  county  road  mainte- 
nance and  betterments  was  reduced,  this  Department  feels  that  its  forces  have  done 
everything  possible  to  provide  in  all  counties  satisfactory  maintenance  from  the 
funds  which  were  provided.  It  is  again  recommended  that  a  provision  of  adequate 
distribution  of  funds  on  the  basis  of  county  roads  only  be  considered.  < 

The  General  Assembly  of  1939  provided  legislation  under  which  four  counties 
took  over  the  countj^  road  maintenance  in  their  respective  counties,  in  addition  to 
Anne  Arundel,  Baltimore  and  Harford  Counties,  which  were  already  maintaining 
their  own  roads.  These  are  Frederick,  Howard,  Montgomery  and  Washington 
Counties. 

Purchases  of  Equipment  and  Supplies 

The  purchases  of  commodities  by  the  State  Roads  Commission  are  sufficient  in 
quantity  to  justify  the  re-establishment  of  a  purchasing  agent  operating  directly 
under  the  Commission.  The  method  now  employed,  requiring  submission  of  requi- 
sitions and  specifications  for  all  commodities  to  the  Department  of  Budget  and 
Procurement,  results  in  duplication  of  effort  and  work  in  two  State  departments, 
and  in  many  instances,  causes  considerable  confusion  and  delays,  which  could  and 
should  be  completely  eliminated. 


CONSTRUCTION 

EDWARD  H.  NUNN 

Construction  Engineer 

THOMAS  M.  LIXTHICUM 

Assistant  Construction  Engineer 


CONSTRUCTION  DIVISION 

During  th(i  fiscal  years  of  1939  and  1940,  further  progress  was  made  in  improving 
and  modernizing  the  arterial  system  in  the  State.  The  outstanding  construction 
was  the  continuation  of  the  relocation  of  U.  S.  Route  #  40  from  Oakington  to  the 
Delaware  State  Line.  At  the  close  of  fiscal  year  1938  there  remained  19.68  miles 
to  construct  to  complete  the  dual  highway  from  the  Baltimore  City  Line  to  connect 
with  the  existing  dual  highway  at  the  Delaware  State  Line.  At  this  date  all  of  the 
grading  and  drainage  of  the  relocations  has  been  completed  and  70%  of  the  pave- 
ment placed.  The  projects  are  not  completed  in  their  entirety  but  sufficient  of  the 
pavement  has  been  placed  to  permit  the  opening  to  traffic  of  what  will  be  the  west- 
bound drive.  It  is  expected  that  the  projects  will  be  completed  in  their  entirety 
by  May,  1941.  Unusually  inclement  weather  during  the  spring  of  1940  materially 
retarded  progress  of  the  work  and  prevented  completion  on  the  planned  date  of 
December,  1940. 

On  the  Ritchie  Highway  the  construction  of  the  pavement  from  Jones  Station  to 
the  Severn  River  Bridge  completed  the  dual  highway  between  Baltimore  and 
Annapolis.  In  keeping  with  the  previously  established  policy,  every  effort  was 
made  to  preserve  the  natural  scenic  beauty  along  the  highway  and  the  results  have 
been  most  gratifying.  Although  this  treatment  entailed  considerable  additional 
expenditures,  it  is  felt  that  the  results  justified  the  cost. 

Continuing  another  established  policy  of  the  Commission,  the  more  hazardous 
locations  on  the  main  highways  are  eliminated  by  relocations  as  funds  are  available. 
During  the  past  two  fiscal  years,  relocations  were  made  on  the  following  routes: 

U.  S.  Route  40  at  Great  Tonoloway  Creek,  east  of  Hancock,  two  dangerous  curves 
will  be  eliminated  by  the  construction  of  1.1  miles  of  relocation.  This  project 
included  the  construction  of  a  new  bridge  over  Tonoloway  Creek  at  an  elevation 
above  the  highest  recorded  flood  stage  of  the  creek.  The  project  is  60%  complete 
at  this  date. 

On  U.  S.  Route  213,  between  Peach  Blossom  Creek  and  Trappe,  a  relocation 
5.75  miles  in  length  is  under  construction.  The  new  roadway,  projected  for  ulti- 
mate construction  as  a  dual  highway,  has  been  paved  with  a  24  ft.  concrete  roadwaj'', 
which  will  be  the  north-bound  lane  when  the  dual  highway  is  completed.  Though 
the  shoulders  have  not  been  completed,  the  roadway  has  been  made  safe  and  opened 
to  traffic.     Completion  of  the  project  should  be  not  later  than  May,  1941 . 

A  relocation  of  U.  S.  Route  13,  through  Salisbury,  and  extending  to  Fruitland, 
has  been  completed.  This  relocation  was  constructed  to  remove  through  traffic 
from  the  business  section  of  Salisbury.  There  still  remain  approximately  two  miles 
of  construction  to  complete  the  by-pass,  connecting  with  existing  Route  13  just 
north  of  Salisbury. 
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Paving  and  FiMsHiiNG  Operations  along  the 
Relocation  of  the  Philadelphia  Road,  Cecil  County 
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A  relocation  of  U.  S.  Route  13  at  Leonards  Mill  Pond  eliminates  a  dangerous 
reverse  curve.  The  grading  for  this  project  has  been  completed  but  no  paving  has 
been  placed,  due  to  the  fact  that  the  soil  upon  which  the  fill  was  placed  was  very- 
unstable.  Time  and  the  elements  are  necessary'  for  the  settlement  of  this  fill  before 
paving.     The  bridge,  which  is  a  part  of  this  project,  is  now  under  construction. 

Along  Connecticut  Avenue  from  Chevy  Chase  Lake  to  the  D.  C.  Line,  the  exist- 
ing roadway  is  being  widened,  curb  and  gutter  constructed,  and  the  old  roadway 
resurfaced.  The  completed  construction  will  provide  a  modern  divided  highway. 
A  3  ft.  median  strip  separates  the  opposed  lines  of  traffic. 

On  the  Old  Georgetown  Road  from  Wisconsin  Avenue  in  Bethesda  to  Alta  Vista, 
the  existing  roadway  is  being  widened  with  a  concrete  shoulder  and  the  old  road 
resurfaced  with  a  plant  mixed  bituminous  material.  Curb  and  gutters  are  being 
constructed  to  carry  surface  storm  watei-  drainage. 

On  Route  M  2  between  Port  Republic  and  Solomons  Island,  ten  miles  of  roadway 
have  been  relocated  to  secure  better  alignment.  A  gravel  surface  course  was 
constructed,  maintained  under  traffic  until  thoroughly  compacted,  and  then  stabi- 
lized with  bituminous  material.  The  riding  cjuality  of  this  pavement  is  a  great 
improvement  over  that  of  the  old  road. 

On  Route  413  a  relocation  was  built  from  Crisfield  to  Hopewell.  The  length  of 
relocation  was  two  miles  and  the  type  of  surfacing  concrete. 

On  v.  S.  Route  #40  Alternate  (Edmondson  Avenue  Extended)  grading  for  a 
dual  highway  was  completed  in  the  fiscal  year  1938-1939.  Concrete  pavement  has 
been  laid  from  Rolling  Road  to  Pine  Orchard.  This  concrete  roadway  will  be  the 
eastbound  lane  when  the  proposed  dual  highway  is  completed. 

At  Odenton  the  approaches  to  the  grade  elimination  were  completed  as  well  as  a 
section  of  the  Severn-Odenton  Road. 

The  Rockville  Pike  was  widened  to  provide  four  traffic  lanes  by  the  construction 
of  a  concrete  shoulder  from  the  end  of  existing  curb  and  gutter  construction  near 
Chestnut  Avenue  to  the  northern  limits  of  the  hospital  property  at  Cedar  Lane. 

The  approach  to  the  proposed  grade  elimination  structure  at  Glen  Morris,  begin- 
ning at  Reisterstown  and  running  in  a  northerly  direction  on  the  Hanover  Pike, 
was  completed. 

Approaches  to  the  Leslie  grade  elimination,  Leslie  Road  north  of  Northeast,  were 
completed. 

A  relocation  was  constructed  from  the  east  approach  to  the  Potomac  River  Bridge 
near  Ludlow's  Ferry  to  Newburg,  on  Route  M  3,  a  distance  of  1 .668  miles.  This  is  a 
24  ft.  concrete  roadway  which  will  be  the  ultimate  northbound  lane  of  a  dual  high- 
way. Approximately  3,000  ft.  of  the  dual  highway  has  been  completed  directly- 
adjacent  to  the  bridge. 

On  the  relocation  of  New  Hampshire  Avenue,  from  University  Lane  to  Avenal 
Road,  a  distance  of  0.93  miles,  the  grading  and  drainage  only  have  been  completed. 
The  surfacing  contract  has  been  advertised. 

Through  Funkstown  on  V.  S.  Route  #  40,  the  street  railway  tracks  were  removed 
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and  the  entire  roadway  resurfaced  with  plant  mixed  bituminous  material.  The 
old  car  track  area  was  paved  with  concrete  base  prior  to  the  placing  of  the  resurfac- 
ing.    The  length  was  .82  mile. 

The  construction  of  7.93  miles  of  sand-bituminous  roadway  connecting  Ocean 
City  with  Rehoboth,  Del.,  has  furnished  an  alternate  route  to  Ocean  City  from 
Baltimore  and  the  north.  The  new  highway  parallels  the  beach  and  lies  between 
the  Atlantic  Ocean  on  the  east  and  the  Sinepuxent  Bay  on  the  west.  The  elevation 
of  the  roadway  is  above  recorded  high  water. 

Along  the  North  Point  road  from  Wise  Avenue  to  "D"  Street,  Sparrows  Point,  a 
dual  highway  has  been  constructed.  There  are  two  24  ft.  drives  of  macadam  sepa- 
rated by  a  park  area  of  10  ft.     The  length  of  the  project  is  3.305  miles. 

At  various  locations  throughout  the  State,  the  necessary  construction  has  been 
completed  to  connect  improved  sections  of  roads  which  were  separated  by  sections 
of  unimproved  roads.  This  construction  was  on  secondary  roads  and  the  type  of 
pavement  was  macadam,  concrete  or  bituminous  stabilization,  selected  in  accord- 
ance with  traffic  demands. 

There  are  thirty-nine  projects  of  this  type,  totaling  56.27  miles. 

On  the  farm-to-market  roads  every  effort  was  made  to  use  local  materials  to 
obtain  an  all  weather,  year-round  road.  Satisfactory  results  have  been  obtained 
with  stone  screenings,  sand,  gravel,  slag,  shale,  slate  and  run  of  crusher  stone. 
There  were  twenty-three  projects  built,  totaling  34.44  miles,  more  or  less  equally 
distributed  throughout  the  various  counties. 

The  Construction  Division  is  responsible  for  the  inspection  of  the  construction 
of  the  various  bridges  and  grade  eliminations  designed  by  the  Bridge  Department. 
The  Bridge  Department  report  covers  the  structures  in  detail. 

Miles  of  Highway  Constructed  in  1939-1940 

Completed  Under 

Type                                                                                                                                    1939  1940  Construction 

Concrete 42  12  41 

Macadam 7  2  3 

Gravel 14  9  6 

Bituminous  Road  Mix 18  5  14 

Stabilized  Earth 4 

Screenings  Surface  Course 11 

Bituminous  Stabilized  Base  Course 13  12  11 

Soil  Cement  Stabilization 1 

Grading  and  Drainage 13  11  ^^ 
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MATERIALS  DIVISION 

GEORGE  H.  TRIECE 

Materials  Engineer 

GEORGE  H.  DENT 

Assistant  Materials  Engineer-Soils 


MATERIALS  DIVISION 

111  April,  1939,  the  Materials  and  Testing  Laborator^y  mo\'ed  from  Southern 
Avenue  to  its  present  location,  647  W.  Redwood  Street,  Baltimore  City.  These 
new  quarters  have  to  a  great  extent  relieved  the  crowded  condition  at  the  former 
location  and  provide  the  much  needed  additional  space  for  the  installation  of  new 
equipment  and  enough  room  for  its  operation. 

The  Laboratory  has  increased  the  scope  of  its  work  relative  to  testing  and  inspect- 
ing materials  in  the  field,  routine  laboratory  testing  and  soils  stabilization.  The 
personnel  as  of  September  30,  1940,  consisted  of  24  men,  nine  of  whom  were  on  field 
assignments  exclusively ;  five  performing  duties  in  the  field  and  laboratory,  and  the 
remaining  ten  operating  only  in  the  laboratory.  The  amount  of  work  performed 
by  the  Laboratory  on  the  inside  greatly  expanded  during  the  1939-1940  fiscal  years 
and  resulted  in  placing  considerable  burden  on  our  organization.  This  condition 
reacted  on  our  ability  to  keep  pace  with  the  prompt  testing  of  samples  and  reporting 
results  of  tests  to  men  in  the  field.  No  extra  men  for  relieving  this  condition  were 
provided.  Added  to  our  duties  was  the  physical  testing  of  cement,  conducting 
analj'ses  on  calcium  chloride,  bituminous  concrete  mixtures,  water  for  concrete 
mixtures,  preservatives  and  paint  products.  In  addition  thereto,  considerable 
testing  was  performed  for  W.P.A.  throughout  the  State  on  dams  and  municipal 
projects. 

Soils 

Eight  men  were  assigned  to  perform  this  phase  of  work.  Soil  surveys  were  made 
prior  to  construction  on  each  project  and  after  identification  by  the  Laboratory,  a 
profile  showing  each  stratum  encountered  was  prepared.  This  information  together 
with  recommendations  as  to  the  disposition  of  materials  was  then  used  by  the  de- 
signer for  alignment,  grade  or  type  of  improvement.  Investigations  were  also  made 
on  soils  for  the  purpose  of  designing  slopes  and  sub-surface  drainage.  Borrow 
material,  gravel  deposits  and  agricultural  soils  for  landscaping  were  sampled  and 
tested  prior  to  incorporation  in  the  work  and  their  use  controlled  during  construc- 
tion. Our  mobile  laboratory  supplements  the  work  of  the  S.  R.  C.  Laboratory  in 
Baltimore  and  has  proven  indispensable  in  stabilization  studies  and  fill  compaction 
testing. 

Approximately  40  miles  of  experimental  types  of  base  and  surface  courses  were 
studied,  designed  and  supervised  during  construction.  These  were  in  the  low  cost 
category  and  to  date  have  proven  successful  where  heretofore  more  costly  types 
were  used.  Further  development  of  experimental  work  of  this  nature  is 
recommended. 
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Soil  surveys  were  made  on  167.88  miles  of  proposed  construction. 
249  borrow  pits  were  sampled  and  tested. 
305  gravel  deposits  were  sampled  and  tested. 
4G8  agricultural  soil  samples  were  tested. 
1,112  samples  were  tested  by  routine  methods. 

Bituminous  Materials 

In  1939,  all  bituminous  materials  for  surface  treatment,  cold  patch,  pre-mixing, 
retread  and  penetration  were  sampled  and  tested  both  at  the  refineries  and  the 
S.  R.  C.  Laboratory.  In  1940  every  distributor  firm  prior  to  using  any  of  its  dis- 
tributing equipment  was  required  to  submit  the  latter  for  approval  for  use  on 
S.  R.  C.  work.  Two  men  w^ere  given  the  assignments  to  check  for  capacity  and 
calibrate  distributor  and  trailer  tanks  and  affix  marks  of  identification.  Charts 
were  prepared  noting  approved  total  capacities  and  fractional  quantities.  This 
procedure  proved  of  great  value  to  the  Commission  in  determining  quantities  of 
material  received.  To  insure  quality,  men  equipped  with  testing  apparatus,  sam- 
pled and  tested  materials  received  on  the  work.  As  a  result  of  this  procedure,  the 
work  performed  during  the  1940  period  reflected  considerable  improvement  over 
that  of  former  years.  The  expense  incurred  for  this  inspection  and  control  of 
materials  proved  worthwhile  and  its  continuance  is  recommended. 

Added  to  our  bituminous  work  in  1940  was  the  plant  inspection  of  Specification 
"C"  mixtures  which  heretofore  were  inspected  by  a  commercial  laboratory.  This 
added  work  placed  considerable  burden  on  our  field  force,  since  no  extra  men  were 
provided  to  care  for  this  form  of  inspection.  Additional  trained  men  for  covering 
this  work  are  urgentl.y  needed.  There  are  at  present  eleven  approved  Specification 
"C"  plants  in  this  State,  four  in  the  District  of  Columbia  and  four  in  adjoining 
States.  During  1940,  new  plants  at  Kensington,  Aurora,  West  Virginia  and  Union- 
town,  Pennsylvania,  were  investigated  and  approved  for  furnishing  Specification 
"C"  mixtures  for  contract  and  maintenance. 

The  following  notation  furnishes  some  idea  as  to  the  quantities  of  bituminous 
materials  and  mixtures  inspected  and  tested  for  the  1939  and  1940  periods: 

Surface  Treatment 

1939  1940 

o  iQ^  BAi  roio    /Tar  299,118  Gals.         q  ono  aiQ  OqIc    /Tar  1,425,533  Gals. 

2,133,841  Gals.  I^gpj^^j^    1,834! 723  Gals.        ^,302,648  Gals,  j^^pj^^l^    1,87?;  115  Gals. 

1939  1940 

Crack  Filler 94,820  Gals.  81,837  Gals. 

Cold  Patch 1,920,000  Gals.  2,530,000  Gals. 

Construction 1,398,544  Gals.  760,088  Gals. 

Specification  "C" 11,250  Tons*  19,500  Tons 

*  Haller  Laboratory  Inspected. 

Pipe 

All  of  the  concrete  and  a  small  portion  of  the  plain  corrugated  metal  pipe  used  in 
construction  and  maintenance  work  was  inspected  and  tested  by  the  Laboratory. 
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Exterior  and  Interior  Views  of 
Mobile  Soil  Laboratory 
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Interior  Views  of  Laboratory,  Baltimore,  Showing  (top) 

Portion  of  the  Cement  Testing  Equipment,  and  (bottom) 

Corner  of  the  Soils  Laboratory 
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Interior  of  Laboratory,  Baltimore 

Showing  Equipment  Used  for  (top)  Analyses  of 

Bituminous  Materials  and  (bottom)  Testing  Concrete  and  Steel 
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All  plain  corrugated  metal  and  asphalt  coated  pipe  originating  outside  this  State 
was  inspected  and  tested  by  commercial  laboratories. 

Reinforcing  Steel,  Guard  Rail  Fittings,  Structural  Steel,  Treated  Timber,  Cement  and 
Paint  Products 

Nearly  all  of  the  reinforcing  steel  and  guard  rail  fittings  were  inspected  by  the 
S.  R.  C.  Laboratory.  Outside  agencies  were  employed  to  inspect  all  structural 
steel,  treated  timber  and  to  sample  and  release  cement  at  the  cement  mills.  Com- 
mercial laboratories  were  employed  to  conduct  chemical  analyses  on  paint  products, 
enamels  and  metals.  Relative  to  the  latter,  the  Maryland  State  Roads  Commission 
could  realize  a  considerable  saving  for  this  service  by  properly  equipping  this  Lab- 
oratory at  a  cost  of  approximately^  $1,200.00.  This  expenditure  would  also  provide 
adequately  for  conducting  chemical  analyses  on  cement  which  we  are  not  perform- 
ing at  present. 

Aggregates 

Another  phase  of  our  field  inspection  was  the  performance  of  periodic  investiga- 
tions made  at  operating  quarries,  sand,  gravel  and  slag  deposits.  One  man  had 
this  assignment,  whose  duty  was  to  observe  operating  and  preparation  methods  and 
to  recommend  changes  of  the  same  for  the  purpose  of  insuring  uniform  quality  and 
gradation.  This  form  of  field  inspection  work  in  addition  to  aiding  producers, 
decreased  the  possibility  of  rejection  of  materials  upon  arrival  on  the  work. 

Preliminary  investigations  of  prospective  sources  of  supply  and  new  plants  were 
also  made. 

Concrete  Mixtures — Design  and  Testing 

As  a  regular  service,  instructions  were  given  both  in  the  field  and  Laboratory  to 
men  assigned  to  the  Construction  Engineer  to  sample,  test  and  report  results  on 
aggregates  received  on  the  projects.  All  contracts  awarded  under  our  present 
specifications  necessitated  placing  a  man  in  the  field  for  designing  concrete  mixtures, 
instnicting  men  how  to  mold  and  test  beams  for  fiexural  strength,  and  in  the  use  of 
the  beam  tester,  and  reporting  test  results. 

Laboratory  Tests 

The  following  is  a  list  of  samples  exclusive  of  soils  tested  in  the  Laboratory  during 
1939  and  1940. 

Item  1939  1940 

Cement 27*  145* 

Concrete  Cylinders 2,920  2,817 

Concrete  Cores 992  672 

Sand 261  237 

Gravel 156  156 

Crushed  Stone 294  255 

Crushed  Slag 17  101 

Dust  or  Screenings 84  132 

Bituminous  Samples 211  430 
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Item  1939  1940 

Paint 347  430 

Reinforcing  Steel 135  307 

Guard  Fence  Fittings 45  84 

Guard  Fence  Cable 25  22 

Corrugated  Metal  Pipe 40  63 

Concrete  Pipe 39  54 

Cast  Iron  Pipe 4  4 

Vitrified  Tile  Pipe 18  21 

Asphalt  Coated  Pipe 1  0 

Expansion  Joint  Filler 21  29 

Expansion  Joint  Assemblies 0  5 

Brick 9  19 

Lubricating  Oil 38  30 

Fuel  Oil 2  0 

Form  Oil 8  12 

Water 8  20 

Fertilizer 9  7 

Lime 5  9 

Calcium  Chloride 6  9 

Burlap 10  1 

Silicate  of  Soda 9  1 

Liquid  Soap 2  0 

Tallow 3  1 

Plywood 2  1 

Timber 2  0 

Curing  Agent 2  4 

Curing  Paper 0  5 

Creosote 3  14 

Membrane  Waterproofing 4  1 

Electric  Conduit 3  19 

Electric  Wire  or  Cable 2  1 

Copper  Tubing 0  4 

Copper  Flashing 2  11 

Concrete  Blocks 2  7 

Granite  Blocks 2  1 

Gasoline  and  Naphtha 5  12 

Asphalt  Planks 2  0 

Welded  Splices 0  4 

Oakum 1  0 

Lead 1  0 

Steel  Fence  Posts 1  1 

Wood  Posts 0  2 

Fence  Wire 1  0 

Stone  Anchors 1  0 

Curb  Guard 1  0 

Canvas  Duck 0  1 

Insulation  Material 0  2 

Total 5,783                        5^861 

*  During  1939  the  cement  was  tested  by  the  Haller  Testing  Laboratories.  The  27  samples 
were  field  samples  taken  for  check  purposes.     In  1940,  the  145  samples  represent  353,731  bbls. 

In  order  to  cope  more  efficiently  with  the  situation  caused  by  the  expansion  of 
activities  in  the  field,  and  Laboratory,  six  additional  men  are  urgently  needed. 
With  the  present  personnel,  the  Department  is  inadequately  prepared  to  cover  the 

work  as  thoroughly  as  desirable  and  no  time  and  men  can  be  devoted  to  any  research 
or  experimental  work.  It  is  of  great  importance  to  have  facilities  and  men  to  learn 
more  concerning  structure,  composition,  use  and  development  of  road  building 
materials. 


RIGHT  OF  WAY  DIVISION 

LEROY  W.  KERN 

Right  of  Way  Engineer 

R.  D.  WOOTEN 

Right  of  Way  Examiner 


RIGHT  OF  WAY  DIVISION 

During  the  fiscal  3'ears  of  1939  and  1940,  the  Right  of  Way  Division  secured  the 
rights  of  way  necessary  for  the  award,  during  that  period,  of  approximately  fifteen 
million  dollars  worth  of  construction  projects,  among  which  were  the  Potomac 
River  and  Ocean  Cit}'-  Bridge  projects,  railroad  grade  crossing  eliminations,  and  the 
combined  Susquehanna  River  Bridge  and  Philadelphia  Road  project,  from  Swan 
Creek  near  Havre  de  Grace,  to  the  Delaware  State  Line. 

The  last  mentioned  project,  requiring  as  it  did,  the  acquisition  of  many  acres  of 
all  types  of  land,  a  master  filling  station  and  diner,  combination  homes  and  stores, 
places  of  business,  homes,  barns,  etc.,  probably  was  the  outstanding  project,  if  any 
one  can  be  considered  more  important  than  another  from  a  right  of  way  viewpoint 
in  these  times  of  Federal  "must"  programs  with  their  accompanying  dead  line  dates 
for  awards. 

The  acquisition  of  these  rights  of  way  was  one  of  this  Department's  most  time 
consuming  problems  due  to  difficulties  in  establishing  some  of  the  property  lines 
and  in  contacting  some  of  the  owners,  plus  the  abnormal  number  of  condemnations 
that  were  necessary. 

Although  progress  has  recentl}^  been  made  in  the  functioning  of  this  Division, 
such  as  the  adoption  by  the  Commission  of  many  of  its  recommendations  relating 
to  inter-departmental  coordination,  and  the  reemployment  of  the  most  valuable  of 
its  original  trained  personnel,  the  so-called  Right  of  Way  problem  still  exists. 

Actually,  there  are  two  right  of  way  problems, — first,  right  of  way  consciousness 
in  design  and  the  scheduling  of  plan  completion,  and  secondly,  right  of  way  ac- 
quisitions. 

Passing  over  the  importance  of  right  of  way  consciousness  in,  and  its  effect  upon 
design,  both  general  and  detail,  the  phase  known  as  right  of  way  acquisition  will  be 
discussed. 

Theoretically,  right  of  way  acquisition  does  not,  and  in  practice  should  not  begin 
until  plans  that  are  complete  as  to  present  and  ultimate  construction  details,  and 
not  subject  to  subsequent  revision,  are  available,  as  well  as  right  of  way  plats  show- 
ing property  lines  and  other  important  data,  such  as  ownerships,  acreages,  etc. 

W^hen  such  plans,  plats,  data,  etc.,  become  available,  the  three  phases  of  right  of 
way  acquisition,  namely,  determination  of  just  compensation,  negotiation  and 
condemnation  can  begin  in  the  above  order. 

The  amount  of  work  necessary  to  determine  the  just  compensation  due  the  vari- 
ous owners,  and  the  time  consumed  by  such  studies  necessaril}'  varies  with  the  type 
of  project,  the  area  traversed,  the  number,  type  and  value  of  the  properties  affected, 
and  how  they  are  affected. 
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When  these  studies  have  been  completed,  negotiations  can  then  begin,  and  the 
time  required  for  same  depends,  in  addition  to  the  above,  upon  the  number,  abode, 
abihty  to  comprehend,  and  willingness  to  negotiate  of  the  various  owners. 

If  satisfactor}^  negotiation  is  impossible,  within  a  reasonable  period  of  time,  then 
condemnation  must  be  resorted  to,  and  the  time  required  by  this  phase  of  right  of 
way  acquisition  depends  upon  the  availability  of  title  data,  the  speed  with  which 
the  Engineering  Department  can  supply  property  surveys,  special  plats,  etc.,  the 
functioning  of  the  Attorney  General's  office,  and  the  legal  requirements  of  the 
existing  condemnation  laws  as  administered  by  the  Courts. 

The  time  now  consumed  by  condemnation  can  be  reduced  by  performing  all  title 
and  property  survey  work  prior  to  the  acquisition  period,  but  except  for  this,  no 
relief  is  possible,  in  this  particular  phase,  without  legislative  assistance. 

This  legislative  assistance  should  include  not  only  the  modernization  of  the  exist- 
ing condemnation  laws  along  the  lines  suggested  by  the  Legislative  Council,  but 
the  passage  of  "Entry  before  Condemnation"  legislation  to  be  used  in  emergencies, 
which  later  solution  will,  however,  require  a  constitutional  amendment,  and  must 
provide  for  the  right  of  appeal  to  a  jury. 

In  fairness  to  both  the  Commission  and  property  owners,  there  are  only  two  solu- 
tions to  the  problem  of  the  time  consumed  in  "negotiation,"  namely,  a  long  range 
program  providing  complete  plans,  etc.,  further  ahead  of  the  desire  to  begin  con- 
struction, and/or  the  passage  of  "blanket  project  condemnation"  legislation  which 
will  permit  entry  upon,  and  complete  possession  of,  all  necessary  right  of  way  with- 
out negotiation,  and  immediately  upon  the  filing,  in  court,  of  a  sum  representing 
the  total  of  the  then  awarded  just  compensation.  Such  a  law  would  also  require  a 
constitutional  amendment  and  must  also  provide  for  the  right  of  appeal  to  a  jury. 

Again,  in  fairness  to  both  the  Commission  and  the  property  owners,  there  is  only 
one  solution  to  the  problem  of  the  time  consumed  in  the  study  to  determine  just 
compensation,  namely,  'the  aforesaid  long  range  program,  providing  complete  plans 
further  ahead  of  the  desire  to  begin  construction. 

In  view  of  the  above  indisputable  facts,  it  is  evident  that  although  corrective 
condemnation  legislation  is  essential,  no  probable  legislation  will  lessen  the  absolute 
necessity  for  a  long  range  program  and  a  well  trained  and  mobile  right  of  way 
department  personnel  of  sufficient  size  to  adequately  cope  with  the  problems  of  each 
construction  program. 

Although  the  present  personnel  of  this  department  is  so  trained,  it  can  only  be 
retained  by  budgetary  provisions  providing  remuneration  comparable  to  that 
offered  by  private  industry,  permitting  temporary  expansion  in  emergencies,  and 
when  necessary,  the  one  or  two  year  training  of  potential  replacements. 


PLANS  AND  SURVEYS 

AUSTIN  F.  SHURE 

Engineer  of  Surveys 

J.  LESTER  MINTIENS 

Junior  Assistant  Highway  Engineer 

W.  A.  FRIEND 

Junior  Assistant  Highway  Engineer 


PLANS  AND  SURVEYS  DIVISION 

Organization 

This  Division  lias  the  unique  distinction  of  being  the  one  Division  of  the  State 
Roads  Commission  having  functioned  without  reorganization  since  the  inception 
of  the  Commission  in  1908.  Its  origin  dates  back  to  the  days  when  the  Maryland 
Geological  Survey  exercised  jurisdiction  over  the  highways  and  bridge  construction 
of  the  State,  and  which  marked  the  beginning  of  road  improvement  in  Maryland. 

The  Department  is  built  up  around  the  supervising  head,  having  the  title  of 
Engineer  of  Surv(\vs,  assisted  by  the  Chief  Draftsman,  who  has  the  rating  of  Junior 
Assistant  Highway  Engineer,  and  two  field  contact  men,  one  of  whom  makes  the 
necessary  detail  studies  of  engineering  features  and  supervises  the  installation  and 
maintenance  of  traffic  signalization ;  the  other  handles  the  numerous  routine  details 
and  contacts  necessary  with  the  Federal  authorities,  railroads,  public  utility  bodies 
and  municipalities. 

The  progress  being  made  on  highway  location  and  design  results  in  never-ending 
revision  in  the  procedure,  but  the  work  is  handled  by  key  men  with  many  years  of 
experience  and  who  have  become  specialists  in  the  work  of  developing  the  highway 
or  bridge  from  the  driving  of  the  first  stake  for  location  to  the  preparation  of  the 
last  estimate  due  the  contractor  for  the  completed  job. 

The  organization  with  the  nucleus  as  described  can  be  built  up  or  reduced  to  meet 
the  needs  of  the  times,  which  is  illustrated  as  follows: 


Year 

No.  Draftsmen 

No.  Survey  Parties 

Total 
Men 

1912 

12 

3 

27 

1920 

19 

3 

34 

1929 

17 

5 

42 

1933 

35 

14 

104 

1935 

24 

10 

73 

1937 

19 

8 

56 

1938 

19 

8 

56 

1939 

26 

9 

71 

1940 

28 

9 

75 

The  work  of  the  Division  is  described  as  follows : 

Preliminary  Surveys 

This  work  involves  preliminary  studies  necessary  in  advance  of  the  preparation 
of  plans  for  highway  improvement  and  structure  design.  Survey  parties  locate  and 
stake  out  the  center  line  of  improvement  and  obtain  sufficient  field  information  for 
the  preparation  of  the  necessary  rights  of  way  plats  and  for  the  design  and  prepara- 
tion of  the  completed  plans  for  highways  and  structures  of  every  description. 
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Highway  Betterments 

This  work  involves  the  relocating  and  complete  rebuilding  of  existing  highways 
and  the  modification  of  curves,  the  improvement  of  sight  distances  and  the  replace- 
ment of  existing  bridges  or  drainage  structures,  for  which  complete  plans  and  sur- 
veys are  required. 

Bridges 

This  division  makes  the  location  surveys  for  all  proposed  bridge  construction 
and  all  topographic  maps  in  advance  of  the  necessary  studies  incident  to  design. 

Grade  Elimination  Structures 

The  field  work  necessary  for  this  type  of  construction  is  most  extensive  in  char- 
acter, involving  the  survey  of  large  areas  and  the  preparation  of  maps  in  much 
detail.  This  type  of  construction  afi>cts  either  directly  or  indirectly  all  adjacent 
properties,  nearby  highways  or  streets,  and  the  handling  of  automobile  and  pedes- 
trian traffic.  Much  preliminary  study  is  required  and  considerable  time  is,  there- 
fore, consumed  in  collecting  the  necessar}'  field  data  and  in  the  preparation  of  the 
necessary  maps. 

Flood  Walls  and  Beach  Protection 

All  preliminary  work  for  studies  of  this  character  is  done  by  this  Division.  It  is 
restricted,  of  course,  to  certain  areas,  and  as  the  funds  available  and  the  necessity 
for  this  class  of  w^ork  is  much  limited,  preUminary  studies  of  this  tj^pe  are  not 
frequent. 

Rights  of  Way 

Preceding  the  acquisition  of  any  rights  of  way  for  betterments,  bridges,  grade 
elimination  structures  or  construction  work  of  any  character,  the  Plans  and  Surveys 
Division  must  supply  the  Right  of  Way  Division  with  right  of  way  plats  and  the 
complete  staking  out  of  the  areas  affected. 

Property  Surveys 

The  acquisition  of  land  for  rights  of  way  purposes  makes  numerous  property 
surveys  necessary.  Land  areas  in  which  the  Federal  agencies  have  financial  interest 
cannot  be  acquired  without  the  presentation  of  plans  showing  the  actual  taking  and 
the  frequent  differences  in  judgment  as  to  land  values  require  the  preparation  of 
numerous  condemnation  plats. 

Final  Surveys 

This  Division  makes  all  final  field  measurements  from  which  the  computations 
are  made  to  determine  the  final  quantities  after  the  completion  of  a  project.  A 
special  branch  of  this  Division  makes  all  the  necessary  computations,  prepares  all 
the  required  forms,  checks  all  sketches  and  calculations  from  the  field,  compiles  the 
results  and  places  the  quantities  in  order  for  final  payment. 
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Table  Showing  Property  Plats  Prepared  for  Rights  of  Way  Purposes 


1939 

R/W  Condemna- 

Counties  Plats  tion  Plats 

Allegany 11  1 

Anne  Arundel 5  2 

Baltimore 25  3 

Calvert 29  5 

Caroline 1  0 

Carroll 3  0 

Cecil 76  20 

Charles 16  2 

Dorchester 2  1 

Frederick 4  0 

Garrett 0  0 

Harford 32  14 

Howard 1  0 

Kent 0  0 

Montgomery 29  0 

Prince  George's 3  2 

Queen  Anne's 10  0 

St.  Mary's 5  0 

Somerset 14  0 

Talbot 0  0 

Washington 18  0 

Wicomico 8  0 

Worcester 1  2 

Total 293  52 


Misc. 
Plats 

2 
0 
9 
0 

0 
0 
4 
0 
0 
0 
0 
3 
0 
0 
0 
1 
0 
0 
0 
0 
2 
0 
0 


R/W 
Plats 

1 

5 

27 
21 
12 
37 
26 
25 
19 

3 

2 

9 

7 

1 

5 
57 
15 

1 

4 
30 
26 
17 

2 


1940 
Condemna- 
tion Plats 

0 

0 

4 

3 

0 

0 
14 

2 

2 

0 

0 

7 

0 

0 

0 

0 

0 

0 

0 

3 

2 

0 
10 


Misc. 
Plats 

0 
0 
14 
0 
0 
0 
4 
0 
0 

1 

0 
12 
1 
0 
2 
1 
0 
0 
0 
0 
4 
0 
0 


21 


352 


47 


39 


Advertisements 

All  the  necessary  routine  work  incidental  to  the  advertising  of  or  the  preparation 
of  proposal  and  contract  forms  and  the  tabulation  of  bids  is  handled  by  this  Division. 


Table  Showing  Advertisements  for  the  Years  1939  and  1940 


Grading  and  Drainage 

Grading  and  Drainage  (Dual  Highway) .... 

Stabilized  Base  Course 

Crushed  Stone  Surface  Course 

Gravel  Surface  Course 

Bituminous  Stabilized  Base  Course 

Bituminous  Treated  Slag  (Dual  Highway) .  . 

Soil  Cement  Stabilization 

Bituminous  Road  Mix 

Bituminous  Penetration  Macadam 

Specification  "C"  Surface  Course 

Specification  "C"  Surface  Course  (Dual 
Hwy.) 

Concrete 

Concrete  (Dual  Highway) 

Bituminous  Stabilized  Shoulders 

Roadside  Development 

Bituminous  Surface  Treatment  (Oiling). . . . 

Flashing  Light  Signals  (R.R.) 

Buildings,  Property  Adjustments,  Storm- 
Water  Sewerage,  Bulkhead  Fill,  Frost 
Damage  Repairs,  etc 


1939 

0.94  niiles 
9.88  miles 
3.23  miles 
0.89  miles 
0.25  miles 


1940 


Total 


3.31  miles 
1.10  miles 
22.00  miles 
3.76  miles 
8.26  miles 


6.09  miles 

8.14  miles 

4.77  miles 
22.93  miles 
2,133,841  gals.    3 
15  contracts 


12.16  miles 

15.00  miles 
4.70  miles 

5.13  miles 
18.56  miles 

11.28  miles 

1.74  miles 
16.02  miles 

15.17  miles 

2.94  miles 
,142,199  gals. 


0.94 
9.88 

15.39 
0.89 

15.25 
4.70 
3.31 
6.23 

40.56 
3.76 

19.54 


miles 
miles 
miles 
miles 
miles 
miles 
miles 
miles 
miles 
miles 
miles 


9  contracts      8  contracts 


1.74  miles 
22.11  miles 
23.31  miles 

4.77  miles 
25.87  miles 
5,276,040  gals. 
15  contracts 


17  contracts 


Preparation  of  Maps  and  General  Information  for  Public  Convenience 

This  Division  is  required  to  prepare  several  different  types  of  maps  providing 
such  information  as  might  be  of  service  to  the  traveling  public,  such  as  the  location 
of  Federal  and  State  routes,  points  of  historical  interest,  mileages  between  towns 
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and  highway  intersections,  and  the  location  of  all  improved  highways  and  county 
roads  throughout  the  State,  together  with  all  topographical  information.  It 
prepares  a  weekly  detour  bulletin  by  which  the  public  is  advised  as  to  how  to  avoid 
construction  projects  or  oiling  operations.  It  complies  with  the  constant  requests 
from  map  companies,  automobile  corporations,  oil  companies  and  individuals 
throughout  the  State  and  country  for  all  kinds  of  road  statistical  information  and 
prepares  all  the  prints  for  work  of  every  character  incident  to  construction  and 
maintenance,  consuming  some  500,000  square  feet  of  paper  and  linen  annually. 
This  Division  works  in  cooperation  with  the  Highway  Planning  Siu'vey  to  the 
extent  of  providing  statistical  information  and  the  reproducing  of  all  plans,  charts 
and  maps. 

Highway  Traffic   Control 

This  Department,  through  its  field  members,  and  in  cooperation  with  the  other 
Departments,  whose  duty  it  is  to  supervise  traffic  control,  installs  or  maintains  all 
electric  traffic  signalization.  This  phase  of  the  work  was  started  in  the  early  part 
of  1937  and  to  date  some  67  signals  have  been  placed  in  operation  for  safe  traffic 
control. 


Highway  Traffic  Control  for  the  Years  1939  and  1940 


Flashing 
Signals 


Semi- 

Actuated 

Signals 

1 
1 
1 
1 

2 


Full 
Actuated 
Full  Speed- 

Actuated       Control 
Signals        Signals 


2  P.X. 

2 


1  N.  of  inter 

July  6,  1939         1 


Changed 
12/6/40 


Changed 
8/13/40 


Date  Put  in 
Locations  Service 

Junction    of   U.    S.    Routes    15   &   240,   south   of 

Frederick Oct.  3,  1938 

Baltimore-Washington  Blvd.  at  Levering  Avenue 

in  Elkridge Nov.  1,  1938 

Baltimore-Washington  Blvd.  at  Montgomery  Rd. 

near  Elkridge Nov.  3,  1938 

Baltimore-Washington  Blvd.  at  Baltimore  Ave., 

Savage Nov.  15,  1938 

Gov.  Ritchie  Highway  at  4th  Ave.  north  in  Glen- 

burnie Nov.  23,  1938 

Junction  of  U.   S.   Routes  13  and   113,  south  of 

Pocomoke Jan.  4,  1939 

Governor  Ritchie  Highway  at  Arnold Jan.  11,  1939 

Governor  Ritchie  Highway  at  Severn  River Jan.  23,  1939 

Baltimore-Washington  Blvd.  at  Sulphur  Springs 

Road 

Mar.  29,  1939 

Harford  and  Joppa  Roads Apr.  24,  1939 

Junction  of  U.  S.  Route  13  and  Fruitland  Road July  4,  1939 

Junction  of  .Annapolis  Blvd.  and  Road  to  West 

Annapolis  at  Naval  Academy Sept.  28,  1939 

New  Philadelphia  Road  &  Chesapeake  City  Road.     Mar.  27,  1940 

National  Pike  west  of  Eckhart May  31,  1940 

New  Philadelphia  Road  &  Edgewood  Road 

Junction  of  U.  S.  Route  13  &  State  Street  in  Delmar  July  27,  1940 

Baltimore-Washington  Blvd.  at  Ridge  Ave. Sept.  6,  1940 

Baltimore- Washington  Blvd.  at  Selma  Ave. Sept.  13,  1940 

Baltimore- Washington  Blvd.  at  Rolling  Rd Sept.  25,  1940 

Semi- Actuated  Signals:  Traffic  on  the  inter-secting  road  passes  over  a  detector  (plate)  set  in  the  road.  This  contact 
operates  the  control  changing  the  signal,  stopping  traffic  on  the  artery  and  giving  the  right  of  way  to  the  intersecting  road. 
This  type  of  signal  will  not  change  until  the  cycle  allotted  the  artery  has  passed. 

Full-Actuated  Signals:  Detectors  are  set  on  the  artery  as  well  as  on  the  intersecting  road.  This  type  of  signal  is  always 
in  position  to  change,  providing  traffic  on  the  other  road  has  not  put  in  a  call  to  the  control.  The  period  allotted  to  either 
artery  is  automatically  extended  to  a  predetermined  maximum  in  accordance  with  traffic  volume. 

Speed  Control  Signals:  This  system  is  for  the  purpose  of  reducing  the  speed  of  vehicles  prior  to  their  passing  through 
the  danger  zone. 

P.X.  Pedestrians:  Push  buttons  are  placed  at  convenient  locations  and  are  operated  by  those  who  desire  to  cross  the 
highway. 


Changed 

7/6/40 


1  P.X. 
1  P.X. 
1 
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Many  applications  for  permits  to  install  traffic  control  signals  and  to  make 
changes  in  existing  signals  are  received  from  County  Commissioners  and  incor- 
porated towns  and  inspections  are  made  prior  to  the  issuance  of  the  permits  to 
check  as  to  the  proper  type  of  signal  to  use.  Further  inspections  are  made  during 
the  installation  period  as  an  assurance  of  proper  control. 

Recommendation  for  Development 

Aerial  Surveys 

This  department  is  not  equipped  to  carry  out  work  of  this  kind.  In  the  past, 
the  work  required  has  been  done  by  private  individuals  and  commercial  companies 
with  questionable  results.  It  has  developed,  however,  through  members  of  the 
Commission's  organization,  to  the  point  of  demonstrating  its  value  on  reconnais- 
sance surveys,  preliminary  studies  for  location  surveys,  and  mapping  in  connection 
with  right  of  way  acquisitions.  Work  which  formerly  required  weeks  can  be 
developed  by  this  method  in  so  many  days,  for  less  cost  and  with  far  better  results. 

The  acquisition  of  monies  which  will  enable  the  Department  to  take  advantage 
of  this  development  is  recommended. 

Resume  of  Work  Done  by  Years 

1939  1940  Total 

Preliminary  Surveys 

Surveys  and  preparation  of  plans  for  new  work  (miles) —     108  224  332 

Betterments  {Widening,  Reloc,  etc.) 

Field  and  office  work  preparatory  to  improvements  of  ex- 
isting highways  (miles) 106  100  206 

Bridges 

Field  studies  and  preparation  of  preliminary  plans  for  new 
construction  (No.  of  surveys) 23  27  50 

Grade  Eliminations 

Field  studies  and  preparation  of  preliminary  plans  for  new 
construction  (No.  of  surveys) 22  16  38 

Property  Surveys 

Field  work  preparatory  to  condemnations.     Preparation 
of  special  plats,  etc.  (No.  of  surveys) 70  61  131 

Beach  Protection 

Field  studies  and  topographic  maps  of  proposed  sea  walls, 
jetties,  etc.  (No.  of  surveys) 3  0  3 

Final  Surveys 

(No.  of  surveys) 137  68  205 


BRIDGE  DIVISION 

WALTER  C.  HOPKINS 

Bridge  Engineer- 

ALBERT  L.  GRUBB 

Junior  Bridge  Engineer 


BRIDGE  DIVISION 

Scope  of  Work 

The  Bridge  Department  is  responsible  for  the  design  of  all  bridges  and  mis- 
cellaneous structures.  Preliminary  work  includes  soil  and  underground  explora- 
tions, waterway  calculations,  loading  tests  on  foundations;  general  studies  of  loca- 
tions; economics  and  esthetics  of  structures.  After  a  design  is  approved  the  work 
includes  preparation  of  plans;  formulation  of  specifications;  approval  of  working 
drawings  and  advisory  assistance  in  engineering,  inspection,  construction  and 
maintenance. 

Studies  involving  underground  exploration  are  made  with  equipment  consisting 
of  core  drilling  machines,  pumps,  casings  and  other  necessary  tools.  The  equip- 
ment is  of  such  character  that  sub-surface  explorations  may  be  carried  to  any 
depth  required  by  the  foundation  conditions  and  through  any  material  encountered. 

When  it  is  considered  necessary  by  a  District  Engineer,  this  Department  care- 
fully surveys  and  inspects  existing  structures,  after  which  necessary  plans  and 
corrective  measures  are  developed  and  executed. 

Unusual  problems  far  removed  from  the  field  of  bridge  engineering  are  frequently 
encountered,  such  as  designs,  studies,  and  the  preparation  of  plans  for  buildings, 
bulkheads,  jetties,  dams,  ferry  systems,  etc. 

Another  routine  duty  is  the  consideration  of  applications  to  move  heavy  or 
unusual  loads  over  the  highway  system  by  special  permit.  In  order  to  perform 
this  function  properly  it  is  necessary  that  a  complete  record  be  kept  of  the  load 
capacities  of  all  bridges  on  the  State  road  system. 

It  is  interesting  to  note  that  the  State  road  system  includes  more  than  850 
bridges  over  20  ft.  in  length,  of  which  more  than  250  were  built  during  the  decade 
1930-1940.  The  total  number  of  county  bridges  is  not  known  since  several  coun- 
ties supervise  their  own  county  roads  and  bridges. 

The  bridges  on  the  primary  network  of  the  State  road  system  are  designed  to 
support  a  20-ton  truck,  known  as  the  H-20  loading  of  the  American  Association 
of  State  Highway  Officials  Standard  Specifications  for  Bridges  and  Incidental 
Structures.     On  secondary  and  tertiary  roads  lighter  loadings  are  used. 

Personnel 

The  personnel  of  the  Bridge  Department  consists  of  one  Bridge  Engineer,  six 
Junior  Assistant  Bridge  Engineers,  six  Senior  Bridge  Draftsmen,  one  Junior 
Bridge  Draftsman,  one  Road  Inspector,  two  County  Bridge  Engineers,  and  one 
Senior  Stenographer. 
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Accomplishments 

During  the  2-year  period  beginning  October  1,  1938,  more  than  twenty  bridge 
projects,  six  railroad  grade  separation  projects  and  thirty-one  concrete  box  culverts 
were  built  or  are  under  construction  and  nearing  completion  at  this  time.  The 
projects  are  widely  distributed,  of  various  designs,  types  and  architectural  treat- 
ment, all  as  dictated  by  their  location  and  specific  requirement.  They  are  com- 
posed of  concrete,  steel,  timber  and  stone  or  combinations  thereof. 

Careful  attention  is  given  at  all  times  to  improvements  in  design.  Investiga- 
tions, studies  and  research  have  been  made  of  all  modern  designs  and  methods 
where  claims  have  been  made  for  greater  economy,  utility  and  appearance  by  the 
designer  or  developers  of  such  new  schemes.  Such  designs  have  been  used  where 
study  has  proven  their  desirability. 

Completion  of  Structures  Described  in  Previous  Report 

It  is  well  to  mention  that  several  major  bridge  projects  (the  most  notable  being 
the  new  Susquehanna  River  Bridge  and  the  new  Potomac  River  Bridge  at  Ludlow 
Ferry)  which  were  described  in  the  Operating  Report  for  the  period  ending  Sep- 
tember 30,  1938,  have  been  completed  since  the  edition  of  the  previous  report  and 
are  performing  their  functions  satisfactorily. 

Other  structures  described  in  that  previous  report  and  since  completed  include 
bridges  over  the  Potomac  River  at  Hancock  and  Shepherdstown  and  over  Cam- 
bridge Creek  at  Cambridge. 

Major  Projects 

Sinepuxent  Bay  Bridge 

A  new  bridge  connecting  Ocean  City  with  the  mainland  and  spanning  Sinepuxent 
Bay  is  now  under  construction.  This  bridge  is  built  on  a  relocation  beginning  at 
Herring  Creek  on  the  Salisbury-Ocean  City  Road  and  terminating  at  North  Divi- 
sion Street  in  Ocean  City.  This  site  was  selected  after  extensive  study  and  re- 
search, the  preliminary  considerations  governing  the  choice  being  as  follows: 

1.  Provide  a  crossing  upstream  from  the  greater  part  of  navigation  activities. 

2.  Approach  Ocean  City  at  higher  ground  than  at  present  bridge. 

3.  Obtain  a  crossing  some  distance  from  the  inlet  and  in  an  area  where  the  flow 

of  the  tide  is  of  less  velocity  than  at  the  old  bridge. 

4.  Approach  Ocean  City  near  its  geographic  center. 

The  new  bridge,  of  reinforced  concrete  construction,  is  2300  ft.  in  length.  A 
bascule  span  to  provide  for  navigation  is  located  in  the  channel  area  of  Sinepuxent 
Bay.  The  roadway  width  is  46  ft.  to  accommodate  four  lanes  of  traffic — with 
5  ft.  sidewalks  provided  on  either  side.  The  structure  is  of  modern  design  and  will 
be  equipped  with  the  latest  safety  devices  to  protect  traffic  when  the  draw  span  is 
opened.     The  approaches  are  adequately  protected  by  retaining  walls  and  treated 
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Double  Leaf  Bascule  Span  Bridge  over 
Cambridge  Creek,  Dorchester  County 


Bridge  over  Potomac  River  between 
Ludlow  Ferry,  ]\Id.,  and  Dahlgren,  Va. 
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A  Continuous  Steel  I-Beam  Bridge  over  Northeast  Creek, 
ALONG  Philadelphia  Road  Relocation,  Cecil  County 


Three-Span  Continuous  Girder  Bridge  over  Elk  River, 
ALONG  Philadelphia  Road  Relocation,  Cecil  County 
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timber   bulkheads.     The  roadway  of  bridge  and  approaches  is  above  extreme 
high  tide. 

This  structure  will  be  completed  in  the  early  fall  of  1941. 

Philadelphia  Road  Bridges 

The  completion  of  the  new  Philadelphia  Road  (U.  S.  Route  ^  40)  from  the  Perry- 
ville  end  of  the  new  Susquehanna  River  Bridge  to  the  Delaware  line,  included 
several  bridges.  These  bridges  provide  for  dual  highway  construction,  with  a 
separate  bridge  for  each  lane,  excepting  at  Principio  Creek  crossing  where  a  single 
arch  carries  both  lanes  and  at  the  Pennsylvania  overhead  crossing  at  Red  Mill, 
where  the  existing  bridge  was  utilized  for  the  westbound  lane. 

In  addition  to  the  bridge  projects  on  this  new  highwa}^,  numerous  box  culverts, 
some  of  which  resemble  bridges  in  size  and  cost,  were  designed  and  built. 

Beginning  at  Perry ville  the  larger  structures  are  briefly  outlined  as  follows: 

Principio  Creek 
Reinforced  concrete  earth  filled  arch  with  a  single  span  of  60  ft. 

Northeast  Creek 
Continuous  steel  I-beams  over  Northeast  Creek  and  Little  Northeast  Creek. 

Little  Elk  Creek 

This  bridge  is  generally  the  same  type  as  at  Northeast  Creek,  consisting  of 
continuous  steel  I-beam  construction,  with  the  exception  that  this  structure  is 
relatively  high  in  order  to  provide  satisfactory  grades  for  the  bridges  over  the 
Pennsylvania  Railroad  just  east  of  Little  Elk  Creek. 

Red  Mill  Overhead  over  Pennsylvania  Railroad 

At  this  location,  the  existing  bridge  constructed  in  1929  is  used  for  the  west- 
bound lane  and  a  new  structure  is  located  adjacent  thereto  for  the  eastbound  lane 
of  the  new  road.  Construction  of  this  structure,  which  consists  of  four  simple 
steel  beam  spans  involved  the  relocation  of  all  railroad  electrification  facilities  in 
the  area  of  highway. 

Elk  River 

This  was  the  most  costly  structure  along  the  new  road.  It  is  a  three  span  con- 
tinuous steel  girder  bridge  over  400  ft.  in  length  with  a  center  span  providing 
horizontal  and  vertical  clearances  for  navigation  of  100  ft.  and  22  ft.,  respectively. 

Potomac  River  Bridge  at  Sandy  Hook 

A  new  bridge  has  been  designed  to  span  the  Potomac  River  at  Sandy  Hook 
(approximately  one  mile  downstream  from  Harpers  Ferry)  to  replace  the  former 
Harpers  Ferry  Bridge,  which  was  destroyed  during  the  floods  of  March,   1936. 
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The  new  structure  will  connect  Sandy  Hook,  Maryland,  with  Loudoun  County, 
Virginia,  via  U.  S.  Route  340,  and  will  he  of  continuous  rigid  truss  construction 
supported  on  concrete  piers,  founded  on  rock.  Certain  features  of  Gothic  archi- 
tecture will  be  employed  in  the  architectural  treatment.  Several  innovations  in 
structural  design  will  be  incorporated  in  the  structure,  including  a  composite  deck 
in  which  the  concrete  floor  slab  and  steel  roadway  stringers  act  together  as  integral 
members  to  provide  stiffness  and  economy;  white  concrete  reflecting  t^'pe  barrier 
curbs  dividing  sidewalks  from  roadway;  finger  type  expansion  joints  for  greater 
movement;  metal  hand-railing  for  increased  visibility,  etc. 

This  structure  will  be  approximately  2,200  ft.  in  length  and  is  to  provide  a  26 
ft.  roadway  for  2-lane  traffic.  A  footway  will  be  provided  on  each  side.  The 
bridge  floor  will  be  about  85  ft.  above  the  river  bottom  and  the  under  clearance 
is  to  be  above  extreme  high  water.  It  is  believed  that  this  bridge  will  be  advertised 
for  bids  and  construction  commenced  in  the  near  future. 


Other  Bridge  Projects 

In  addition  to  the  major  bridges  previously  mentioned,  numerous  other  struc- 
tures were  designed  and  constructed  or  are  under  construction  and  scheduled  for 
early  completion  at  this  time.  Such  bridge  projects  were  constructed  over  streams 
of  varying  widths,  as  well  as  over  and  under  railroads,  streets,  etc.  The  designs 
consisted  of  steel  I-beam  spans;  timber  bridges;  steel  trusses;  as  well  as  several 
types  of  reinforced  concrete  construction. 

A  partial  list  of  the  more  important  of  such  projects  not  previously  described  as 
major  structures  follows: 


Grade  Eliminations 

County 

Anne  Arundel 

Baltimore 

Cecil 

Washington 

Washington 


Location  Type 

Odenton  Underpass 

McDonogh  Overhead 

Leslie  Overhead 

Hagerstown  (Elizabeth  St.)  Underpass 

Antietam  Underpass 
The  Red  Mill  structure  over  Pennsylvania  Railroad  not  listed  above,  but  is  described  pre- 
viously herein  (refer  to  Philadelphia  Road  Bridges). 
Other  Structures 


Railroad 

Pennsylvania* 
Western  Marylandf 
Baltimore  &  Ohio 
Western  Maryland 
Norfolk  &  Western 


County 

Baltimore 
Calvert 
Carroll 
Charles 

Dorchester 

Dorchester 


Stream 
Gwynns  Falls 
Fishing  Creek 
Big  Pipe  Creek 
Mill  Creek 

Skinners  Run 

Branch  of  Ches. 


Location 

McDonogh 

Chesapeake  Beach 

Bruceville 

Mt.    Pisgah-Pt.    To- 
bacco 

Federalsburg-Hur- 
lock 

Hooper  Island 


Type 
Steel  I-beam 
Steel  I-beams 
Steel  I-beams 
Steel  I-beam 

Timber 

Timber 


Length 
130  ft. 
125  ft. 
210  ft. 

20  ft. 

30  ft. 
1200  ft.J 


Note:  Above  list  does  not  include  box  culverts  and  alterations  and  repairs  to  existing 
bridges. 

*  This  elimination  is  for  pedestrian  use. 

t  Reconstruction  of  an  existing  structure  of  inadequate  size  and  strength. 

t  This  structure  contains  a  swing  span  for  navigation. 
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County 

Stream 

Location 

Type 

Length 

Garrett 

Potomac  River 

Barnum 

Steel  Truss 

180  ft. 

Prince  George's 

Anacostia  River 

New  Hampshire 

Ave. 
Sudlersville-Del. 

Line 
Great    Mills-Glebe's 

Cone,  arch 

50  ft. 

Queen  Anne's 

Unicorn  Branch 

Timber-Concrete 

60  ft. 

St.  Mary's 

Branch  of  St.  Mary's 

Timber 

80  ft. 

River 

School 

Somerset 

Upper  Thouofare 

Deals  Island 

Timber 

1340  ft. 

Somerset 

Jenkins  Creek 

Crisfield-Birdtown 

Timber 

60  ft. 

Washington 

Tonoloway  Creek 

E.  of  Hancock  (U.S. 
Rt.  40) 

Steel  I-beam 

310  ft. 

Washington 

Beaver  Creek 

Frederic  k-Hagers- 
town  (Relocation) 

Concrete  rigid 
frame 

80  ft. 

Bridges  Inspected,  Repaired,  Altered  and  Widened 

During  the  period  embraced  in  this  report,  numerous  bridges  were  inspected, 
repaired,  strengthened,  widened  and  altered.  A  recapitulation  shows  that  thirty- 
one  State  bridges  and  twenty-one  county  bridges  were  inspected,  resulting  in  major 
repairs  to  seven  of  the  State  bridges  and  four  of  the  county  bridges.  As  this  work 
is  a  part  of  the  regular  routine  it  is  believed  well  to  outline  the  major  projects  of 
this  character. 

The  existing  bridge  over  the  Potomac  River  at  Brunswick  was  closed  to  traffic 
during  the  earlj^  summer  of  1940,  and  a  complete  new  floor  system  installed,  as 
well  as  a  general  checkup  and  painting  of  all  steel  work.  An  interesting  feature  of 
this  project  involved  the  construction  and  operation  of  a  small  ferry  to  accommodate 
pedestrians  during  the  work. 

Sidewalks  were  added  to  each  side  of  an  existing  bridge  in  Thurmont,  greatly 
reducing  the  hazard  to  pedestrians  at  this  location. 

An  existing  truss  bridge  over  Ben's  Branch  in  New  London  was  removed  and 
replaced  with  a  steel  I-beam  deck  of  greatly  increased  weight  capacity,  vision,  etc. 

Several  existing  concrete  bridges  on  important  roads  were  widened  in  order  to 
reduce  motoring  hazards. 

Bui  ldings 

Three  building  projects  were  undertaken  and  completed  during  the  period. 
These  included  District  Engineer's  headquarters,  garages,  storage  sheds  and  shop 
at  Laurel,  and  administration  buildings  for  the  Susquehanna  River  Bridge,  and 
also  for  the  new  Potomac  River  bridge  at  Ludlow  Ferry.  The  buildings  were  all 
of  permanent  and  generally  fireproof  construction  and  of  pleasing  architectural 
design. 

Miscellaneous  Structures 

As  previously  stated,  this  Department  is  also  required  to  make  special  studies 
and  designs,  to  prepare  plans,  and  to  execute  contracts  for  miscellaneous  structures 
unrelated  to  the  field  of  bridge  design.  A  timber  dam  was  designed  and  con- 
structed across  Givens  Branch  in  Powellville,  Wicomico  County,  to  recreate  a 
small  lake  which  had  been  washed  out  in  a  flood.     It  is  also  well  to  note  that  another 
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portion  of  the  bulkhead  at  Chesapeake  Beach  has  been  constructed  and  other  bulk- 
heads have  been  investigated  and  designed.  Investigations,  studies  and  specifi- 
cations have  been  prepared  for  numerous  electrical  lighting  and  electrical  power 
projects  in  connection  with  bridge  or  building  projects. 

Projects  Studied  but  Not  Advertised  at  This  Time 

A  large  number  of  projects  representing  both  major  and  minor  bridges  and  pre- 
senting studies  of  a  wide  variety  of  problems  have  been  considered  during  the  period 
included  in  this  report.  Such  projects  have,  in  most  cases,  been  surveyed,  pre- 
liminary inspections  carried  out,  and  in  some  cases,  general  plans  and  cost  esti- 
mates prepared.  Studies  involving  future  improvements  represent  a  large  portion 
of  the  work  of  this  Department. 

A  recapitulation  indicates  that  no  less  than  sixteen  railroad  grade  elimination 
projects,  fifty-nine  bridge  projects  and  thirty-three  box  culvert  projects  have  been 
investigated  and  tentative  solutions  for  the  various  designs  arrived  at  during  the 
last  two  years. 

Undoubtedly,  a  large  number  of  these  projects  will  be  completed  during  the 
succeeding  two  years. 

Needs  and  Requirements 

The  most  apparent  and  urgent  need  of  this  Department  appears  to  be  an  increase 
in  personnel,  consisting  of  engineers  trained  in  bridge  design,  in  order  that  the 
problems  encountered  may  be  more  thoroughly  studied  and  weighed.  More  study 
and  investigation  given  to  each  individual  project  will  invariably  result  in  greater 
economy  and  desirability  of  the  design. 

A  complete  bridge  index  system  would  also  be  most  desirable  to  provide  a  finger 
tip  control  of  the  physical  condition,  capacity  and  state  of  repair  of  all  bridges  under 
State  control.  As  the  proper  preparation  and  maintenance  of  such  a  system  would 
require  the  services  of  the  most  experienced  men  in  the  Department,  it  has  not  been 
possible  to  make  a  start  due  to  the  constant  necessit}^  of  preparing  new  projects 
for  advertisement  and  construction. 

Another  much  needed  benefit  is  closer  control  of  materials  entering  into  bridge 
construction  due  to  the  exacting  requirements  of  such  work.  At  the  present  time, 
the  Department  has  relatively  little  control  over  the  materials. 

Also,  it  is  considered  extremely  desirable  to  increase  the  use  of  aerial  photog- 
raphy, due  to  its  undoubted  aid  in  making  and  expediting  studies  of  engineering  and 
right  of  way  problems. 

Contemplated  Construction 

Several  major  projects  and  numerous  other  projects  of  less  importance,  but  all 
highly  desirable,  for  the  general  improvement  of  the  State  road  system,  are  now 
under  consideration  and  a  large  percentage  of  these  projects  will  undoubtedly  be 
constructed  in  the  immediate  future.     These  contemplated  improvements  have  in 
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most  cases  been  thoroughly  studied  during  the  past  two  years  and  it  will  be  possible 
to  rapidly  execute  contracts  for  their  completion  as  funds  become  available.  A 
list  of  the  most  likely  projects  for  early  advertisement  and  construction  follows: 


Grade  Eliminations 
County 
Allegany 
Anne  Arundel 
Baltimore 
Baltimore 
Cecil 
Harford 
Harford 
Montgomery 
Prince  George's 
Prince  George's 


Location 

McCool 

Jessups 

Middle  River 

Arbutus-Haletiiorpe 

Northeast 

Aberdeen 

Aberdeen 

Silver  Spring  (Georgia  Avenue) 

Landover 

Branchville 


Railroad 
Western  Maryland 
Baltimore  &  Ohio 
Pennsylvania 
Pennsylvania 
Pennsylvania 
Pennsylvania 
Baltimore  &  Ohio 
Baltimore  &  Ohio 
Pennsylvania 
Baltimore  &  Ohio 


Bridge  Projects 
County 

Allegany 
Allegany 
Anne  Arundel 

Baltimore 
Baltimore 
Baltimore 
Frederick 
Frederick 
Frederick 
Harford 

Harford 
Prince  George's 
Prince  George's 
St.  Mary's 
Washington 
Washington 
Wicomico 
Worcester 


stream 
Potomac  River 
Braddock  Run 

Several 

Small  streams 
Philadelphia  Road 
Piney  Run 
Monocacy  River 
Tuscarora  Creek 
Little  Catoctin  Creek 
Small  streams 

Broad  Creek 
Oxon  Run 
Small  stream 
Small  stream 
Antietam  Creek 
Potomac  River 
Leonards  Pond 
Herring  Creek 


Location 
McCool 

Cumberland-Frostburg 
Sandy  Point  Ferry  Appr. 

Wilkens  Avenue 

Glenn  Martin  Road 

York  Road 

Jug  Bridge  (U.  S.  Rt.  40) 

Frederick-Lewistown 

Brunswick-Petersville 

Edgewood  Road 

Dublin-Macton 
Suitland  Road 
Powder  Factory  Road 
Baptist  Church  Road 
Leitersburg  Road 
Sandy  Hook 
Salisbury-Delmar 
Salisbury-Ocean  City 


Length 

3  bridges 

New  road  and  misc. 

struc. 
3  bridges 


Widening         (under 
construction) 

Under  construction 


Under  construction 


W.P.A.  PROJECTS 

ARRA  CHANEY 

Junior  Assistant  Highway  Engineer 


W.P.A.  PROJECTS 

Through  the  Works  Projects  Administration,  the  Commission  was  advised  of 
rehef  labor  available  in  various  sections  in  the  counties  throughout  the  State,  and 
in  such  localities  desirable  farm  to  market  road  projects  were  initiated,  and  a  con- 
siderable mileage  has  been  improved  by  widening,  clearing  and  ditching.  In 
many  instances,  local  materials  such  as  knapped  stone,  shale  and  gravel  have  been 
plp^ced.  Under  this  program,  the  Commission's  share  of  the  cost,  consisting  chiefly 
of  material  and  equipment,  has  been  approximately  39%  of  the  total,  the  balance 
being  furnished  by  the  W.P.A.  This  type  of  work  has  been  particularly  active  in 
the  western  counties  and  on  the  Eastern  Shore,  where  a  large  mileage  of  county 
roads  have  been  improved  by  this  method,  and  a  number  of  projects  along  State 
roads  have  been  completed.  Among  these  may  be  mentioned  the  construction  of 
4  ft.  penetrated  slag  shoulders,  6  in.  deep,  along  each  side  of  the  existing  State 
Route  #12  from  Salisburj^  to  Worcester  County  line. 

In  addition  to  the  above,  a  program  of  desirable  improvements  and  extensions  to 
improvements  on  already  improved  State  highways  in  Baltimore,  Harford,  Cecil, 
Anne  Arundel  and  Howard  Counties  was  instituted.  The  personnel  for  prepara- 
tion of  plans  and  reports  is  furnished  by  W.P.A. 

This  program,  all  of  the  projects  of  which  were  within  transportation  distance 
of  Baltimore,  was  designed  to  absorb  employable  persons  on  the  relief  rolls  of  Balti- 
more City.  The  Commission's  contribution  to  these  projects  consisted  of  super- 
vision, equipment,  small  tools,  and  a  portion  of  the  materials,  the  balance  being 
provided  b}'-  W.P.A. 

Under  this  program  a  daily  average  of  475  men  have  been  and  are  now  being 
employed,  and  verj^  necessary  and  highly  desirable  improvements  have  been  made 
a  nd  are  now  in  progress  at  the  following  locations : 

Baltimore  County 

5  ft.  penetration  macadam  shoulders,  8  in.  deep  along  each  side  of  the  Joppa  Road 
from  Harford  Road  to  Loch  Raven  Boulevard  for  a  distance  of  2.47  miles. 

Filling  in  and  capping  with  concrete  pavement  existing  Mill  Race  at  Ellicott 
City,  widening  existing  road  an  average  width  of  34  ft.  for  a  distance  of  approxi- 
mately 500  ft.  to  reUeve  traffic  congestion  in  front  of  Doughnut  Factory. 

Construction  of  10  ft.  earth  shoulders  along  both  sides  of  the  Frederick  Road, 
from  City  Line  to  Ellicott  City  for  a  distance  of  3.5  miles. 

Construction  of  2  ft.  concrete  shoulders,  8  in.  thick  along  both  sides  of  State 
Route  587,  Wilson  Point  Road  from  Eastern  Avenue  to  Wilson  Point,  for  a  distance 
of  2.22  miles. 

65 


66 


Report  of  the  State  Roads  Commission 


Widening  of  U.  S.  Route  40  through  Ellicott  City 
Before  and  After  Improvement 
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Construction  of  concrete  pavement  7  ft.  wide  and  8  in.  deep  along  the  west  side 
of  Harford  Road  between  Taylor  Avenue  and  Carney,  with  875  ft.  of  combination 
curb  and  gutter  and  3500  sq.ft.  of  5  in.  concrete  sidewalks. 

Grading  and  surfacing  of  the  State  Roads  Commission's  yard  at  the  Southern 
Avenue  garage,  with  8  in.  penetration  macadam,  and  the  construction  of  concrete 
gutter,  concrete  block  retaining  wall  and  beautification  of  the  area. 

Demolishing  building  in  the  rear  of  647-653  West  Redwood  Street,  State  Roads 
Commission's  laboratory,  construction  of  two  brick  bins  for  discarded  cement 
tests,  and  the  installation  of  5,000  sq.ft.  of  Celtex  ceilings  and  sides  at  the  present 
laboratory. 

The  operation  of  stone  quarry  along  the  Gunpowder  Falls  on  the  Belair  Road  near 
Kingsville  for  the  crushing  of  stone  used  on  the  various  W.P.A.  projects. 

Harford  County 

Construction  of  concrete  pipe  drainage  with  necessary  inlets  and  junction  boxes, 
repairing  of  road  and  construction  of  earth  shoulders  at  Cardiff,  Maryland — U.  S. 
Route  165. 

Construction  of  8  in.  slate  shoulders,  2.5  ft.  wide  for  a  distance  of  5.2  miles  each 
side  of  Route  136  from  Whiteford  to  Dublin. 

Construction  of  macadam  shoulders  3  ft.  wide  and  8  in.  in  depth  on  each  side  of 
U.  S.  Route  273  from  Shawsville  to  Hughes  Hill,  for  a  distance  of  1.5  miles. 

The  installation  of  5,778  linear  feet  of  various  sizes  sewer  and  water  lines  in  the 
town  of  Havre  de  Grace  in  connection  with  the  construction  of  the  Susquehanna 
River  Bridge. 

The  construction  of  3  ft.  concrete  shoulders  9  in.  deep  along  the  edges  of  the 
Edgewood  Road  from  Philadelphia  Road,  U.  S.  Route  40,  to  Edgewood  Arsenal, 
for  a  distance  of  1.54  miles. 

Anne  Arundel  County 

Construction  of  5  ft.  penetrated  gravel  shoulders  and  5  ft.  earth  shoulders  on 
the  Hammonds  Ferry  Road  from  the  Patapsco  River  Bridge  to  the  Camp  Meade 
Road,  for  a  distance  of  1.2  miles. 

Construction  of  5  ft.  stabilized  8  in.  deep  gravel  shoulders  and  5  ft.  earth  shoul- 
ders on  each  side  of  the  Camp  Meade  Road  from  Dorsey  Road  to  Camp  Meade 
Reservation. 

Construction  of  8  in.  bank  run  gravel  shoulders  on  each  side  of  the  Bay  Ridge 
Road,  for  a  distance  of  1  mile. 

Howard  County 

Installation  of  108  in.  water  drain  under  Frederick  Road  at  Rogers  Avenue, 
Ellicott  City. 

Construction  of  5  ft.  sand-asphalt  shoulders  on  both  sides  of  the  Montgomery 
Road  from  Jonestown  Road  to  Columbia  Pike,  for  a  distance  of  1.8  miles. 
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Cecil  County 

Construction  of  the  water  system  for  the  new  administration  building  of  the 
Susquehanna  River  Bridge  with  connection  to  Perryville  Water  Company  line, 
also  adjustment  to  water  main  at  Elkton  where  it  crosses  new  Philadelphia  Road. 

Installation  of  storm  water  sewer  along  Mackall  Avenue  in  Elkton. 

Soil  Erosion  Control 

In  conjunction  with  the  Roadside  Development  Program,  soil  erosion  control 
was  inaugurated,  and  under  this  program  there  were  planted  229,800  sq.yds.  of 
slope  area,  316,000  sq.yds.  of  flat  area,  using  5,379  trees,  32,051  shrubs,  377,250 
vines,  105,630  sq.yds.  of  sod,  and  9,260  lbs.  of  grass  seed,  on  the  following  projects: 

Harford  County 

1.  Erosion  control  of  the  Philadelphia  Road  from  Otter  Creek,  a  distance  of 

2.9  miles. 

2.  Erosion  control  at  the  Edgewood  Underpass. 

Howard  County 

1.  Erosion   control  along  Edmondson   Avenue   Extended  from  the   Patapsco 
River  Bridge  .7  of  a  mile  west  through  the  Patapsco  State  Park. 

Baltimore  County 

1.  The  erosion  control  of  the  fills  of  the  approaches  of  Winans  Bridge. 

Anne  Arundel  County 

1.  Erosion  control  of  the  roadsides  of  Governor  Ritchie  Highway  from  city  line 

to  Furnace  Branch,  a  distance  of  2.995  miles. 

2.  Erosion  control  along  the  Governor  Ritchie  Highway,  Furnace  Branch  to 

Glenburnie,  a  distance  of  2.08  miles. 

3.  Erosion  control  along  the  Governor  Ritchie  Highway  from  Jones  Station  to 

Severn  River  Bridge,  a  distance  of  4.63  miles. 

While  the  labor  furnished  for  these  projects  by  the  W.P. A.  is  not  considered  100% 
efficient,  the  utilization  of  these  men  in  the  construction  of  the  above  projects  has 
resulted  in  a  considerable  saving  to  the  State  over  their  cost  had  they  been  con- 
structed under  contract  or  by  our  regular  maintenance  forces. 

In  April,  1940,  the  first  W.P. A.  project  by  the  contract  method  was  instituted  for 
county  roads.  Under  this  method  the  contractor  was  furnished  all  common  or 
unskilled  labor  on  the  project  in  addition  to  $6.00  per  man-month  for  material  at 
no  cost  to  the  contractor,  and  this  contribution  was  reflected  in  his  bid,  creating  a 
considerable  saving  to  the  State  in  addition  to  the  completion  of  the  project  in 
much  less  time  than  under  the  straight  W.P.A.  method. 
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Under  this  method  the  following  roads  were  constructed  or  are  in  progress  at  the 
following  locations: 

2.9  miles  of  stabilized  soil  roadway  in  Somerset  County  along  the  Peachblossom 
Road  from  Kings  Creek  toward  Revel's  Neck. 

Along  the  Ebenezer  Church  Road  from  Whaleysville  to  Ebenezer  Church, 
Worcester  County,  3.18  miles  stabilized  roadwa}^ 

Construction  of  timber  bridge  over  Jenkins  Creek  on  Crisfield-Birdtown  Road  in 
Somerset  Count3^ 

Mt.  Vernon  Road  from  Mt.  Vernon  toward  Princess  Anne,  in  Somerset  County, 
6  miles  of  stabilized  road. 

Mt.  Hermon  Road  from  Snow  Hill  Road  to  Mt.  Hermon,  in  Wicomico  County, 
1.1  miles  of  stabilized  road. 

Oraville  Road  from  Huntersville  towards  Oraville,  in  St.  Mary's  County,  1.4 
miles  of  stabilized  gravel  road. 

Street  approaches  to  the  Susquehanna  River  Bridge  in  the  town  of  Havre  de 
Grace  in  Harford  County. 
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PRISON  LABOR  PROJECTS 

During  the  period  covered  by  this  report  there  was  appropriated  $300,000  for 
reconstruction  and  maintenance  work  to  be  done  by  prison  labor  forces. 

At  the  present  time  there  are  two  units  working,  one  on  the  Eastern  Shore  and 
one  on  the  Western  Shore.  The  unit  on  the  Eastern  Shore  is  operated  from  a  camp 
located  at  Old  Point  on  Kent  Island.  From  fifty-five  to  sixty  prisoners  are  housed 
in  this  camp  and  busses  are  used  to  transport  them  to  and  from  the  site  of  the  work. 
Seven  supervisors  are  employed  by  the  Board  of  Correction  to  guard  and  supervise 
these  prisoners  while  in  camp  and  on  the  work.  The  State  Roads  Commission 
employs  one  Superintendent  to  supervise  the  work  in  general. 

The  unit  on  the  Western  Shore  is  operated  from  the  House  of  Correction,  the 
method  of  transportation  being  the  same  as  the  Eastern  Shore.  About  fort3'--five 
prisoners  are  employed  in  this  unit  with  four  supervisors.  The  State  Roads  Com- 
mission employs  one  general  Superintendent. 

Shoulders,  stabilized  with  either  sand-asphalt  or  a  bituminous  mixture  of  bank- 
run  gravel  and  asphalt,  seemed  to  have  fitted  best  for  this  type  of  labor,  and  this 
method  of  construction  was  generally  adopted,  although  such  work  as  widening 
cuts  and  fills,  building  earth  shoulders,  lengthening  drainage  structures  and  cleaning 
out  ditches  was  satisfactorily  accomplished. 

During  the  fiscal  years  1939  and  1940  the  following  projects  were  completed: 

Anne  Arundel  County 

The  construction  of  bituminous  shoulders  of  variable  width  to  suit  existing 
conditions  on  Maple  Road,  Linthicum  Heights,  for  approximately  one  mile. 

The  construction  of  bituminous  shoulders  4.5  ft.  in  width  on  Belle  Grove  Road 
from  the  Baltimore  City  Line  to  Pumphrey,  for  a  distance  of  2.3  miles. 

The  widening  of  the  Generals  Highway  from  Dorr's  Corner  to  the  Sherwood 
Forest  Road,  approximately  6  miles.  This  project  included  the  lengthening  of 
drainage  structures  and  certain  beautification  work  on  the  embankments. 

Prince  George's  County 

The  construction  of  4.5  ft.  bituminous  shoulders  on  the  Grain  Highway  from 
Priests  Bridge  to  Wells'  Corner — 12.2  miles. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Grain  Highway  from 
Marlboro  to  Charles  Branch — 4.5  miles. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Edmonston  Road  from 
the  Defense  Highway  to  Greenbelt — 4.5  miles. 

The  widening  of  cuts  and  fills,  lengthening  of  drainage  structures  and  the  building 
of  earth  shoulders  on  the  Grain  Highway  and  Edmonston  Road. 
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The  widening  of  cuts  and  fills,  the  lengthening  of  drainage  structures  and  the 
building  of  earth  shoulders  on  Central  Avenue. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Sandy  Springs  Road 
from  Laurel  to  the  Montgomery  County  line — 3.0  miles. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Crain  Highway  from 
Charles  Branch  to  T.B. — 5.2  miles. 

Howard  County 

The  reconstruction  of  the  Dorsey  Road  from  the  Washington  Boulevard  to  the 
Anne  Arundel  County  line,  increasing  the  width  from  12  ft.  to  22  ft.  to  correspond 
with  the  Dorsey  underpass  improvement. 

Queen  Anne's  County 

The  construction  of  4.5  ft.  sand-asphalt  shoulders  on  Route  404  from  Queenstown 
to  Stevensville — 10.0  miles. 

The  construction  of  3.5  ft.  sand-asphalt  shoulders  on  Route  404,  from  Stevens- 
ville to  Matapeake — 3  miles. 

The  widening  of  cuts  and  fills,  the  lengthening  of  drainage  structures  and  the 
building  of  earth  shoulders  on  Route  404  from  Queenstown  to  Sour  Apple  Tree 
Road. 

The  construction  of  3.5  ft.  sand-asphalt  shoulders  on  Route  404  from  Queenstown 
to  Queen  Anne — 13.0  miles. 

The  reconstruction  and  widening  of  Route  213  from  Chestertown  to  Church  Hill, 
with  sand-asphalt,  approximately  7.0  miles. 

Caroline  County 

The  construction  of  4.5  ft.  sand-asphalt  shoulders  on  Route  404  from  Long  School 
House  Corner  to  Denton — 3.6  miles. 

The  construction  of  3.5  ft.  sand-asphalt  shoulders  on  Route  404  from  Hillsboro 
to  Long  School  House  Corner — 2.4  miles. 

The  construction  of  3.5  ft.  sand-asphalt  shoulders  on  Route  312  from  Long  School 
House  Corner  toward  Ridgely — 1.3  miles. 

The  reconstruction  and  widening  of  Route  313  from  Greensboro  to  Goldsboro 
with  sand-asphalt — 4.0  miles. 

The  reconstruction  and  widening  of  Route  404  from  Denton  to  Sour  Apple  Tree 
Road  with  sand-asphalt — 2.5  miles. 

The  following  projects  have  been  listed  for  improvement  bj^  prison  labor  during 
1941: 

Reconstruction  and  widening  of  Route  213  from  Church  Hill  to  Wye  Mills — 
approximately  16.0  miles. 

The  construction  of  3.5  ft,  bituminous  shoulders  on  the  River  Road  in  Prince 
George's  County. 
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Construction  of  Bituminous  Stabilized  Shoulders 

ALONG  Crain  Highway,  Prince  George's  County,  Using 

Prison  Labor  from  the  Maryland  House  of  Correction 
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The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Ager  Road  in  Prince 
George's  County. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Cedar  Hill  Cemetery 
Road  in  Prince  George's  County. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  University  Drive  in  Prince 
George's  County. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  University  Lane  in  Prince 
George's  County. 

The  construction  of  3.5  ft.  bituminous  shoulders  on  the  Meadows  Road  in 
Prince  George's  County. 
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HIGHWAY  PLANNING  SURVEY 

The  Maryland  State-wide  Highway  Planning  Survey  was  initiated  in  August, 
1936,  under  the  authority  of  the  Hayden-Cartwright  Act  of  1934,  and  subsequent 
legislation,  permitting  the  use  of  as  much  as  1|  percent  of  Federal  highway  and 
bridge  funds,  matched  by  State  funds,  for  the  scientific  investigation  of  highway 
problems,  present  and  future.  The  work  of  the  Survey  was  carried  on  in  full 
cooperation  with  the  State  Roads  Commission  of  Maryland  and  the  Public  Roads 
Administration  of  the   Federal   Works  Agency.     The   specific   objectives   were: 

First,  to  determine  the  physical  condition  of  the  highways  and  highway  struc- 
tures in  Maryland  and  particularly  to  what  extent  they  are  inadequate  for  present 
and  future  needs; 

Second,  to  determine  the  character  and  volume  of  highway  travel,  not  only  in 
total  and  by  highway  systems  and  individual  roads,  but  also  the  extent  of  travel  by 
motor  vehicle  owners  in  the  different  population  groups; 

Third,  to  determine  the  sources  and  uses,  by  all  units  of  government,  of  the  funds 
dedicated  to  highway  purposes;  and 

Fourth,  to  ascertain  the  extent  of  the  improvements  desirable  to  meet  anticipated 
traffic  conditions  during  the  physical  life  of  the  improvement  and  the  financial 
requirements  necessary  to  meet  the  costs  of  the  improvement  program. 

From  the  time  of  its  inception  to  January,  1939  the  personnel  of  the  Survey 
varied  from  a  maximum  of  105  to  a  minimum  of  45  employees. 

In  May,  1939  the  Highway  Planning  Survey  was  reorganized  and  the  personnel 
materially  reduced  in  numbers.  Starting  with  17  employees  the  personnel  was 
increased  to  a  maximum  of  38  persons  as  the  work  gained  momentum  and  again 
reduced  as  the  status  of  phases  of  the  studies  permitted.  At  present  and  for  the 
past  several  months  the  total  personnel  numbers  17  employees. 

The  facts  necessary  to  obtain  the  objectives  have  been  gathered,  analyzed  and 
arranged  in  various  forms  and  relations  essential  for  their  understanding  and 
assimilation.  These  data  have  been  used  in  the  scientific  solution  of  many  road 
problems  within  the  State.  They  will  be  kept  current  in  all  phases  so  that  none  of 
its  value  will  be  lost  in  dealing  with  present  and  future  highway  and  bridge  problems. 

From  the  data  collected  in  the  field  a  most  complete  set  of  State  and  county  maps 
have  been  prepared  and  distributed.  The  increasing  demand  for  these  maps  is 
evidence  of  the  interest  in  them,  their  practical  value  and  need. 

For  each  of  the  23  counties  there  are  five  separate  and  distinct  maps — Base  map, 
General  Highway  map.  Traffic  Flow  map.  School  Bus  Route  map,  and  Rural  Post 
Road  map.  The  county  maps  are  prepared  on  a  1/62500  scale  or  approximately  one 
inch  equals  one  mile.     In  the  metropolitan  counties  of  Anne  Arundel,  Baltimore, 
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Montgomery,  and  Prince  George's,  congested  areas  are  shown  on  a  scale  of  1/15625 
or  approximately  one  inch  equals  one  fourth  mile. 

The  maps  of  the  State  series  comprise  the  General  Highwa}^  map,  the  Traffic 
Flow  map,  and  the  Highway  Transportation  map.  These  maps  are  on  scale  of  one 
inch  equals  four  miles. 

Any  and  all  changes  in  roads  and  other  features  appearing  on  the  county  and 
State  maps  are  recorded  and  thej-  will  be  revised  from  time  to  time  as  the  quantity 
and  nature  of  changes  require  in  order  to  keep  these  maps  currentlj^  correct. 

For  the  first  time  in  the  history  of  road  building  in  the  State  complete  information 
is  available  on  the  type,  condition,  width,  deficiencies,  restrictions,  and  drainage 
structures  on  each  mile  of  public  highways  in  the  State  together  with  the  location  of 
all  farm  units,  year-round  dwellings,  businesses,  factories,  churches,  schools,  mines, 
quarries,  amusement  places,  railroad  grade  crossings,  railroad  stations,  wharves, 
and  other  features  affecting  highway  usage  and  traffic  generation.  On  the  rural 
State  highway  system  all  places  with  restricted  sight  distances,  steep  grades, 
sharp  curves,  inadequate  structures  and  other  hazards  affecting  the  free  movement 
of  traffic  were  noted  and  recorded. 

The  average  and  maximum  daily  density  of  traffic  by  vehicle  types,  the  points  of 
maximum  and  minimum  traffic  flow,  seasonal  fluctuations,  classification  of  truck 
and  bus  traffic  by  wheel  loads,  axle  loads,  gross  loads,  and  dimensions  of  vehicles, 
and  the  origin  and  destination  of  the  traffic  using  Maryland  highways  have  been 
determined  and  analyzed. 

Data  on  the  sources  of  funds  used  for  highway  purposes  and  the  determination  of 
the  I'elationship  of  highway  financing  to  the  entire  fiscal  picture  for  all  governmental 
units  in  the  State  have  been  gathered  and  recorded.  The  relative  contribution  of 
Marjdand  motor  vehicle  owners  in  the  form  of  license  fees  and  gasoline  taxes  paid 
by  the  various  classes  of  motor  vehicle  owners  resident  throughout  the  State  has 
been  established.  The  proportionate  use  made  of  State,  county,  and  municipal 
highway  systems  by  Maryland  motorists  and  the  relative  service  performed  by 
these  systems  for  both  rural  and  urban  residents  has  been  measured.  An  analysis 
of  the  various  types  of  road  surfacing  has  been  made  in  order  to  provide  the  average 
service  life  that  may  be  expected  from  the  several  t3^pes  of  road  surfaces.  Main- 
tenance cost  analyses  also  have  been  made  to  determine  relative  costs  of  maintain- 
ing roads  of  various  types,  ages,  geographical  locations,  and  the  effect  of  varying 
traffic  conditions  upon  maintenance  cost. 

The  accumulation  of  the  basic  facts  required  in  the  scientific  planning  for  highway 
development  in  Maryland  were  incorporated  in  the  Preliminary  Report  of 
the  Maryland  State-wide  Highway  Planning  Survey  published  in  March,  1939. 

The  work  of  analyzing  and  presenting  these  results  together  with  the  revisions 
required  in  the  basic  data  began  in  May,  1939.  Since  that  date  the  following  re- 
ports, studies  and  maps  have  been  prepared  and  published: 

The  Motor  Vehicle  Allocation  Studj' 
The  Road  Use  Stud}- 
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The  Fiscal  Study 

The  Road  Life  Study 

The  Maintenance  Cost  Studies 

Revision  of  the  Federal-Aid  system  of  Maryland 

Preparation  of  the  Proposed  Federal-Aid  Secondary  System  of  Maryland 

County  Map  Series 

State  Map  Series 

This  organization  has  been  active  in  preparing  analyses  of  existing  highway  con- 
ditions requested  l^y  the  Federal  Government,  particularly  with  regard  to  defense 
roads.  Numerous  traffic  studies  have  been  prepared  for  use  in  determining  the 
degree  of  improvement  and  modernization  required  in  the  current  road  building 
and  maintenance  activities  of  the  State  Roads  Commission.  The  recent  proposal 
to  acquire  the  Claiborne-Annapolis  Ferry  was  preceded  by  detailed  studies  by  the 
Highway  Planning  Survey  of  the  existing  facilities,  and  the  present  and  future 
traffic  utilizing  this  facility.  Studies  of  traffic  using  the  Susquehanna  River 
Bridge  have  been  made  to  determine  both  the  origin  and  destination  of  such  travel, 
the  extent  of  local  usage  and  the  composition  of  travel  as  between  passenger  vehicles 
and  commercial  vehicles  of  various  tj'pes.  The  congested  highway  conditions 
caused  by  the  rapid  expansion  of  industry  for  defense  purposes  have  required 
numerous  and  exhaustive  studies  to  provide  data  for  necessary  highway  con- 
struction. 

The  practical  value  of  such  investigations  as  are  being  conducted  by  the  Survey 
is  best  exemplified  in  the  report  on  Maryland  Highway  Needs  (1941-1960).  This 
report  together  with  supporting  data  sets  forth  the  deficiencies  of  the  existing  roads, 
describes  in  detail  the  deficiencies  existing  on  each  section  of  the  State  highway 
system,  the  modernization  required  to  correct  these  conditions,  and  the  estimated 
cost.  For  the  first  time  the  State  Roads  Commission  has  available  the  detail 
required  in  preparing  a  long-range  program  of  highway  construction.  Forecasts 
of  future  traffic  and  of  future  motor  user  revenue  are  likewise  contained  in  this 
report. 

Through  investigations  made  by  this  organization  as  set  forth  in  the  above  men- 
tioned report,  it  has  been  determined  that  refunds  of  gasoline  taxes  paid  by  motor- 
ists of  this  State  are  excessive  to  the  extent  of  an  estimated  $350,000  annually. 
Equitable  truck  registration  fees  have  been  recommended,  which  would  eliminate 
the  existing  condition  whereby  passenger  car  owners  are  subsidizing  truck  opera- 
tions in  Maryland.  The  adoption  of  these  proposals  would  result  in  more  than  a 
million  dollars  of  increased  revenue  to  the  State  for  highway  purposes  and  would 
eliminate  a  decidedly  inequitable  condition. 

The  allocation  of  funds  to  the  various  governmental  agencies  for  highwa}^  pur- 
poses has  been  carefully  studied  and  revised  allocations  to  provide  for  the  relative 
needs  of  the  various  highway  systems  on  an  equitable  basis  of  usage  and  contribu- 
tions have  been  recommended.  The  adoption  of  these  changes  would  permit  a 
modernized  system  of  highways  within  the  next  20  years. 

Research  in  the  field  of  road  surfacing  materials  to  determine  the  most  economic 
type  from  the  standpoint  of  maintenance  cost  and  length  of  service  to  meet  the 
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many  varied  topographic  and  traffic  conditions  existing  in  Maryland  has  provided 
valuable  information;  however,  to  be  of  greatest  benefit  the  data  must  be  kept 
current  to  reflect  changing  conditions. 

It  is  imperative  that  the  basic  data  collected  by  the  Survey  be  kept  current  in 
order  that  revisions  and  refinements  may  be  made  to  keep  pace  with  the  rapidly 
changing  conditions  occasioned  by  defense  preparations  and  a  constantly  increasing 
volume  of  traffic.  As  new  roads  are  built,  the  traffic  pattern  changes,  requiring 
new  analyses,  the  State  and  county  maps  must  be  revised,  shifts  in  population  and 
industry  present  new  problems  in  road  building  and  financing  which  must  be 
analyzed  if  a  rational  and  intelligent  program  of  highway  improvement  is  to  be 
maintained.  There  remain  problems  of  considerable  importance  still  to  be  solved, 
not  the  least  of  which  is  the  loss  of  revenue  from  gasoline  taxes  occasioned  by  lower 
prices  and  other  factors,  particularly  in  the  District  of  Columbia. 

Conditions  that  have  been  observed  and  recorded  change  with  the  passage  of  time. 
These  changes  are  neither  sudden  nor  rapid  but  take  place  gradually.  In  order  that 
the  proposed  improvements  may  proceed  along  intelligent  and  rational  lines  it  is 
necessary  that  the  basic  data  accumulated  by  the  Survey  be  kept  current. 
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DISTRICT  No.  1 

The  activity  in  District  #  1  in  the  past  two  years  has  been  confined  almost  ex- 
clusively to  ordinary  maintenance  of  the  county  and  State  road  systems,  together 
with  a  small  amount  of  construction  work. 

The  outstanding  construction  project  is  a  new  bridge  over  the  Sinepuxent  Bay 
at  Ocean  City  replacing  an  antiquated  structure  that  was  built  in  1918.  This 
bridge  will  be  completed  in  the  fall  of  1941.  It  is  described  in  detail  under  the 
bridge  section  of  this  report. 

Other  projects  are: 

The  completion  of  a  modern  bridge  over  Cambridge  Creek  in  the  center  of 
Cambridge  in  June  of  1940,  which  replaced  an  old  bridge  built  some  forty  years  ago. 

The  building  of  a  new  bridge,  1300  feet  in  length,  connecting  Deals  Island  with 
the  mainland,  replacing  a  structure  that  had  been  in  very  poor  condition  for  a 
number  of  years. 

The  completion  of  a  highway  from  Ocean  City  to  the  Delaware  Line,  commonly 
known  as  the  Coastal  highway,  which  connects  with  an  improved  road  in  Delaware. 
This  now  makes  it  possible  for  traffic  to  go  from  Ocean  City  to  Rehobeth,  Delaware, 
a  distance  of  approximately  thirty  miles,  over  a  road  paralleling  the  coast.  The 
construction  of  this  road  has  opened  this  territory  to  future  development  and  for 
fishing,  bathing  and  other  recreational  purposes. 

A  start  has  been  made  in  the  improvement  of  U.  S.  Route  13  between  Salisbury 
and  Delmar  by  the  placing  of  a  fill  across  Leonard's  Mill  Pond  and  the  construction 
of  the  necessary  bridge.  This  fill  provides  for  a  dual  lane  highway.  The  bridge 
under  construction  is  for  the  northbound  lane  of  the  highway. 

The  most  pressing  need  for  construction  in  this  district  is  the  modernization  of 
U.  S.  Route  13  from  Delmar  to  the  Virginia  Line  via  Sahsbury  and  Princess  Anne, 
a  distance  of  35  miles,  by  the  construction  of  a  dual  highway  from  Salisbury  to 
Delmar  and  the  improvement  by  additional  width  of  shoulders  and  stabilization  of 
same  just  south  of  Salisbury  to  Westover  Junction.  From  Westover  to  the  Vir- 
ginia Line  a  new  location  by-passing  Pocomoke  and  with  a  new  bridge  over  the 
Pocomoke  River,  keeping  the  new  highway  on  the  west  side  of  the  Pennsylvania 
Railroad  tracks,  should  be  adopted. 

Also,  the  highways  from  Cambridge  to  Salisbury  and  Ocean  City,  U.  S.  Route 
213,  and  U.  S.  Route  113  from  Selbyville,  Delaware  through  Berlin  and  Snow  Hill 
to  the  Virginia  Line,  should  be  modernized. 

The  county  roads  in  this  district,  comprised  of  Dorchester,  Wicomico,  Somerset 
and  Worcester  Counties,  are  maintained  under  the  direction  and  supervision  of 
the  State  Roads  Commission  as  directed  by  legislative  act  passed  in  1939,  which 
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Dual  Highway  along  Relocated 
U.  S.  Route  13,  in  Salisbury 


Sand  Asphalt  Construction  along  Coastal  Highway 
FROM  Ocean  City,  North 
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act  directs  that  one-half  of  the  lateral  road  gasolme  tax  be  spent  on  construction, 
which  after  completion,  shall  become  a  part  of  the  State  Road  System.  The  other 
50%  shall  be  spent  on  county  road  maintenance,  debt  service,  and  allocation  to 
towns.  The  amount  allocated  by  this  method  for  this  purpose  is  inadequate  for 
proper  maintenance  on  the  county  road  system.  The  entire  revenue  from  the 
1|^  gasoline  tax  should  be  allocated  for  maintenance  and  construction  on  the  county 
roads  leaving  it  to  the  discretion  of  the  State  Roads  Commission  as  to  how  much 
should  be  spent  on  maintenance,  how  much  to  be  allocated  to  the  incorporated 
towns,  if  any,  and  how  much  to  debt  service,  if  any,  how  much  to  be  spent  on 
construction  of  roads  that  become  part  of  the  State  system  and  how  much  to  be 
spent  on  construction  of  a  lower  type  road  to  remain  part  of  the  county  road  system. 


DISTRICT  No.  2 

ROLPH  TOWNSHEND 

District  Engineer 

C.  R.  SHARRETTS  C.  O.  STANSBURY 

Junior  Assistant  Highway  Engineer  Junior  Assistant  Highway  Engineer 

Construction  Maintenance 

Caroline  County 
H.  WALDORF 

Inspector 

Kent  County 

O.  S.  SELBY 

Inspector 

Queen  Anne's  County 

W.  F.  LEAVERTON 

Chauffeur  Foreman 

Talbot  County 
E.  C.  ROGERS 

Junior  Assistant  Highway  Engineer 
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Construction 

Approximately  .5  miles  of  State  road  has  been  constructed  from  the  intersection 
in  Rock  Hall  to  Sharp's  Wharf. 

Macadam  surfacing  for  0.12  miles  was  constructed  from  the  main  street  in 
Chestertown  to  the  entrance  to  the  State  Roads  Garage. 

Electrically  operated  traffic  safety  lights  have  been  installed  on  the  Chester 
River  Bridge  at  Chestertown,  Dover  Bridge  at  Choptank  River  and  Kent  Narrows 
Bridge  on  Route  404. 

The  3 1  mile  gap  between  Barclay  and  Templeville  has  been  completed  by  the 
use  of  sand  asphalt  mixture  with  a  graded  width  of  30  ft. 

The  drainage  condition  on  Route  300  west  of  Sudlersville  at  Unicorn  Branch  has 
been  corrected  by  the  construction  of  a  modern  bridge.  This  is  a  definite  improve- 
ment to  take  care  of  the  water  which  often  got  over  the  State  highway  and  created 
a  dangerous  traffic  condition. 

At  Knapps  Narrows,  Tilghman's  Island,  complete  new  electrical  equipment  has 
been  installed  in  the  drawbridge  operator's  house. 

The  construction  of  a  new  road  from  Easton  to  Trappe  has  been  started  and 
5.75  miles  has  been  opened  to  traffic.  This  consists  of  the  northbound  lane  of  a 
proposed  dual  highway.  Right  of  way  has  been  secured  for  the  building  of  the 
additional  lane  at  some  future  date.  This  particular  section  of  road  will  be  com- 
pleted in  1941.  The  road  is  constructed  along  modern  lines  and  grades  and  will 
be  much  safer  to  travel  than  the  old  road.  This  construction  should  be  continued 
and  by-passing  Easton  intersect  the  existing  highway  in  the  vicinity  of  Wye  Mills. 
The  existing  road  from  Easton  to  Wye  Mills  is  very  hazardous  in  its  present  align- 
ment and  grade. 

A  storm  water  sewer  has  been  constructed  at  the  west  end  of  Greensboro.  This 
eliminates  a  very  hazardous  condition  caused  by  failure  of  the  original  drainage. 

The  road  from  Allen's  Corner  toward  Reliance  is  now  under  construction  for  a 
distance  of  approximately  2.70  miles. 

The  2.3  mile  gap  between  Roe  and  the  Caroline  County  Line  near  Bridgetown 
is  under  construction  and  will  materially  aid  trafl^ic  between  Denton  and  Chester- 
town. 

Maintenance 

(State  Highways) 

The  maintenance  of  State  highways  in  the  four  Counties  comprising  this  District 
has  been  carried  on  by  machine  methods  wherever  possible. 
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Pipe  extensions  ha\-e  been  effected  where  old  lieadwalls  were  liazardous  to  traffic. 
Plans  are  being  made  to  continne  this  ))oli('v  and  to  extend  narrow  l)ridges  in  order 
to  eliminate  the  hazard  of  hand-rails  being  too  close  to  the  I'oadway. 

Considerable  widening  of  existing  surfacing  on  the  following  roads  has  been  done 
with  conA'ict  labor  forces: 

Greensboro-Goldsboro  (State  Route  313) 

Denton-Sour  Apple  Tree  Rd.    (State  Route  313) 
Chestertown-Wye  Mills  (U.  S.  Route  213) 

Matapeake-Denton  (State  Route  404) 

At  the  present  time  the  earth  shoulders  between  Goldsboro  and  Greensboro 
arc  being  widened  to  provide  a  40-foot  width  roadway,  under  a  WPA  project. 
The  widening  of  the  earth  shoulders  from  Chestertown  to  Church  Hill  is  being  done 
by  convict  labor  forces  and  when  completed  will  provide  a  40-foot  roadway.  It 
is  necessary  to  secure  rights  of  way  for  the  widening  of  l^S  Route  13  between  Church 
Hill  and  Wye  INIills.  At  the  present  time  plans  are  being  made  to  secure  this  right 
of  way.  Additional  right  of  way  should  also  be  secured  from  Matapeake  through 
Stevensville,  Grasonville,  Queenstown,  Wye  Mills,  Queen  Anne,  Hillsboro  to 
Long's  School  House  Corner  (Route  404),  for  the  widening  of  the  roadway  to  at 
least  a  40  ft.  widtli.  At  the  time  this  right  of  way  is  secured,  arrangements  should 
be  made  for  relocations  at  hazardous  points  and  also  for  a  proper  tie-in  with  the 
main  North-South  road  (Route  US  213)  so  as  to  eliminate  unnecessary  work  in 
connection  with  future  development  of  this  route. 

Additional  snow  plows  and  snow  fence  have  been  made  available  in  the  district 
which  will  permit  the  more  effective  removal  of  snow. 

Improvement  has  been  made  to  a  considerable  mileage  of  earth  shoulders  by  the 
addition  of  local  sand-gi-avel  stabilizing  material. 

Maintenance 

(County  Highw^ays) 

Kent  County 

These  roads  have  been  maintained  by  ordinary  maint(Miance  methods  such  as 
pulling,  dragging  and  reshaping  of  the  road.  By  this  method  each  year  it  has  been 
possible  to  widen  out  10  or  12  miles  of  the  well-aligned  roads  to  at  least  a  30  ft.  width 
and  plac(^  sand  gravel  on  them  late  in  the  Fall.  This  has  been  accomplished  with 
funds  supplied  by  the  County  Commissioners.  All  of  the  lateral  gas  tax  money  in 
this  C/Ounty  goes  for  debt  service.  It  is  anticipated  that  this  will  cease  in  June, 
1941,  thus  releasing  funds  before  October  1,  1941  for  maintenance  and  construction. 

Queen  Arme's  County 

The  County  roads  in  this  County  have  been  improved  by  ordinary  maintenance 
methods  such  as  grading  and  the  addition  of  sand  gravel. 

WPA  projects  have  been  used  on  the  Bennett's  Point  and  McGinnes  Corner 
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roads.  The  Bennett's  Point  work  is  completed  and  has  definitely  improved  this 
road.  The  McGinnes  Corner  road  has  been  graded  and  most  of  the  drainage 
completed.     The  application  of  sand  gravel  is  now  being  done. 

The  allocation  of  funds  to  WPA  work  in  this  County  has  decreased  the  amount  of 
money  available  for  maintenance  and  more  money  should  be  made  available  for 
the  proper  maintenance  of  County  roads  in  this  County. 

Talbot  County 

In  this  County  approximately  43  miles  of  roads  have  been  surface-treated  by  the 
skin  treatment  method.  Most  of  the  roads  so  treated  are  poorly  aligned,  graded 
and  drained  and  are  of  insufficient  width  to  properly  accommodate  the  volume  of 
traffic  which  uses  them.  It  has  been  impossible  to  properly  reconstiiict  these 
roads  due  to  insufficient  funds  being  available  for  maintenance  of  County  roads. 
Ordinary  maintenance  has  been  carried  on  by  the  addition  of  sand  gravel  and  some 
re-treatment. 

Caroline  County 

The  soil  composition  in  this  County  permits  the  ordinary  maintenance  of  the 
roads  by  shaping,  dragging  and  the  addition  of  some  sand  gravel.  There  are  some 
surface-treated  roads  which  have  been  widened  and  properly  drained.  These  have 
been  maintained  by  patching  and  additional  surface-treatment. 

General — County  Roads 

In  the  maintenance  of  County  roads  some  definite  arrangement  should  be  made 
for  the  replacing  of  the  following  bridges :  Chester  River  Bridge  between  Kent  and 
Queene  Anne's  Counties  at  Crumpton;  Tuckahoe  Bridge  between  Caroline  and 
Talbot  Counties  in  the  vicinity  of  Matthewstown;  Hunting  Creek  Bridge  between 
Caroline  and  Dorchester  Counties  in  the  vicinity  of  Choptank;  Eastern  Neck 
Island  Bridge  over  the  Narrows  in  Kent  County  and  the  Wye  Island  Bridge  over 
Wye  Narrows  in  Queen  Anne's  County.  The  maintenance  of  all  of  these  bridges 
comes  out  of  the  lateral  road  fund  and  there  are  insufficient  funds  to  do  anything 
toward  the  reconstruction  or  replacement  of  these  bridges. 

In  most  every  County  expenditures  have  been  made  from  the  lateral  road  funds 
to  take  care  of  debt  service,  which  funds,  if  applied  to  the  maintenance  of  County 
roads,  would  permit  better  maintenance.  The  public  is  demanding  better  main- 
tenance on  County  roads.  The  apportionment  of  the  lateral  road  funds  is  based 
upon  the  total  road  mileage  in  each  County  which  includes  State  roads;  however, 
no  part  of  this  fund  is  applied  to  the  maintenance  of  State  roads  and  it  seems  that 
it  would  be  more  appropriate  to  proportion  the  lateral  road  funds  to  the  Counties 
on  a  basis  of  the  proportionate  amount  of  County  road  mileage  in  each  County 
to  the  total  County  road  mileage,  rather  than  include  the  State  road  mileage 
in  this  apportionment. 
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DISTRICT  No.  3 

District  No.  3  of  the  State  Roads  Commission  at  the  present  time  is  geographi- 
cally defined  so  as  to  include  in  their  entirety  Anne  Arundel,  Carroll,  Howard  and 
Montgomery  Counties. 

Under  the  direction  of  the  District  Engineer,  all  maintenance  and  construction 
activities  on  the  State  highway  system  in  the  aforementioned  counties  are  super- 
vised by  the  District  Engineering  Organization,  and  in  addition  thereto,  the  super- 
vision of  the  county  road  system  in  Carroll  County. 

During  the  period  covered  by  this  report,  extensive  surface  treatment  programs 
have  been  completed,  covering  261  miles  of  road  at  an  approximate  expenditure  of 
$150,000  in  addition  to  regular  maintenance  activities.  Numerous  smaller  ex- 
penditures have  been  made  in  eliminating  faulty  drainage  conditions,  revising 
vertical  curves  to  produce  better  riding  qualities  and  increase  visibility,  and  stabil- 
izing many  miles  of  shoulders. 

The  major  construction  activities  for  the  District  during  1939  and  1940  are  the 
completion  and  beautification  of  the  Governor  Ritchie  Dual  Highway,  between 
Baltimore  and  Annapolis,  the  highway  development  incidental  to  the  elimination 
of  the  grade  crossing  at  Odenton,  and  the  paving  of  one  lane  at  Edmondson  Avenue 
over  the  proposed  dual  highway  from  Rogers  Avenue  to  Pine  Orchard,  connecting 
with  Route  U.  S.  40. 

Also  included  under  the  construction  program  has  been  the  supervision  of  con- 
struction of  many  miles  of  secondary  roads  out  of  the  1^^  gasoline  tax  fund  allotted 
to  the  several  counties. 

It  has  become  apparent  that  the  respective  conditions  of  the  Baltimore- Wash- 
ington Boulevard  and  the  Defense  Highway  are  requiring  too  great  a  portion  of  the 
maintenance  funds  of  the  District  to  maintain  them  as  usable  highways,  and  it  is 
recommended  that  surveys  and  estimates  be  prepared,  with  the  objective  of  re- 
ducing the  excessive  annual  maintenance  costs,  by  reconstiTiction. 

It  is  also  considered  advisable  to  extend  Edmondson  Avenue  along  Route  U.  S. 
40  because  of  the  importance  of  this  highway  and  the  unsuitability  of  the  existing 
grades  and  pavement  along  this  route. 

Because  of  the  lack  of  funds  many  dangerous  conditions  and  traffic  hazards  re- 
main from  year  to  year  and  their  elimination  should  be  effected. 

In  the  metropolitan  areas  adjacent  to  Washington,  funds  should  be  made  avail- 
able to  stabilize  all  shoulders,  to  relieve  the  parking  problems  at  business  and 
residence  properties  and  allow  a  higher  order  of  maintenance,  in  proportion  to  the 
traffic  density  of  these  highways. 

The  low  salary  standards  and  rates  of  pay  by  the  Commission  comparable  to  the 
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prevailing  rates  of  other  employee  groups  in  a  given  locality  are  causing  many 
capable  employees  to  separate  themselves  from  the  State  service,  and  it  is  recom- 
mended that  an  effort  be  made  to  adjust  this  condition. 

In  metropolitan  Montgomery  County  where  development  has  been  extensive  and 
rapid,  the  opening  of  subdivisions  abutting  State  highways  has  caused  many  dis- 
cussions and  complaints  due  to  the  inadequate  facilities  for  storm  water  drainage. 
It  is,  therefore,  recommended  that  authority  be  invested  in  the  Commission  to 
control  this  condition  inasmuch  as  the  State  highway  system  is  affected. 

In  the  disposition  of  the  l|j^  gas  tax  fund  allotted  to  the  counties  for  maintenance 
and  construction,  it  appears  that  to  require  the  high  standards  for  this  construction 
as  now  indicated,  the  county  secondary  road  systems  are  not  allowed  to  be  ex- 
tended as  they  should. 

It  is,  therefore,  recommended  that  a  revision  in  the  law  concerning  this  type  of 
construction  for  their  secondary  county  roads  be  made. 
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DISTRICT  No.  4 

This  district  is  composed  of  Baltimore,  Harford  and  Cecil  Counties.  The  con- 
struction and  maintenance  activities  are  under  the  supervision  of  a  District  En- 
gineer, assisted  by  an  Assistant  Highwa}^  Engineer  in  charge  of  construction,  a 
Junior  Assistant  Highway  Engineer  in  charge  of  maintenance,  and  three  Junior 
Assistant  Highway  Engineers,  one  in  charge  of  maintenance  in  each  county. 

During  the  fiscal  years  1939  and  1940,  the  district  has  been  engaged  in  a  large 
construction  program.  This  program  has  included  the  construction  of  the  dual 
highway  from  east  of  Aberdeen  in  Harford  County  to  the  Delaware  State  line  in 
Cecil  Count}^,  connecting  with  the  dual  highway  in  Delaware.  This  dual  highway 
in  Maryland,  while  not  completed  at  the  end  of  the  calendar  year  1940,  is  now  open 
to  traffic,  but  limited  to  a  single  lane  for  certain  sections.  It  will  be  completed 
shortly  after  the  beginning  of  the  construction  year  in  1941. 

Work  under  construction,  and  for  the  most  part  completed,  includes  the  grade 
elimination  at  Winans  on  the  Washington  Boulevard,  Glen  Morris  on  the  Hanover 
Road,  Edgewood  on  the  road  to  Edgewood  Arsenal,  and  at  Singerly  and  Leslie 
in  Cecil  County.  The  latter,  though  not  completed,  is  open  to  traffic  and  will  be 
completed  shortly  after  the  beginning  of  the  1941  construction  season. 

The  following  is  a  list  of  the  projects  by  counties  initiated  or  completed  during 
this  period: 

Baltimore  City— Completed 

1.  Paving  in  car  track  area  from  Brendon  Avenue  to  Fleetwood  Avenue  along 
the  Belair  Road. 

Baltimore  County  ^Completed 

1.  Winans  Grade  Elimination  and  approaches. 

2.  Glen  Morris  Grade  Elimination  and  approaches. 

3.  Loch  Raven  Boulevard,  from  Hillendale  Golf  Course  to  Taylor  Avenue. 

4.  Dual  Highway  along  Gwynn  Oak  Avenue  from  Baltimore  City  line  to  Gwynn 
Oak  Park. 

Baltimore  County — Now  Under  Construction 

1.  McDonogh  Road  Relocation,  new  bridge  over  Gwynns  Falls,  and  reconstruc- 
tion of  grade  elimination. 

2.  North  Point  and  Sparrows  Point  Road  relocation  and  construction  of  dual 
highway  from  Wise  Avenue  to  Sparrows  Point. 
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Harford  County — Completed 

1.  Madonna  Road  from  Madonna  north. 

2.  Edgewood  grade  elimination  and  approaches. 

3.  Oakington  Road,  bituminous  road  mix. 

4.  Weslej^  Chapel  Road — bituminous  road  mix. 

5.  Bond  Street  in  Belair,  widened  to  40  ft. 

6.  Dual  highway  from  Oakington  to  Susquehanna  River  Bridge. 

7.  Magnolia  Road  from  Route   #40  toward  Magnolia. 

8.  Main  Street  in  Belair,  from  Bond  Street  to  Broadway,  widened  to  40  ft. 

9.  Seeding,  planting  and  sodding  along  Route  40,  from  Winters  Run  to  Aberdeen. 

Harford  County — Under  Construction 

1.  From  Pylesville  Road  to  Highland. 
Cecil  County — Completed 

1.  Through  Elkton,  widened  with  Specification  "C". 

2.  Elk  Neck  Road,  bituminous  mix,  from  end  of  macadam  to  Elk  Neck. 

3.  Dual  highwa}^,  relocated  Philadelphia  Road,  from  Landing  Lane  to  Delaware 
Line. 

4.  Singerly  grade  elimination  and  approaches. 

5.  Grading  and  drainage  of  Philadelphia  Road  relocation  from  Susquehanna 
River  bridge  to  Landing  Lane. 

6.  Resurfacing  and  widening  Aiken  Avenue  from  old  Route  40  to  dual  highwa3^ 

7.  Seeding,  planting  and  sodding  along  Route  #  40  from  Chesapeake  City  Road 
to  Delaware  Line. 

Cecil  County — Under  Construction 

\.  Leslie  grade  elimination  and  approaches. 

2,  Philadelphia  Road  relocation,  bridge  over  Elk  Creek  and  reconstruction  of 
grade  elimination  at  Red  Mill. 

3.  Concrete  siu'facing  from  Susquehanna  River  Bridge  to  Landing  Lane,  Elkton. 

General 

The  headquarters  of  this  district  is  at  Towson,  Maryland,  in  a  rented  office  in 
the  Masonic  Building. 

Storage  garages  and  shops  are  located  at  Glyndon,  Baltimore  County;  Kingsville, 
Baltimore  County;  Churchville,  Harford  County,  and  Elkton,  Cecil  County. 

Storage  garages,  in  addition  to  the  above,  are  located  at  Hereford,  Baltimore 
County,  and  Darlington,  Harford  County. 

There  should  be  constructed  a  central  office  and  central  garage  and  shop  for  the 
district  in  the  vicinity  of  Towson  and  storage  garage  at  Forest  Hill,  Harford  County; 
Rising  Sun,  Cecil  County,  and  Cecilton,  Cecil  County.  The  greater  part  of  the 
equipment  in  the  district  is  stored  in  the  open.     The  construction  of  storage  garages, 
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Extension  of  Loch  Raven  Boulevard, 
Baltimore  County 


A  Section  of  the  Philadelphia  Road  Relocation 
under  Construction,  Cecil  County 
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as  mentioned,  would  eliminate  this  condition  and  would  make  provisions  for  per- 
sonnel and  equipment  being  located  closer  to  its  work. 

In  a  number  of  cases,  trucks  with  gangs  are  obliged  to  travel  farther  than  20 
miles  each  way  to  perform  necessary  work  at  locations  distant  from  the  existing 
garages. 

A  better  distribution  of  storage  garages  would  effect  an  economy  in  transportation 
and  give  better  service  to  the  people  of  the  State. 

The  traffic  within  this  district  is  the  heaviest  in  the  State.  The  recent  heavy 
employment  and  delivery  of  material  for  defense  needs  has  greatly  overtaxed  the 
roads  adjacent  to  the  Glenn  L,  Martin  plant,  Edgewood  Arsenal  and  Aberdeen 
Proving  Ground,  Major  betterments  and  improvements  should  take  into  consider- 
ation this  condition  and  correction  should  be  made  promptly.  Other  improvements 
which  are  urgent  are : 

Correction  of  grade  and  alignment  on  Route  140  from  Reisterstown  west. 

Correction  of  grade  and  alignment  on  Route  111  from  Towson  to  the  Pennsyl- 
vania Line. 

Correction  of  grade  and  alignment  on  Route  147,  from  Carney  to  intersection 
with  Belair  Road  at  Wilna. 

Correction  of  grade  and  alignment  on  Route  1  between  Belair  and  Pennsylvania 
Line, 
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Calvert  County 

During  1939  and  1940,  9.559  miles  of  the  road  between  Prince  Frederick  and 
Solomons  have  been  relocated  and  rebuilt  to  modern  standards.  Also  at  Hunting 
C^reek  an  inadequate  bridge  was  replaced  and  approaches  totaling  one  half  mile  in 
Icngtli  constructed  to  eliminate  several  very  bad  curves.  At  Chesapeake  Beach 
2,615  ft.  of  timber  bulkhead  was  constructed  to  protect  the  shore  line  from  erosion 
and  also  the  old  timber  bridge  on  the  main  apj^roach  to  Seaside  Park  was  rebuilt 
on  a  new  location,  with  its  approaches  of  0.54  miles  built  high  enough  to  prevent 
any  danger  of  flooding  even  during  the  severest  storms. 

In  addition  to  maintaining  the  State  system  of  roads,  15.65  miles  of  county  roads 
have  been  improved  by  widening  to  30  ft.,  jiiopcrly  draining  and  surfacing  with 
local  bank  run  gravel. 

What  Calvert  County  needs  most  at  this  time  is  the  completion  of  the  Solomons 
Island  Road.  The  section  from  the  end  of  the  concrete  near  Huntingtown  to 
Prince  Frederick,  5.7  miles,  should  be  continued  with  concrete,  and  6  miles  between 
St.  Leonards  and  Solomons  completed  with  the  same  type  construction  as  has  been 
done  in  the  last  several  .years.  Route  260,  Chesapeake  Beach  Road,  between  the 
Solomons  Island  Road  and  Mt.  Harmony,  4.6  miles,  should  be  widened  and  im- 
proved due  to  the  very  heavy  traffic  using  it. 

Charles  County 

The  major  accomplishment  in  Charles  County  has  been  the  construction  of  the 
bridge  approximately  2  miles  long  across  the  Potomac  River  from  Ludlows  Ferry 
to  Dahlgren,  Virginia,  and  the  two  miles  of  modern  concrete  roadway  from  Newburg 
to  the  bridge. 

There  has  also  been  constructed  7.195  miles  of  concrete  paving  between  Waldorf 
and  Hughesville,  and  1.686  miles  of  gravel  road  were  built  between  Mt.  Pisgah 
and  Port  Tobacco. 

On  Route  6,  between  Hilltop  and  Doncaster,  5  miles  were  reconstructed,  by 
grading  to  a  30  ft.  width,  with  20  ft.  mixed  in  place  bituminous  surface. 

In  addition  to  maintaining  the  State  and  county  roads,  State  forces  have  widened 
11.5  miles  to  a  30  ft.  width,  properly  drained  and  surfaced  with  pit  run  gravel. 
In  addition  to  this,  with  WPA  forces,  26.7  miles  of  highway  have  been  improved, 
and  5.2  miles  of  county  roads  have  been  surface  treated. 

In  order  for  the  Potomac  River  Bridge  to  really  serve  as  a  north-south  mfiin 
route,  the  road  from  La  Plata  to  Xewburg  should  be  rebuilt  in  its  entirety.  This 
would  also  greatly  benefit  local  traffic. 
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Solomon's  Island  Road  in  Calvert  County, 

Showing  Original  Alignment  and  Reconstruction 

ON  New  Location 
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At  Port  Tobacco,  on  the  Riverside  Road,  a  one  way  bridge  should  be  eliminated 
and  the  road  relocated  to  improve  alignment. 

The  road  from  Washington  to  Indian  Head,  the  Government  Powder  Factory, 
is  also  inadequate  to  handle  the  increased  traffic  caused  by  national  defense  measures 
and  should  be  rebuilt. 

Prince  George's  County 

Diu'ing  the  past  two  years  the  following  constiuction  has  been  done  to  extend 
and  improve  the  State  roads: 

College  Avenue,  0.40  miles,  widening  to  3G  ft.  by  the  construction  of  macadam 
shoulders  and  curb  and  gutter. 

Beltsville  overpass,  0.752  miles,  22  ft.  concrete  paving. 

Marlboro-Glendale  Road,  1.498  miles,  new  construction,  mixed  in  place  bitumi- 
nous surface. 

Minnesota  Avenue,  0.247  miles,  new  construction,  to  eliminate  grade  crossing  on 
Addison  Chapel  Road  at  Kenilworth. 

New  Hampshire  Avenue,  0.939  miles,  grading,  drainage  and  bridge  construction. 

Queen's  Chapel  Road,  0.224  miles,  macadam  and  double  box  culvert  to  eliminate 
curve  and  replace  culvert  that  washed  out  in  storm. 

Rhode  Island  Avenue,  1.205  miles  between  Hyattsville  and  Mt.  Rainier,  widened 
to  36  ft.  with  curb  and  gutter,  and  complete  storm  water  drainage  system  in  its 
entirety. 

Also  under  construction  at  this  time  is  a  replacement  of  a  one  way  bridge  at 
Oxon  Run  between  Suitland  and  Washington  at  Cedar  Hill  Cemetery. 

Relocatiou  of  the  road  naming  through  the  University  of  Maryland  grounds  at 
College  Park  to  relive  traffic  congestion  is  also  under  construction. 

The  District  of  Columbia  borders  on  Montgomery  and  Prince  George's  Counties, 
but  as  75%  of  its  boundary  line  is  contiguous  to  Prince  George's  County,  the  heavy 
traffic  in  this  metropolitan  area  plus  interstate  traffic  using  the  Baltimore- Washing- 
ton Boulevard  necessitates  constant  attention  on  both  State  and  county  roads. 

In  the  past  two  years,  with  prison  labor,  bituminous  shoulders  have  been  built 
on  9.33  miles  of  the  Grain  Highway  south  of  Marlboro,  4.43  miles  on  the  Edmonston 
Road,  1.17  miles  on  Cedar  Hill  Cemetery  Road,  1.34  miles  on  Ager  Road  and  2.76 
miles  on  Laurel-Ashton  Road. 

In  addition  to  maintenance.  State  forces  have  widened  to  a  minimum  width  of 
30  ft.,  properly  drained,  and  surfaced  with  pit  run  gravel,  43.85  miles  of  county 
roads.     69.25  miles  of  county  roads  have  been  siu'face  treated. 

The  Baltimore-Washington  Boulevard  should  be  rebuilt  entirely,  by-passing 
heavily  built  up  sections. 

The  Defense  Highway  is  also  inadequate  and  should  be  rebuilt. 

Both  the  Ager  Road  and  University  Drive  "dead  end"  at  the  Queens  Chapel 
Road.  By  extending  these  roads  they  could  both  enter  the  Queens  Chapel  Road 
near  the  Northeast  Branch,  which  would  greatly  improve  conditions. 
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Terrace  Construction  in  Deep  Cut  on  Road  J.i.ADii\u   lo 
Potomac  River  Bridge,  Charles  County 


Timber  Bulkhead  at  St.  George  s  Inland, 
St.  Mary's  County 
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The  Livingston  Road  is  used  by  all  traffic  going  to  Fort  Washington  and  Indian 
Head  from  Washington.  l)u(^  to  national  defense  measures,  Indian  Head,  a 
Naval  Powder  Factory,  is  expanding  rapidly  and  the  present  road  is  absolutely 
inadequate  to  handle  the  traffic.  - 

St.  Mary's  County 

During  the  past  two  y(>ais  the  following  construction  has  been  done: 

Completion  of  the  New  Market-Oraville  Road,  1.387  miles. 

Valley  Lee-Beauvue,  1.49  miles. 

On  Route  5  south  of  Leonardtown,  5  miles  of  road  was  reconstructed  by  cutting 
down  the  high  crown  and  resiufacing  with  mixed  in  place  material. 

St.  George's  Island,  3,878  lin.ft.  timber  bulkhead.  Before  this  was  built,  our 
road,  which  parallels  and  is  very  close  to  the  Potomac  River,  was  badly  damaged 
at  every  high  tide.     The  construction  of  this  bulkhead  has  eliminated  this. 

Besides  the  general  State  and  county  road  maintenance,  our  forces,  during  the 
past  two  years,  have  widened  to  a  minimum  of  30  ft.,  installed  necessary  drainage 
and  surfaced  with  pit  run  gravel,  41.06  miles. 

The  greatest  need  in  this  county  is  the  continuation  of  the  reconstruction  of 
Route  5  from  a  point  5  miles  south  of  Leonardtown  to  Scotland,  a  distance  of  28 
miles. 

In  Leonardtown,  at  Duke's  Corner,  an  old  building  not  only  obstructs  the  view, 
but  narrows  our  road  so  that  with  parked  cars,  two  way  traffic  is  impossible.  This 
condition  could  be  remedied  by  removing  the  building  and  widening  the  street. 

General 

In  this  District  all  roads,  both  State  and  county,  are  maintained  by  forces  of  the 
State  Roads  Commission. 

During  the  past  two  years  313.06  miles  of  State  roads  have  been  surface  treated. 
This  includes  both  initial  treatments  and  re-treatments  of  roads  that  had  been 
previously  surface  treated. 
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Allegany  County 

During  the  years  of  1939  and  1940,  the  constniotion  activities  by  contract  con- 
sisted of  the  following. 

On  Route  40  east  of  Cumberland  there  were  built  .941  miles  of  22  ft.  concrete 
roadway  on  a  relocation  which  was  a  much  needed  improvement  to  alignment. 
The  road  leading  to  Midland  via  Vale  Summit  had  .98  mile  of  16  ft.  macadam 
built  on  Midland  end  of  Route  55.  A  small  but  important  piece  was  .20  mile  pene- 
tration macadam  at  Morrison,  leading  off  of  Route  36.  This  eliminated  two  rail- 
road grade  crossings.  The  big  job  was  the  Luke-Westernport  Road,  .91  mile  long, 
the  most  outstanding  from  a  construction  standpoint  of  any  road  built  in  the 
Sixth  District  or  perhaps  in  the  State.  The  road  was  carved  out  of  the  mountain 
side  just  above  the  Western  Maryland  Railroad,  and  the  only  thing  making  it 
possible  was  nature  of  excavation,  same  being  hard  shale  and  rock,  which  fortu- 
nately occurred  at  points  where  any  other  type  of  material  would  have  made  job 
more  expensive  than  it  was.  Even  so,  at  one  place  where  this  material  did  not 
occur,  there  was  a  slide  that  entailed  60,000  cu.yds.  of  excavation.  Remainder  of 
construction  was  the  black-topping  of  .39  mile  of  Route  51,  within  Cumberland, 
and  .20  mile  same  material  on  Route  40  east,  also  in  Cumberland.  There  was 
considerable  W.P.A.  work  on  county  roads  for  which  the  county  paid  out  of  its 
own  funds,  the  mileage  being  44.52  in  1939,  and  23.46  in  1940.  These  roads  were 
not  built  to  State  requirements  and  are  to  remain  as  county  roads,  the  county 
wanting  mileage  and  not  quality,  yet  these  roads  are  well  built,  but  the}^  do  not 
have  either  width  of  surfacing  or  grading  of  State  roads. 

Maintenance  of  all  State  roads  is  up  to  a  good  standard.  County  roads  are 
not  up  to  standard  possible  if  there  were  sufficient  funds  for  proper  maintenance, 
but  this  lack  of  funds  is  due  to  paying  off  of  bonds  for  the  building  of  Route  51, 
and  the  allocation  of  funds  to  towns.  Maintenance  of  count^^  roads  has  to  suffer 
because  there  are  not  sufficient  funds  available  after  allocations  mentioned  to 
provide  for  adequate  maintenance.  The  general  surface  treatment  was  done  on 
State  and  county  roads.  County  made  special  appropriation  to  take  care  of 
necessary  oiling,  supplemented  to  some  extent  by  funds  due  them  from  the  State. 
There  were  surface  treated  52.67  miles  of  State  roads  and  68.99  miles  of  county 
roads,  the  latter  including  some  W.P.A.  projects  built  in  1939  and  1940. 

On  State  roads  pipe  culverts  are  being  extended  in  some  instances,  and  quite  a 
few  drainage  problems  have  been  solved  by  underdrains.  New  steel  mileage 
maintenance  stakes  have  been  installed  on  all  State  roads  in  this  count}^,  and  all 
wooden  guard  rail  has  been  replaced  by  cable.     The  sign  nuisance  is  bad  in  this 
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county.  It  is  hoped  that  regulatory  legislation  will  improve  same,  not  only  in 
Allegany  County,  but  the  other  counties  as  well. 

Several  inadequate  bridges  exist  on  State  roads  in  this  county,  particularly,  the 
McCool-Keyser  and  the  Wiley's  Ford  bridges.  The  county,  out  of  its  own  funds, 
is  repairing  the  Luke-Piedmont  Bridge,  and  this  will  have  a  pedestrian  walk  on 
outside  after  completion,  and  the  bridge  itself  will  be  brought  up  to  modern  loading 
standards. 

Recommendations  for  improvements  can  be  many,  among  the  most  important 
being  the  following: 

Replace  McCool-Keyser  Bridge  at  once  and  follow  with  a  new  bridge  at  Wiley's 
Ford.  Both  are  interstate,  so  West  Virginia  would  have  to  concur.  Modernizing 
Route  40,  Six  Mile  House  to  Frostburg.  The  Planning  Survey  advises  a  four  lane 
road,  and  certainlv,  one  seeing  traffic  on  this  narrow  and  at  times  congested  road 
will  concur.  This  would  eliminate  some  narrow  bridges  at  the  same  time,  and 
further  east  the  bridge  near  Six  Mile  House  and  at  distillery  should  be  replaced. 

The  building  of  the  Luke-Westernport  Road  has  created  a  bottle  neck  for  traffic 
on  Washington  Street  in  the  town  of  Westernport,  and  this  condition  should  be 
remedied  by  a  new  bridge  over  Georges  Creek  in  this  town. 

Concrete  or  penetration  macadam  shoulders  for  8  miles  on  Route  220  are  badly 
needed.  These  should  be  3  ft.  wide  at  the  least.  Route  53  should  be  given  study 
as  to  widening.  Route  40,  west  end  of  Frostburg,  needs  black-topping  as  does 
Route  36  in  same  town  going  toward  Midland. 

A  retaining  wall  is  badly  needed  on  Route  40,  at  the  west  end  of  Narrows  and 
along  Wills  Creek.  All  narrow  culverts  and  bridges  on  Route  40,  east  of  Cumber- 
land, should  gradually  be  widened.  Route  220  towards  Bedford  should  be  con- 
sidered for  widening. 

Garrett  County 

The  construction  work  on  State  roads  for  the  period  1939-1940  has  not  been 
very  extensive.  As  a  matter  of  fact  only  one  piece  of  road  was  built  by  contract, 
this  being  the  extension  of  the  Grantsville-Bittinger  Road,  1 .64  miles  long.  Under 
W.P.A.,  however,  this  same  road  was  extended  for  a  distance  of  4  miles,  according 
to  State  Roads  standards,  grading  being  36  ft.,  penetration  surfacing  16  ft.  with 
two  7  ft.  shoulders. 

Another  W.P.A.  project  is  the  Table  Rock  Road,  leading  from  Route  50  toward 
the  mining  town  of  Kempton.  This  is  one  mile  long  and  an  extension  of  a  second 
mile  is  now  under  way.  A  third  piece  built  along  same  fines  is  the  Pleasant  Valley 
Road  from  Route  219  toward  Loch  Lynn.  This  section  is  2  miles  long.  The 
road  from  Swanton  to  the  Bloomington  Road,  a  distance  of  2.60  miles,  is  partly 
finished,  there  being  one  mile  completed,  1.10  miles  with  base  and  shoulders,  and 
.50  mile  being  graded.  All  of  these  W.P.A.  jobs  are  county  roads,  improved  or 
being  improved  in  such  a  manner  as  to  conform  to  requirements  set  up  by  the 
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State  Roads  Commission,  and  they  do  have  supervision  and  inspection  by  the  State 
Roads  Commission  engineers,  and  will  become  part  of  the  State  road  system.  The 
funds  are  suppHcd  from  the  Garrett  County  allocation  from  gas  tax  for  construction 
work. 

There  was  a  small  pony  truss  bridge  built  over  the  Potomac  River  at  Barnum. 

The  for(>going  constitutc^s  construction  activities  in  Garrett  County,  excepting 
that  the  county  itself  built  13.20  miles  of  W.P.A.  roads  with  county  funds.  Roads 
so  built  will  continue  as  county  roads. 

The  usual  g(nieral  maintenance  was  carried  on.  71.60  miles  of  road  were  surface 
treated  during  the  past  two  years.  Two  large  State  road  bridges  were  painted  by 
contract  and  three  others  by  S.  R.  C.  forces. 

Three  worth-while  undertakings  were  accomplished  with  W.P.A.  on  State  roads, 
one  being  the  building  of  shoulders  of  macadam  on  road  between  Oakland-Crellin- 
West  Virginia  State  line,  2  miles  being  finished,  2  miles  under  way,  and  1^  miles 
projected.  Shoulders  vary  from  3^  ft.  to  6  ft.  Shoulders  are  penetration  macadam 
or  surface  treated.  Second  project  was  the  widening  of  Route  U.  S.  40  at  the 
Maryland-Pennsylvania  Line  to  tie  into  the  road  recently  finished  in  Pennsylvania. 
A  bad  vertical  curve  will  be  removed  just  east  of  the  Maryland-Pennsylvania  line. 
A  third  W.P.A.  project  was  the  building  of  two  parking  areas,  one  on  Route  50 
at  Table  Rock,  one  on  Route  560  at  Backbone  Mountain.  These  will  provide 
parking  facilities  for  tourists  who  have  not  had  a  chance  to  appreciate  our  wonder- 
ful Western  Maryland  scenery.  Another  worth-while  W.P.A.  project  is  the 
rebuilding  of  13,100  ft.  of  guard  rail  in  the  Friendsville  section,  Route  42,  and 
2,900  ft.  on  Route  219,  adjacent  to  Deep  Creek  Lake. 

Maintenance  on  State  roads  is  generally  good,  and  on  county  roads  as  good  as 
funds  will  permit.  County  has  caused  diversion  of  maintenance  funds  to  towns, 
and  also  for  some  of  their  own  construction  work,  and  as  a  result  county  main- 
tenance necessarily  had  to  suffer.  Adequate  funds  from  gas  tax  should  be  allocated 
for  maintenance,  and  allotments  to  towns  should  be  provided  for  in  county  levy. 

The  following  recommendations  for  improvements  are  made : 

Route  219,  from  Oakland  towards  Keysers  Ridge,  needs  modernization  of  align- 
ment. The  present  road  follows,  with  two  exceptions,  the  road  as  it  was  in  1912 
and  earlier.  The  two  exceptions  are  a  relocation  about  3  miles  leading  into  Acci- 
dent from  the  north,  and  relocation  about  1.50  miles  around  Deep  Creek  Lake, 
due  to  old  road  being  flooded. 

Route  40  needs  relocations  at  several  points,  as  well  as  widening  the  old  pike 
bridges,  which  remain  today  as  they  were  built  in  early  pike  dsxys.  Culvert 
headwalls  on  all  State  roads  where  there  is  close  clearance  should  be  removed  and 
pipe  extended. 

New  bridge  spanning  Potomac  River  between  Kitzmillei-  and  Blaine  should  be 
built.  A  sidewalk  on  B,  &  O.  Railroad  overhead  bridge  should  be  provided  at 
Oakland,  State  Route  39.     Old  bridge  over  Castleman  River  at  Grantsville  should 
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be  preserved  as  an  historical  marker.  Built  in  1804,  it  was  largest  single  span  in 
U.  S.  at  time  of  building.  Parapet  walls  are  falling,  but  not  being  on  an  existing 
State  road,  special  funds  are  necessary  for  its  preservation. 

Route  40  from  Frostbui'g  west  to  Salisbury  Road,  Route  219,  (10.50  miles) 
should  be  black-topped  to  conform  to  existing  load  on  Route  40  to  Penn- 
sylvania Line. 

Washington  County 

Construction  activities  in  Washington  County  on  State  roads  consisted  of 
building  1.12  miles  penetration  macadam  on  Fairview-Cearfoss  Road,  completing 
a  section  badly  needed.  The  building  of  .465  miles  of  20  ft.  concrete  as  an  approach 
to  Shepherdstown  Bridge,  .223  miles  of  20  ft.  penetration  macadam  on  Hagers- 
town-Sharpsburg  Road,  eliminating  a  bad  drainage  and  ice  forming  condition  in 
winter.  At  Vardo  on  Williamsport-Hagerstown  Road,  .601  miles  of  16  ft.  penetra- 
tion macadam  was  built  as  an  improvement  to  a  N.  &  W.  Railroad  grade  crossing, 
but  not  its  elimination.  A  doul^le  60  ft.  arch  over  Antietam  Creek  was  built  on 
dual  highway,  and  the  grading  of  .24  miles  on  same  road  completed  a  section 
that  was  not  included  in  the  original  grading  contract,  as  this  work  could  not 
be  done  until  the  H.  &  F.  Railroad  removed  tracks.  Through  Funkstown  H.  &  F. 
Railroad  tracks  were  removed,  the  area  filled  with  concrete,  and  the  entire  length, 
.82  miles,  was  black-topped.  Benevola-Sanmar  Road,  .886  miles,  had  a  surface 
course  of  14-ft.  stone  laid.  The  approaches  to  new  bridge  over  Potomac  River  at 
Hancock,  .798  miles,  was  completed  in  late  1939.  This  is  22  ft.  of  concrete,  with 
10  ft.  shoulders.  A  small  bridge  over  mill-race  near  Antietam  Creek  on  Boonsboro- 
Lappans  Road  was  completed  in  1939.  The  big  job  was  the  Elizabeth  Street 
underpass  in  Hagerstown,  under  Western  Maryland  Railroad  Company's  four 
tracks.  This  underpass  fits  in  with  scheme  of  pro^•iding  an  alternate  route  for 
traffic  from  Route  40  out  of  business  section  in  Hagerstown.  The  estimated  cost 
of  this  was  $186,895.70. 

All  of  the  foregoing  was  by  straight  contract.  Some  good  work  has  been  done 
by  W.P.A.  on  State  roads  in  Washington  County.  This  work  consisted  in  re- 
vamping an  old  State  road  in  one  case,  and  the  same  for  a  road  taken  into  the 
State  system  from  the  county  in  another.  The  first  was  the  St.  Paul's  Road,  3 
miles,  18  ft.  road  surface,  32  ft.  graded  width,  and  the  other  was  rebuilding  of 
Hagerstown-Downsville  Road,  3  miles,  graded  width  is  40  ft.,  and  penetration 
and  surfacing  is  18  ft.  There  will  remain  3^  miles  to  be  built,  and  same  is  partly 
under  construction  now.  One  very  fine  parking  area  on  Fairview  Mountain, 
Route  40,  has  been  completed,  and  a  second,  on  Sideling  Hill,  Route  40,  is  50% 
complete  at  this  time. 

On  road  from  Lappans  towards  Sharpsburg  Pike,  2  miles  of  4  4^}  ft.  penetration 
macadam  shoulders  have  been  constructed,  and  at  Lappans  .30  miles  penetration 
macadam  has  been  placed  over  an  old  concrete  road.  Also  completed  6  miles  of 
4-4^  ft.  penetration  macadam  shoulders  on  Boonsboro-Weverton  Road. 

In  the  way  of  maintenance,  roads  are  good  generally.     Some  frost  damage  on 


Report  of  the  State  Roads  Commission 


121 


■^ 


Snow  Removed  along  U.  S.  Route  40,  Garrett  County 


Calcium  Chloride  Treatment  of  Shoulders,  U.  S.  Route  40,  in 
Washington  County 
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Route  40,  winter  of  1940,  was  repaired,  and  surface  treated.     In  the  two  years 
there  were  61.80  miles  of  State  roads  surface  treated. 

Maintenance  betterments  accomplished  during  the  two  year  period  include  the 
Shepherdstown  Bridge  approach  shoulders,  stabilized  and  surface  treated,  .20 
miles  right  and  left.  On  Route  40,  west  of  Hagerstown,  1.80  miles  of  shoulders, 
10  ft.  wide,  were  stabiHzed  with  stone  screenings  and  same  will  be  surface  treated 
this  coming  summer.  Bad  intersections  were  improved  at  two  points  on  the 
Boonsboro-Williamsport  Road,  increasing  sight  distances. 

Two  bad  dips  removed  on  Sharpsburg-Shepherdstown  Road.  All  wooden 
guard  rail  was  replaced  and  several  bad  luider-drainage  conditions  corrected. 
Bridge  parapets  on  Antietam  Bridge  near  Lappans  had  buttress  walls  built  to 
same  and  old  parapets  strengthened.  Bridge  over  Conococheague,  Cearfoss- 
Fairview,  was  painted. 

Recommendations  as  to  future  work  are  varied.  The  Leitersburg  Bridge  should 
be  relocated  and  proper  approaches  built.  Dual  highway  should  have  graded 
section,  5.80  miles,  completed,  and  remainder  of  road,  1  mile  into  Hagerstown  from 
Antietam  Creek,  completed.  Bad  curve  west  slope  of  Sideling  Hill,  Route  40, 
scene  of  several  fatal  accidents,  should  be  relocated.  A  sidewalk  on  bridge  over 
Antietam  Creek  at  Funkstown  should  be  built.  Arch  bridge  over  Little  Antietam 
on  Boonsboro-Lappans  Road  should  be  replaced  with  modern  structure.  Six 
bridges  on  Route  40  west  of  Hagerstown  and  two  east  of  same  should  be  widened 
cr  replaced.  Bad  vertical  curves  on  Hagerstown-Sharpsburg  Road  should  be 
eliminated.  Two  retaining  walls  on  Route  40,  one  at  Indian  Springs  and  one  on 
Sideling  Hill  should  be  built. 

There  are  five  railroad  crossings  without  protection  or  warning  signals  in  Wash- 
ington County  that  should  have  same,  such  as  have  been  built  at  other  points. 
There  are  two  Pennsylvania  Railroad  crossings  on  Route  68  and  one  on  Route  63, 
a  B.  &  O.  crossing  on  Route  68,  a  Western  Maryland  crossing  on  Route  64,  and  a 
B.  &  O.  crossing  on  Route  340. 

A  construction  job  now  in  progress  is  the  relocation  east  of  Hancock  on  Route 
40,  distance  1.277  miles.  This  relocation  takes  the  National  Pike  above  high 
water  in  times  of  flood  by  the  Potomac  River,  and  it  is  very  much  needed  and  an 
essential  improvement.  It  is  expected  that  this  will  be  completed  some  time 
in  1941. 

Frederick  County 

Construction  on  State  road  work  during  1939  and  1940  included  the  following: 
Liberty- Woodsboro,  Route  550,  2.74  miles  of  macadam,  bituminous  surface  mix. 
Jefferson-Middletown,  Route  59,  1.20  miles,  16  ft.  concrete.  Route  240,  .45  miles 
Specification  "C"  just  south  of  Frederick,  and  2.50  miles  of  same,  Urbana  towards 
Hyattstown.  An  old  truss  bridge  on  Route  75  at  New  London  was  replaced  by  a 
steel  I-beam  bridge,  and  at  Brunswick,  Route  17,  the  interstate  bridge  going  into 
Virginia  had  a  much  needed  improvement  to  the  floor  system,  both  in  the  way  of 
strengthening  same  and  a  complete  creosoted  floor.  Cost  shared  by  Virginia  and 
Maryland. 
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W.P.A.  projects  on  State  roads  include  9  ft.  penetration  macadam  shoulders  on 
Route  40  through  New  Market,  the  3  ft.  penetration  macadam  shoulders  between 
Knoxville  and  Brunswick,  Route  70,  and  the  improvement  of  drainage  conditions 
on  Rout(!  72. 

In  the  way  of  maintenance,  the  usual  oiling  or  surface  treatment  was  done,  there 
being  78.91  mik^s  for  the  two  years.  Maintenance  generally  is  good.  Quite  a 
few  roads  have  had  edges  treated  with  mixed  macadam,  and  concrete  that  needed 
patching  has  had  attention,  and  where  needed,  drainage  conditions  have  been 
corrected.  All  wooden  guard  rail  has  been  replaced  b}^  cal)le.  Some  of  major 
jobs  by  maintenance  were  the  cleaning  of  channel  at  Tuscarora,  which  gave  3|  ft. 
more  headroom  to  a  bridge,  a  like  change  at  Thurmont,  giving  additional  water 
way,  both  jobs  being  on  Route  15.  Similar  work  was  accomplished  on  Route  17 
at  Ellerton.  On  Route  15  south  of  Frederick,  4.30  miles  of  edging  was  done,  giving 
about  4  ft.  additional  width  for  travel  on  hard  surface.  Route  40  in  Frederick 
County  was  the  most  severely  damaged  b^^  winter  freezing  and  thawing  of  any 
road  in  the  Sixth  District.  This  damage  was  repaired  rapidly  and  economically, 
and  with  a  minimum  of  inconvenience  to  the  traveling  public. 

So  far  as  recommendations  for  improvements  are  concerned,  these  are  varied 
and  many;  among  the  more  important,  however,  are  the  rebuilding  of  the  bridge 
on  Route  70,  Petersville-Brunswick  Road,  destroyed  by  September,  1940  flood; 
the  rebuilding  of  Jug  Bridge,  Route  40;  surface  with  Specification  "C"  through 
Middletown  on  Route  40;  the  making  of  a  3  ft.  fill  just  west  of  Middletown  Bridge 
on  Route  40  so  as  to  prevent  flooding  of  the  National  Pike;  the  building  of  a  new 
bridge  at  Ellerton,  Route  17;  relocate  route  15  at  several  places  to  benefit  alignment 
and  sight;  and  especiallj^  needed  is  the  building  of  a  new^  bridge  over  Tuscarora 
Creek,  and  a  study  should  be  made  as  to  elimination  of  Pennsylvania  Railroad 
crossings  north  of  Frederick,  which  at  the  same  time  would  improve  Worman's 
Mill  intersection  with  Liberty  Road.  The  square.  Routes  15  and  32  in  Emmits- 
burg,  should  be  black-topped,  as  well  as  Route  15  through  Thurmont.  Alignment 
is  poor  and  shoulders  are  narrow  north  of  Thurmont,  and  guard  rail  needed  at 
several  points.  On  south  end  of  Route  15,  Lime  Kiln,  B.  &  O.  Railroad  crossing 
should  be  improved  by  fills,  so  as  to  give  vision,  and  further  south,  the  main  line 
of  B.  &  O.  Railroad  crossing  near  Point  of  Rocks  should  be  on  priority  list  for  a 
flashing  signal.  Near  Point  of  Rocks  on  Route  15,  there  is  3.80  miles  of  old  con- 
crete that  needs  black-topping. 

The  dual  highway  graded  (11.66  miles)  but  not  surfaced,  should  have  attention. 
A  new  bridge  at  Monrovia,  Route  75,  should  replace  an  old  ponj^  truss  bridge. 
A  three  foot  fill  on  Route  240,  at  Bennett  Creek,  would  put  this  main  road  above 
occasional  floods.  Some  additional  black-topping  should  be  done  on  Route  240, 
about  2.50  miles.  On  Route  26,  at  Widels  Woods,  a  relocation  is  desirable  to 
eliminate  bad  alignment. 

Last  but  not  least,  the  cross  country  road  from  Thurmont  towards  Foxville 
should  be  borne  in  mind  for  modernization,  and  this  applies  also  to  a  section  of 
same  road  in  Washington  County. 


LEGAL  DEPARTMENT 

EDMOND  H.  JOHNSON 
Special  Assistant  Attorney  General 
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Special  Assistant  Attorney  General 

For  the  State  Roads  Commission 

For  the  Year  1940 

In  contrasting  the  work  handled  through  this  office  with  that  of  former  years, 
it  is  apparent  that  the  same  general  legal  problems  recur,  although  more  numerous 
than  formerly.  In  addition  to  advising  the  Commission  and  its  various  depart- 
ments along  legal  lines,  both  in  oral  and  written  form,  and  approving  contracts 
entered  into  by  the  C'ommission  with  various  contractors  for  the  construction  of 
roads  and  biidges,  certain  new  and  novel  matters  arose  through  the  course  of  the 
year  by  reason  of  the  completion  of  the  Susquehanna  and  Potomac  River  Bridges. 
These  two  bridges,  the  largest  ever  erected  in  the  State,  were  constructed  pursuant 
to  the  Act  of  1937  and  in  accordance  with  a  certain  trust  indenture,  the  plan  being 
that  they  were  to  become  self-liquidating,  and  eventually  free  bridges.  Various 
questions  arose  for  the  determination  of  this  office  concerning  the  interpretation 
of  the  law  and  trust  indenture.  Contention  arose  as  to  whether  or  not  employees 
of  the  bridges  came  within  the  purview  of  the  Merit  System,  resulting  in  mandamus 
proceedings  being  instituted  in  the  Baltimore  City  Court  as  to  the  right  of  the 
Commission  to  designate  a  superintendent  of  its  own  choosing. 

Another  matter  of  considerable  importance  necessitating  several  conferences  at 
which  the  writer  attended,  arose  out  of  the  failure  of  the  contractor  to  complete 
the  sub-structure  of  the  Potomac  River  Bridge  on  scheduled  time. 

By  reason  of  the  availability  of  Federal  funds,  this  office  was  called  upon  to 
prepare  the  usual  number  of  agreements  between  the  Commission  and  railroad 
companies  for  the  elimination  of  grade  crossings. 

Due  to  increased  traffic  on  the  main  roads  of  the  State,  the  Commission  has 
adopted  the  policy  that  business  establishments  along  said  highway  should  be 
discouraged  except  at  suitable  locations  and  access  denied  as  much  as  possible, 
particular!}^  on  the  Governor  Ritchie  Highway  and  the  new  Philadelphia  Road, 
therebj^  lessening  traffic  hazards.  This  course  of  action  became  the  subject  of 
numerous  conferences  involving  the  granting  or  refusing  of  permits  for  entering 
the  State's  right  of  waj^  Each  individual  case  was  attempted  to  be  solved  bearing 
in  mind  the  principle  of  the  law  of  access  at  the  same  time  endeavoring  to  protect 
the  traveling  public.  A  significant  case  of  this  character  was  the  application  for 
entry  on  the  highway  at  the  proposed  location  of  a  new  hotel  near  the  toll  plaza 
on  the  east  approach  to  the  Susquehanna  River  Bridge.  By  reason  of  the  density 
of  traffic  at  this  particular  point,  the  Commission  refused  to  grant  a  permit  for 
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entrance  directly  on  the  highway  and  endeavored  to  amicably  adjust  the  matter 
with  the  property  owner.  This  being  unsuccessful,  the  owner  instituted  mandamus 
proceedings  against  the  Commission  in  the  Circuit  Court  for  Cecil  Count}^  Before 
final  hearing,  however,  the  case  was  settled  by  the  Commission  acquiring  the 
land  in  question,  thereby  enabling  it  to  secure  the  necessary  restrictions.  Like- 
wise, a  similar  case  is  pending  in  the  Circuit  Court  for  Anne  Arundel  County. 

Under  the  supervision  of  this  office  four  hundred  and  thirty-four  (434)  titles  were 
examined  during  the  past  year  by  local  attorneys  throughout  the  State  at  a  total 
cost  of  Seven  Thousand  and  Fifty-four  ($7,054.00)  Dollars.  The  acquisition  of 
right  of  way  necessary  for  new  road  construction  presents  many  legal  problems  in 
respect  to  title,  and  is  steadily  expanding.  Upon  assuming  the  duties  of  this 
office  by  the  writer  on  January  1,  1940,  the  Commission  was  being  steadily  delayed 
in  acquiring  the  necessary  rights  of  way  for  the  new  dual  Philadelphia  highway. 
Property  owners  in  many  instances  had  refused  to  sell  at  a  figure  which  the  Com- 
mission deemed  proper  and  as  a  consequence  numerous  condemnation  suits  had 
been  instituted.  Mr.  Jenifer  who  resigned  as  Special  Assistant  Attorney  General 
on  December  31,  1939,  very  kindly  consented  to  continue  to  act  as  Special  Counsel 
in  the  disposition  of  these  cases.  By  persistent  effort  all  condemnation  cases 
on  this  project  were  concluded  and  moreover  there  are  none  now  pending  anywhere 
in  the  entire  State. 

In  addition  to  claims  arising  out  of  contracts  pertaining  to  road  and  bridge 
construction,  this  office  has  handled  and  collected  various  claims  on  behalf  of  the 
Commission  for  damages  occasioned  the  highways  and  bridges  by  motor  vehicles. 

Respectfully  submitted, 

Edmond  H.  Johnson, 
Special  Assistant  Attorney  General. 


ACCOUNTING  DEPARTMENT 

WILLIAM  A.  CODD 

Chief  Avditor 
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REPORT 

March  4,  1941. 
To  His  Excellency,  Herbert  R.  O'Conor, 
Governor  of  Maryland,  and 

The  Honorable  Members  of 

The  State  Roads  Commission  of  Maryland, 

Ezra  B.  Whitman,  Chairman, 

P.  Watson  Webb, 

W.  Frank  Thomas. 

Sirs: 

May  I  present  to  you  for  your  examination,  a  complete  and  detailed  financial 
report,  wherein  is  set  forth  the  accountability  of  transactions  of  the  State  Roads 
Commission  of  Maryland  for  the  fiscal  years 

October  1,  1938  to  September  30,  1939 
October  1,  1939  to  September  30,  1940 

During  the  period  covered  by  this  report,  the  Administrative  personnel  of  the 
Commission  changed.  At  October  1,  1938,  the  Commission  membership  was 
composed  of  Mr.  J.  Glenn  Beall,  Chairman,  and  Commission  Members  Mr.  Elmer 
R.  Jarboe  and  Mr.  Frank  F.  Luthardt.  At  November  20,  1938,  Mr.  Luthardt 
resigned,  and  was  immediately  succeeded  by  Mr.  George  F.  Obrecht,  Sr.  At  May 
1,  1939,  Mr.  Ezra  B.  WTiitman  succeeded  Mr.  J.  Glenn  Beall  as  Chairman,  and  at 
May  16,  1939,  Mr.  P.  Watson  Webb  succeeded  Mr.  Elmer  R.  Jarboe.  Mr.  W. 
Frank  Thomas  took  office,  as  member,  on  July  1,  1939,  the  date  Mr.  Beall  left  the 
Commission. 

The  form  of  the  present  report  and  the  positions  therein  of  the  several  exhibits 
and  schedules,  applicable  to  the  fiscal  years  1939  and  1940,  or  the  period  of  time 
October  1,  1938  to  September  30,  1940,  follows  the  formation  of  previous  reports, 
although  wherein  advisable,  additional  exhibits  or  schedules,  or  additional  informa- 
tion, has  been  presented  for  the  purpose  of  exemplifying  certain  pertinent  facts. 

It  is  believed  to  be  better  practice  to  submit  the  present  report  in  a  manner  and 
form  following  the  previous  years'  reports,  so  as  to  afford  better  comparisons  and 
to  permit  a  more  simplified  continuity  of  facts  regarding  the  subjects  contained  in 
each  exhibit  and  schedule  and  the  data  set  forth  under  each. 

Each  of  the  exhibits  and  schedules  herein  presented  is  more  fully  explained  or 
elaborated  in  the  text  of  the  report  now  to  follow. 

The  financial  records  of  the  Commission  and  the  position  of  the  funds  for  the 
fiscal  year  ended  September  30,  1938,  have  been  subjected  to  a  comprehensive 
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detailed  audit  by  Mr.  Daniel  L.  Clayland,  III,  C.P.A.,  State  Auditor  of  Maryland, 
and  Mr.  Carl  Wannen,  C.P.A.,  Deputy  State  Auditor,  and  their  staff. 

The  report  now  submitted  to  you  is  presented  through  a  succession  of  exhibits, 
supporting  schedules  and  statements  under  the  following  captions.  Wherever 
italics  appear  in  the  exhibits  and  schedules,  as  well  as  in  the  text  of  this  report,  they 
indicate  red  figures: 

Exhibit  1: 

Schedule  1 — Total  Cash  Receipts  and  Disbursements,  by  months,  October  1, 

1938,  to  September  30,  1939 

Schedule  2— Total  Cash  Receipts  and  Disbursements,  by  months,  October  1, 

1939,  to  September  30,  1940 

Schedule  3 — Total  Receipts  and  Disbursements,  Revolving  Fund — National 
Industrial  Recovery  Highway  Trust  Fund,  October  1,  1938 
•  to  September  30,  1939 

Schedule  4 — Total  Receipts  and  Disbursements— Revolving  Fund — National 
Industrial  Recovery  Highway  Trust  Fund,  October  1,  1939 
to  September  30,  1940 

Schedule  5 — Total  Receipts  and  Disbursements,  Revolving  Fund — Comptrol- 
ler's Working  Fund — Salary  and  Wage  Account,  October  1, 

1938  to  September  30,  1939 

Schedule  6 — Total  Receipts  and  Disbursements,  Revolving  Fund — Comptrol- 
ler's Working  Fund — Salary  and  Wage  Account,  October  1, 

1939  to  September  30,  1940 

Schedule  7 — Receipts  of  Federal  Funds,  showing  Appropriations,  Payments, 
and  Balances  due  on  Federal  Appropriations,  1934  to  1940, 
inclusive 
Exhibit  2: 

Schedule  1 — Gross  Income  from  Gasoline  Taxes  and  Gross  Income  from  Com- 
missioner of  Motor  Vehicles,  October  1,  1938  to  September 
30,  1939 

Schedule  2— Gross  Income  from  Gasoline  Taxes  and  Gross  Income  from  Com- 
missioner of  Motor  Vehicles,  October  1,  1939  to  September 
30,    1940 

Schedule  3 — Cash  Receipts,  by  sources,  for  the  Fiscal  Year  1939 

Schedule  4 — Cash  Receipts,  by  sources,  for  the  Fiscal  Year  1940 

Schedule  5 — Debenture  Bonds  of  the  State  Roads  Commission  of  Maryland — 
Receipts   for   Debt   Service   on   State   Roads   Commission 
Bonds,  and  the  application  of  Truck  License  Fees  and  Fran- 
chise Taxes,  and  $.0014  of  the  2c.  GasoUne  Tax. 
Exhibit  3: 

Schedule  1 — Cash  Disbursements  and  purposes  for  which  made,  Fiscal  Year 
1939 

Schedule  2 — Cash  Disbursements  and  purposes  for  which  made.  Fiscal  Year 
1940 
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Exhibit  4 :     —     Summary  and   Details   of  Operating  Expenses  for  the  Fiscal 

Years  1939  and  1940 
Exhibit  5: 

Schedule  1    -Balance  Sheet  at  September  30,  1939  and  September  30,  1938, 

compared 
Schedule  2— Balance  Sheet  at  September  30,  1940  and  September  30,  1939, 

compared 
Schedule  3 — Funded  Balance  Sheet  at  September  30,  1940 
Exhibit  6: 

Schedule  1 — Details  of  Authorization  for  Expenditure  of  Funds,  Fiscal  Year 

1939 
Schedule  2 — Details  of  Authorization  for  Expenditure  of  Funds,  Fiscal  Year 

1940 
Exhibit  7: 

Schedule  1 — Fund  Statement  showing  cash  balances  in  the  Fund  Accounts 

at  Sept.  30,  1939,  and  remaining  balances  after  satisfying 

all  obligations  incident  to  each  fund  at  the  close  of  the  period 
Schedule  2 — Fund  Statement  showing  cash  balances  in  the  Fund  Accounts  at 

September  30,  1940,  and  remaining  balances  after  satisfying 

all  obligations  incident  to  each  fund  at  the  close  of  the  period 
Schedule  3 — Statement  showing  cash  position  of  each  fund  at  October  1,  1938; 

total  receipts  and  increments  and  total  charges;  balance  of 

cash  on  hand,  September  30,  1939 
Schedule  4 — Statement  showing  cash  position  of  each  fund  at  October  1,  1939; 

total  receipts  and  increments  and  total  charges;  balance  of 

cash  on  hand,  September  30,  1940 
Schedule  5 — Fund  Statement — Allegany  County,  Fiscal  Year  1939 
Schedule  6 — Fund  Statement — Allegany  County,  Fiscal  Year  1940 
Schedule  7 — Fund   Statement — Allegany   County   Funds — Construction  Ac- 
count, Fiscal  Year  1939 
Schedule  7-A — Fund  Statement — Allegany  County  Funds — Construction  Ac- 
count, Fiscal  Year  1940 
Schedule  8 — ^Fund  Statement — Anne  Arundel  County,  Fiscal  Year  1939 
Schedule  9 — Fund  Statement — Anne  Arundel  County,  Fiscal  Year  1940 
Schedule  10 — Fund  Statement — Anne  Anmdel  County  Funds,  Construction 

Account,  Fiscal  Year  1939 
Schedule  10- A — Fund  Statement — Anne  Arundel  Count}'  Funds,  Construction 

Account,  Fiscal  Year  1940 
Schedule  11 — Fund  Statement — Baltimore  Countj^,  Fiscal  Year  1939 
Schedule  12 — Fund  Statement — Baltimore  County,  Fiscal  Year  1940 
Schedule  13 — Fund    Statement — Baltimore    County    Funds,     Construction 

Account,  Fiscal  Year  1939 
Schedule  13-A — Fund   Statement — Baltimore   County   Funds,    Construction 

Account,  Fiscal  Year  1940 
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Schedule  14 — Fund  Statement — Calvert  County,  Fiscal  Year  1939 
Schedule  15 — Fund  Statement — ^Calvert  County,  Fiscal  Year  1940 
Schedule  16 — ^Fund   Statement — ^Calvert   County   Funds,    Construction   Ac- 
count, Fiscal  Year  1939 
Schedule  16-A — Fund  Statement — Calvert  County  Funds,  Construction  Ac- 
count, Fiscal  Year  1940 
Schedule  17 — Fund  Statement — Caroline  County,  Fiscal  Year  1939 
Schedule  18 — Fund  Statement — Caroline  County,  Fiscal  Year  1940 
Schedule  19 — Fund  Statement — ^Caroline  County  Funds,   Construction  Ac- 
count, Fiscal  Year  1939 
Schedule  19-A — Fund    Statement — Caroline    County    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  20 — ^Fund  Statement — Carroll  County,  Fiscal  Year  1939 
Schedule  21 — Fund  Statement — Carroll  County,  Fiscal  Year  1940 
Schedule  22 — ^Fund  Statement— Carroll  County  Funds,  Construction  Account, 

Fiscal  Year  1939 
Schedule  22-A — Fund  Statement — Carroll  County  Funds,  Construction  Ac- 
count, Fiscal  Year  1940 
Schedule  23— Fund  Statement— Cecil  County,  Fiscal  Year  1939 
Schedule  24 — Fund  Statement — Cecil  County,  Fiscal  Year  1940 
Schedule  25 — Fund  Statement — Cecil  County  Funds,  Construction  Account, 

Fiscal  Year  1939 
Schedule  25- A — Fund   Statement— Cecil   County   Funds,    Construction   Ac- 
count, Fiscal  Year  1940 
Schedule  26— Fund  Statement— Charles  County,  Fiscal  Year  1939 
Schedule  27 — Fund  Statement — Charles  County,  Fiscal  Year  1940 
Schedule  28 — Fund   Statement — Charles   County   Funds,    Construction   Ac- 
count, Fiscal  Year  1939 
Schedule  28-A — Fund    Statement — ^Charles     County    Funds,     Construction 

Account,  Fiscal  Year  1940 
Schedule  29 — Fund  Statement — Dorchester  County,  Fiscal  Year  1939 
Schedule  30— Fund  Statement — Dorchester  County,  Fiscal  Year  1940 
Schedule  31 — Fund    Statement— Dorchester    County    Funds,    Construction 

Account,  Fiscal  Year  1939 
Schedule  31-A — Fund  Statement — Dorchester  County  Funds,   Construction 

Account,  Fiscal  Year  1940 
Schedule  32— Fund  Statement— Frederick  County,  Fiscal  Year  1939 
Schedule  33 — Fund  Statement — Frederick  County,  Fiscal  Year  1940 
Schedule  34 — Fund     Statement — ^Frederick     County     Funds,     Construction 

Account,  Fiscal  Year  1939 
Schedule  34-A — Fund    Statement — Frederick    Connty    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  35 — Fund  Statement — ^Garrett  County,  Fiscal  Year  1939 
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Schedule  36— Fund  Statement — Garrett  County,  Fiscal  Year  1940 
Schedule  37 — Fund   Statement — ^Garrett   County   Funds,    Construction   Ac- 
count, Fiscal  Year  1939 
Schedule  37-A — Fund    Statement — Garrett     County    Funds,     Construction 

Account,  Fiscal  Year  1940 
Schedule  38 — Fund  Statement — Harford  County,  Fiscal  Year  1939 
Schedule  39— Fund  Statement— Harford  County,  Fiscal  Year  1940 
Schedule  40 — Fund  Statement — Harford   Coimty  Funds,   Construction  Ac- 
count, Fiscal  Year  1939 
Schedule  40-A — Fund    Statement — Harford    County    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  41 — Fund  Statement — Howard  County,  Fiscal  Year  1939 
Schedule  42— Fund  Statement— Howard  County,  Fiscal  Year  1940 
Schedule  43 — Fund  Statement — Howard  County  Funds,   Construction  Ac- 
count, Fiscal  Year  1939 
Schedule  43-A — ^Fund    Statement — Howard    County    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  44 — ^Fund  Statement — Kent  County,  Fiscal  Year  1939 
Schedule  45 — ^Fund  Statement — Kent  County,  Fiscal  Year  1940 
Schedule  46 — Fund  Statement — Kent  County  Funds,  Construction  Account, 

Fiscal  Year  1939 
Schedule  46- A — Fimd   Statement — Kent   County   Funds,    Construction   Ac- 
count, Fiscal  Year  1940 
Schedule  47 — Fund  Statement — Montgomery  County,  Fiscal  Year  1939 
Schedule  48 — Fvmd  Statement — Montgomery  County,  Fiscal  Year  1940 
Schedule  49 — Fund  Statement — Montgomery  County  Funds,   Construction 

Account,  Fiscal  Year  1939 
Schedule  49-A — Fund   Statement — Montgomery   County   Funds,    Construc- 

•  tion  Account,  Fiscal  Year  1940 

Schedule  50 — Fund  Statement — Prince  George's  County,  Fiscal  Year  1939 
Schedule  51 — Fund  Statement — Prince  George's  County,  Fiscal  Year  1940 
Schedule  52 — Fund  Statement — Prince  George's  County  Funds,  Construction 

Account,  Fiscal  Year  1939 
Schedule  52-A — Fund  Statement — ^Prince  George's  County  Funds,  Construc- 
tion Account,  Fiscal  Year  1940 
Schedule  53 — Fund  Statement — Queen  Anne's  County,  Fiscal  Year  1939 
Schedule  54 — Fund  Statement — Queen  Anne's  County,  Fiscal  Year  1940 
Schedule  55 — Fund  Statement — Queen  Anne's  County  Funds,  Construction 

Account,  Fiscal  Year  1939 
Schedule  55-A — Fund  Statement — Queen  Anne's  County  Funds,  Construction 

Account,  Fiscal  Year  1940 
Schedule  56— Fund  Statement— St.  Mary's  County,  Fiscal  Year  1939 
Schedule  57 — Fund  Statement — St.  Mary's  County,  Fiscal  Year  1940 
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Schedule  58 — Fund    Statement — St.    Mary's    County    Funds,    Construction 

Account,  Fiscal  Year  1939 
Schedule  58-A — Fund  Statement — St.  Mary's  County  Funds,  Construction 

Account,  Fiscal  Year  1940 
Schedule  59 — Fund  Statement — Somerset  County,  Fiscal  Year  1939 
Schedule  60— Fund  Statement— Somerset  County,  Fiscal  Year  1940 
Schedule  61 — Fund  Statement — Somerset  County  Funds,  Construction  Ac- 
count, Fiscal  Year  1939 
Schedule  61-A — Fund    Statement — Somerset    County    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  62— Fund  Statement— Talbot  County,  Fiscal  Year  1939 
Schedule  63— Fund  Statement— Talbot  County,  Fiscal  Year  1940 
Schedule  64 — Fund    Statement — Talbot    County    Funds,    Construction    Ac- 
count, Fiscal  Year  1939 
Schedule  64- A — Fund  Statement — Talbot  County  Funds,  Construction  Ac- 
count, Fiscal  Year  1940 
Schedule  65 — Fund  Statement — Washington  County,  Fiscal  Year  1939 
Schedule  66 — Fund  Statement — Washington  County,  Fiscal  Year  1940 
Schedule  67 — Fund    Statement — Washington    County    Funds,    Construction 

Account,  Fiscal  Year  1939 
Schedule  67- A — Fund  Statement — Washington  County  Funds,  Construction 

Account,  Fiscal  Year  1940 
Schedule  68 — Fund  Statement — Wicomico  County,  Fiscal  Year  1939 
Schedule  69 — Fund  Statement — ^Wicomico  County,  Fiscal  Year  1940 
Schedule  70 — Fund     Statement — Wicomico     County     Funds,     Construction 

Account,  Fiscal  Year  1939 
Schedule  70-A — Fund   Statement — Wicomico   County    Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  71 — Fund  Statement — Worcester  County,  Fiscal  Year  1939" 
Schedule  72 — Fund  Statement — Worcester  County,  Fiscal  Year  1940 
Schedule  73 — Fund    Statement — Worcester    County    Funds,     Construction 

Account,  Fiscal  Year  1939 
Schedule  73-A — Fund   Statement — Worcester   County   Funds,    Construction 

Account,  Fiscal  Year  1940 
Schedule  74 — Fund  Statement — Baltimore  City,  Fiscal  Year  1939 
Schedule  75 — Fund  Statement — Baltimore  City,  Fiscal  Year  1940 
Schedule  76 — Fund    Statement — Baltimore    City    Funds,    Construction    Ac- 
count, Fiscal  Year  1939 
Schedule  77 — Fund  Statement — Grade  Elimination  he.  Gasoline  Tax,  Fiscal 

Year  1939 
Schedule  78 — Fund  Statement — Grade  Elimination  ^c.  GasoHne  Tax,  Fiscal 

Year  1940 
Schedule  79 — Fund    Statement — Federal    Grade    Elimination — 1936    Appro- 
priation, Fiscal  Year  1939 
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Schedule  80— Fund  Statement — Federal  Grade  Elimination — 1936  Appro- 
priation, Fiscal  Year  1940 

Schedule  81 — Fund  Statement — Federal  Grade  Elimination — 1938  Appro- 
priation, Fiscal  Year  1939 

Schedule  81-A — Fund  Statement — Federal  Grade  Elimination — ^1938  Appro- 
priation, Fiscal  Year  1940 

Schedule  82— Fund  Statement — Federal  Grade  Elimination — 1939  Appro- 
priation, Fiscal  Year  1939 

Schedule  82-A — Fund  Statement — Federal  Grade  Elimination — 1939  Appro- 
priation, Fiscal  Year  1940 

Schedule  83— Fund  Statement — Federal  Grade  Elimination — 1940  Appro- 
priation, Fiscal  Year  1940 

Schedule  84 — Fund  Statement — Federal  Municipal  Allotment,  Fiscal  Year 
1939 

Schedule  85 — Fund  Statement — Federal  Municipal  Allotment,  Fiscal  Year 
1940 

Schedule  86 — Fund  Statement — Special  Construction  Funds  of  1934,  Fiscal 
Year  1939 

Schedule  87 — Fund  Statement — Special  Construction  Funds  of  1934,  Fiscal 
Year  1940 

Schedule  88— Fund  Statement— Special  Bridge  Fund,  Fiscal  Year  1939 

Schedule  89— Fund  Statement— Special  Bridge  Fund,  Fiscal  Year  1940 

Schedule  90 — Fund  Statement — Special  Construction  Funds  of  1936,  Fiscal 
Year  1939 

Schedule  91 — Fund  Statement — Special  Construction  Funds  of  1936,  Fiscal 
Year  1940 

Schedule  92 — Fund  Statement — ^Public  Works  Administration  Funds  of  1935 
and  45%  Grant,  Fiscal  Year  1939 

Schedule  93 — Fund  Statement — Public  Works  Administration  Funds  of  1935 
and  45%  Grant,  Fiscal  Year  1940 

Schedule  94— Fund  Statement— Regular  Federal  Aid  of  1936,  Fiscal  Year  1939 

Schedule  95— Fund  Statement— Regular  Federal  Aid  of  1936,  Fiscal  Year  1940 

Schedule  96— Fund  Statement— Regular  Federal  Aid  of  1937,  Fiscal  Year  1939 

Schedule  97— Fund  Statement— Regular  Federal  Aid  of  1937,  Fiscal  Year  1940 

Schedule  98— Fund  Statement— Regular  Federal  Aid  of  1938,  Fiscal  Year  1939 

Schedule  98-A— Fund  Statement— Regular  Federal  Aid  of  1938,  Fiscal  Year 
1940 

Schedule  99— Fund  Statement— Regular  Federal  Aid  of  1939,  Fiscal  Year  1939 

Schedule  99- A— Fund  Statement— Regular  Federal  Aid  of  1939,  Fiscal  Year 
1940 

Schedule  100— Fund  Statement— Regular  Federal  Aid  of  1940,  Fiscal  Year 
1940 

Schedule  101— Fund  Statement — Regular  Federal  Aid  of  1941,  Fiscal  Year 
1940 
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Schedule  102— Fund  Statement— 1935  Federal  Allotment,  $1,810,000,  Fiscal 

Year  1939 
Schedule  103— Fund  Statement— 1935  Federal  Allotment,  $1,810,000,  Fiscal 

Year  1940 
Schedule  104— Fund  Statement— Ocean  City  Special,  Fiscal  Year  1939 
Schedule  105— Fund  Statement— Ocean  City  Special,  Fiscal  Year  1940 
Schedule  106— Fund    Statement— 1936    Flood    Relief— State    and    Federal 

Appropriations,  Fiscal  Year  1939 
Schedule  107— Fund    Statement— 1936    Flood    Relief— State    and    Federal 

Appropriations,  Fiscal  Year  1940 
Schedule  108— Fund  Statement— Chesapeake  Beach,  Fiscal  Year  1939 
Schedule  108-A— Fund  Statement— Chesapeake  Beach,  Fiscal  Year  1940 
Schedule  109— Fund  Statement— Prison  Labor,  Fiscal  Year  1939 
Schedule  109-A— Fund  Statement—  Prison  Labor,  Fiscal  Year  1940 
Schedule  110— Fund  Statement— U.  S.  Highway  Planning  and  Survey,  Fiscal 

Year  1939 
Schedule  110- A— Fund   Statement— U.   S.   Highway  Planning  and   Survey, 

Fiscal  Year  1940 
Schedule  111— Fund  Statement— Truck  License  Fees  and  Franchise  Taxes, 

Fiscal  Year  1939 
Schedule  112— Fund  Statement— Truck  License  Fees  and  Franchise  Taxes, 

Fiscal  Year  1940 
Schedule  113— Fund  Statement— $.0014  of  the  2c.  Gasohne  Tax,  Fiscal  Year 

1939 
Schedule  114— Fund  Statement— $.0014  of  the  2c.  Gasoline  Tax,  Fiscal  Year 

1940 
Schedule  115— Fund  Statement— Sign  Permit  Revenue,  Fiscal  Year  1939 
Schedule  116— Fund  Statement— Sign  Permit  Revenue,  Fiscal  Year  1940 
Schedule  117— Fund  Statement— Gasoline  Tax  Refunds,  Cambridge,  Fiscal 

Year   1939 
Schedule  118— Fund  Statement— Gasoline  Tax  Refunds,  Cambridge,  Fiscal 

Year   1940 
Schedule  119— Fund  Statement— Gasoline  Tax  Refunds,  Cumberland,  Fiscal 

Year  1939 
Schedule  120— Fund  Statement— Gasoline  Tax  Refunds,  Cumberland,  Fiscal 

Year  1940 
Schedule  121— Fund   Statement— Gasoline  Tax   Refunds,   Frederick,   Fiscal 

Year   1939 
Schedule  122— Fund   Statement— Gasoline  Tax   Refunds,   Frederick,   Fiscal 

Year   1940 
Schedule  123— Fund  Statement— Gasoline  Tax  Refunds,  Hagerstown,  Fiscal 

Year  1939 
Schedule  124— Fund  Statement— Gasoline  Tax  Refunds,  Hagerstown,  Fiscal 

Year  1940 
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Schedule  125 — Fund   Statement — Gasoline   Tax   Refunds,    Salisbury,    Fiscal 

Year   1939 
Schedule  126-  Fund   Statement — Gasoline   Tax   Refunds,    Salisbury,    Fiscal 

Year  1940 
Schedule  127 — Fund  Statement — Brunswick  and  Point  of  Rocks  Toll  Bridge 

Funds,  at  September  30,  1940 
Schedule  127-A  -Statement  of  Account — Funds  Expended  by  Commission 

in  connection  with  Construction  of  Susquehanna  River  Toll 

Bridge,  Fiscal  Year  1939 
Schedule  127-B— Statement  of  Account — Funds  Expended  b}^  Commission 

in  connection  with  Construction  of  Susquehanna  River  Toll 

Bridge,  Fiscal  Year  1940 
Schedule  127-C — Statement  of  Account — Funds  Expended  by  Commission  in 

connection  with  Construction  of  Potomac  River  Toll  Bridge, 

Fiscal  Year  1939 
Schedule  127-D — Statement  of  Account — Funds  Expended  by  Commission 

in  connection  with   Construction  of  Potomac   River  Toll 

Bridge,  Fiscal  Year  1940 
Schedule  127-E — Statement  of  Account-- Special  Construction  Fund  for  Road 

Approaches  to  Susquehanna  River  Toll  Bridge,  Fiscal  Year 

1940 
Schedule  127-F — Statement  of  Account — Special  Construction  Fund  for  Road 

Approaches  to  Potomac  River  Toll  Bridge,  Fiscal  Year  1940 
Schedule  128 — Fund  Statement — Maintenance  and  Reconstruction  Account, 

supported  by  statements  showing  transactions  applicable 

to  each  County  and  for  general  state- wide  projects,  Fiscal 

Year  1939 
Schedule  129 — Fund  Statement — Maintenance  and  Reconstruction  Account, 

supported  by  statements  showing  transactions  applicable 

to  each  County  and  for  general  state- wide  projects,  Fiscal 

Year  1940 
Exhibit  8 : 

Schedule  1 — Summary  of  Disbursements  from  County  Lateral  Gasoline  Tax 

Funds  and  Average  Expenditure  per  Mile  for  Maintaining 

County  Ptoads,  Fiscal  Year  1939 
Schedule  2 — Summary  of  Disbursements  from  County  Lateral  Gasoline  Tax 

Funds  and  Average  Expenditure  per  Mile  for  Maintaining 

County  Roads,  Fiscal  Year  1940 
Exhibit  9:      —  Cash  Disbursements  and  purposes  for  which  made  during  the 

Fiscal  Years  1930  to  1940,  Inclusive 
Exhibit  10:  —  Total  Mileage  on  the  State  Road  System 
Exhibit  11:  —  Susquehanna  River  Toll  Bridge  and  Potomac  River  Toll  Bridge 

Construction    Funds 
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Schedule  1— Susquehanna  River  Toll  Bridge— Balance  Sheet,  Details  of  Cash, 
and  Funds  made  available  September  30,  1940 

Schedule  2— Potomac  River  Toll  Bridge— Balance  Sheet,   Details  of  Cash, 
and  Funds  made  available  September  30,  1940 

Schedule  3— Susquehanna  River  Toll  Bridge  Construction  Fund 

Schedule  4 — ^Potomac  River  Toll  Bridge  Construction  Fund 
Exhibit  12 — Operating  Account — Susquehanna  River  Toll  Bridge 

Schedule  1 — Rates  in  Effect  at  September  30,  1940 

Schedule  2 — Income  Account 

Schedule  3 — Statement  of  Daily  Number  of  Vehicle  Transactions,  by  Clas- 
sifications 

Schedule  4 — Statement  of  Transactions,  by  classifications  of  vehicles,  and 
corresponding  money  values 

Schedule  5 — Statement  of  Collectors  Cash  and  Axle  Errors 

Schedule  6 — Operation  Fund 

Schedule  7 — Sinking  Fund  for  the  use  of  Reserve  Interest  Account 

Schedule  8 — Funds  due  the  State  Roads  Commission  of  Maryland  for  Monies 
advanced  from  Commission  Funds 

Schedule  9 — Balance  Sheet 

Schedule  10 — Chart  of  Income 

Exhibit  No.  l^Schedules  Nos.  1  and  2~Total  Cash  Receipts  and  Disbursements 

by  Months,  October  1,  1938,  to  September  30,  1939  {Page  177); 

October  1, 1939,  to  September  30, 1940  {Page  177) 

On  October  1,  1938,  the  beginning  of  the  Accounting  Period  now  under  review, 
the  cash  balance  to  the  credit  of  the  Commission,  in  all  funds,  and  available  for  use 
in  the  satisfaction  of  all  items  of  indebtedness,  was  $2,485,126.45.  The  receipts 
of  the  Commission,  from  all  sources,  excluding  however,  the  proceeds  of  Bonds  and 
Federal  Grants  available  for  use  in  the  construction  of  the  Susquehanna  and  Poto- 
mac River  Toll  Bridges,  during  the  biennium,  were: 

Fiscal  Year  1939 $19,224,188.80 

Fiscal  Year  1940 $14,555,354.97 

This  aggregate,  added  to  the  balance  of  cash  on  hand  at  the  beginning  of  the 
period,  October  1,  1938,  amounting  to  $2,485,126.45,  was  $36,264,670.22  and  during 
the  biennium  the  total  disbursements,  exclusive  of  those  funds  disbursed  in  con- 
nection with  the  construction  of  the  Susquehanna  and  Potomac  River  Toll  Bridges, 
were : 

Fiscal  Year  1939 $17,833,963.88 

Fiscal  Year  1940 $13,063,504.33 

The  total  disbursements  deducted  from  the  total  receipts  (including  the  initial 
balance  of  cash  on  hand  at  the  beginning  of  the  accounting  period)  leaves  a  cash 
balance  at  the  close  of  the  period,  September  30,  1940,  of  $5,367,202.01,  as  shown  in 
the  Balance  Sheet  (page  222),  and  in  the  Fund  Statement  (page  286). 
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It  is  imperative  at  this  point,  in  the  discussion  of  the  cash  balance,  to  further 
analyze  it  and  to  disclose  those  portions  of  the  cash  balance  that  may  not  be  used  in 
discharging  current  obligations  of  the  Commission — those  obligations  that  will 
mature  currently  or  at  a  later  date.  The  balance  shown  is  the  cash  on  hand  at  the 
close  of  the  accounting  period,  after  considering  the  deductions  of  two  items  of  cash 
not  usable  in  the  liquidation  of  obligations: 

First,  the  aggregate  cash  balance  has  been  reduced  to  the  extent  of 
$360,368.07  which  is  the  amount  of  cash  impounded  and  restricted  in  use, 
of  which  the  sum  of  $359,876.38  is  represented  by  Stock  Certificates  held 
by  the  Treasurer  of  Maryland  in  the  City  Certificates  Corporation,  and  by 
Certificates  of  Beneficial  Interest  issued  by  the  Chesapeake  Bank,  in  the 
amount  of  $491.69. 

During  the  period  covered  by  this  report,  the  sum  of  $5,482.00  was  re- 
ceived and  credited  to  the  Commission's  account,  this  sum  being  a  dividend 
on  the  stock  of  the  City  Certificates  Corporation.  It  was  originally  en- 
tered in  the  records  of  the  Commission  as  a  reduction  of  principal  and  as  a 
consequence  the  amount  shown  on  the  Fund  Statement  at  September  30, 
1940  (page  286)  as  the  amount  of  "Impounded  Cash,"  is  stated  at 
$354,886.07. 

Second,  the  cash  balance  has  been  further  reduced  to  the  extent  of 
$400,873.06,  which  represents  cash  disbursements  by  the  Commission  used 
to  purchase  materials  and  supplies  placed  in  stock  and  awaiting  withdrawal 
for  use  as  required. 

The  cash  balance,  after  being  reduced  by  the  two  items  above,  then  contains 
other  balances  of  funds  which  are  restricted  to  definite  use,  and  which  are  not  avail- 
able in  the  discharge  of  all  current  obligations  which  the  Commission  may  be  re- 
quired to  pay.     These  items  are: 

(a)  The  cash  Reserve  Fund  of  $495,000.00  now  on  hand  and  existing  as  a  guaran- 
tee fund  for  Debt  Service  requirements  on  State  Roads  Commission  out- 
standing 3%  Refunding  Bonds  of  $5,358,000  issued  at  November  1,  1938, 
and  the  bonds  of  the  Commission  under  the  issue  "$711,000.00  State  Roads 
Commission  of  Maryland  Bonds." 

(b)  There  is  also  included  in  the  cash  balance  at  September  30,  1940,  the  sum  of 
$125,000.00  which  is  a  portion  of  the  proceeds  of  the  sale  of  Refunding  Bonds. 
This  sum  had  been  set  aside  originally  to  increase  the  required  cash  Reserve 
Fund  rather  than  use  an  equivalent  amount  of  Truck  License  Fees  and 
Franchise  Taxes.  It  was  later  decided  to  use  Truck  License  Fees  and  Fran- 
chise Taxes  in  the  establishment  of  the  complete  Cash  Reserve  Fund  so 
that  the  amount  now  on  hand  will  require  special  authorization  for  its  release. 
The  distribution  of  this  sum  will,  no  doubt,  be  governed  in  a  manner  similar 
to  that  applying  to  the  distribution  of  income  remaining  in  the  Truck  License 
Fees  and  Franchise  Tax  Account. 
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(c)  There  also  exists  as  part  of  the  cash  balance,  a  fund  amounting  to  $24,786.16, 
a  portion  of  which  must  be  used  in  the  redemption,  at  face  value,  plus  pre- 
mium and  interest,  of  ten  bonds  of  the  Commission  now  outstanding  and 
which  were  called  for  redemption  at  February  1,  1939. 

(d)  The  Working  Fund  advanced  by  the  Treasurer  of  Maryland,  amoimting  to 
$208,597.01  used  bj^  the  Commission  and  identified  as  "Comptroller  Work- 
ing Fund— Salary  and  Wage  Account,"  including  head  office  "Petty  Cash." 

In  the  Report  for  the  biennium  1937-1938,  reference  was  made  to  a  Cash  Fund 
then  appearing  on  the  records  of  the  Commission  as  "The  National  Industrial 
Recovery  Highway  Trust  Fund,"  in  the  amount  of  $500,000.00.  This  fund  had 
been  advanced  by  the  Federal  Government  to  assist  in  financing  those  projects 
constructed  wholly  by  Federal  Funds.  On  April  30,  1940,  the  entire  fund  was 
returned  to  the  Federal  Treasury. 

The  aggregate  amount  of  these  last  four  deductions,  all  of  which  represents  cash 
that  must  be  applied  to  a  particular  purpose,  was  $853,383.17,  and  if  the  cash 
balance  as  shown  was  reduced  by  a  like  amount,  a  remainder  of  only  $4,513,818.84 
was  on  hand  to  satisfy  all  cash  demands. 

If  reference  should  be  made  to  the  Fund  Statement  of  the  Commission  (page  287) 
"Condition  of  All  Accounts  at  September  30,  1940")  it  will  be  noted  that  the  unpaid 
maturing  obligations  of  the  Commission  at  the  close  of  the  year,  amounted  to 
$6,344,621.70.  In  addition  to  this  sum,  the  Commission  was  privileged  at  the 
close  of  the  year,  to  continue  the  award  of  contracts  or  to  incur  obligations  to  an 
extent  that  would  fully  utilize  all  of  the  funds  then  unencumbered,  but  available 
for  expenditure,  and  if  action  had  been  taken  with  respect  to  the  award  of  additional 
new  contracts  for  construction,  prior  to  the  close  of  the  fiscal  year,  the  unpaid 
maturing  obligations  would  have  been  materially  increased,  thereby  reducing  the 
percentage,  or  margin,  of  cash  on  hand  for  current  maturing  obligations. 

It  must  be  reahzed,  of  course,  that  these  facts  express  a  status  existing  at  the  close 
of  the  fiscal  year,  and  will  change  each  month,  for  as  anticipated  receipts  are  at- 
tained, the  cash  position  may  improve;  yet,  consideration  must  be  given  to  the 
rapidity  of  disbursements  compared  with  the  realization  of  receivables,  since  it  is 
possible,  and  likely,  that  the  demand  for  the  payment  of  debts  will  be  dispropor- 
tionate to  income,  resulting  in  a  condition  whereby  the  Commission  cannot 
promptly  liquidate  its  current  obligations. 

Exhibit  No.  1 — Schedules  Nos.  3,  4,  5  and  6— Revolving  Funds  of  the  Commission 

{Pages  178-179) 

Reference  heretofore  has  been  made  to  the  two  Revolving  Funds  or  Working 
Funds  of  the  Commission — one  advanced  by  the  Federal  Government  to  be  used 
in  financing  those  projects  of  new  construction,  the  costs  of  which  are  charged 
entirely  to  Federal  Appropriations;  and  the  other  advanced  by  the  Treasurer  of 
Maryland,  the  latter  to  be  used  in  paying  salaries  and  wages  to  employes  of  the 
Commission.     The  former  fund  was  in  the  amount  of  $500,000.00  and  was  repaid 
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to  Federal  Authorities,  while  the  amount  of  the  State  Advance  is  $208,597.01.  In 
Schedule  3  are  shown  the  transactions  occurring  through  the  Federal  Trust  Fund; 
i.e.,  both  receipts  and  disbursements,  and  in  Schedule  4,  those  transactions  through 
the  Compti-oUer's  Working  Fund — Salary  and  Wage  Account. 

As  hereinbefore  set  forth,  reference  has  been  made  to  the  probability-  of  disbursing 
funds  to  such  an  extent  as  will  entirely  deplete  the  cash  on  hand.  In  order  to  pre- 
vent this,  it  is  now  recommended  that  the  Conmiission  be  provided  with  a  Working 
Fund  in  an  amount  sufficient  to  enable  it  to  aA'oid  any  delay  in  the  prompt  satis- 
faction of  its  current  obligations.  It  would  seem  from  the  very  nature  of  the 
Commission's  undertaking,  that  a  reserve  working  fund  is  essential,  for  while  it 
may  be  presumed  that  receipts  from  all  sources  each  month  will  be  sufficient  to 
maintain  a  safe  cash  balance,  this  is  not  in  fact  always  the  experience,  for  many 
maturing  obligations,  arising  from  contract  and  the  progress  of  construction  work, 
may  become  due  and  payable  at  one  time,  the  satisfaction  of  which  will  require  all 
of  the  available  cash  on  hand.  Again,  certain  influences  caused  by  the  Commis- 
sion's administrative  policies  may  tend  to  overburden  the  normal  rate  of  disburse- 
ments, causing  a  rapid  diminution  of  cash,  such  as  the  sudden  increase  in  the  cost  of 
labor;  the  rapid  prosecution  of  construction  programs;  the  discharge  of  debt  service 
obligations  incident  to  County  road  debts.  These,  and  other  functional  obligations 
of  the  Commission  are  likely  to  cause  the  disbursement  of  cash  in  a  manner  dis- 
proportionate to  the  rate  of  income. 

For  the  purpose  of  comparison,  it  is  important  at  this  time  to  note  the  obligations 
of  the  Commission  at  the  close  of  the  several  past  fiscal  years.  These  obligations, 
exclusive  of  bonded  indebtedness  of  the  Commission,  are  not  due  but  are  maturing 
and  must  be  liquidated  in  future  months  as  work  is  performed.  The  balances 
unpaid  on  maturing  obligations,  either  contractual  or  otherwise,  follow,  and  with 
respect  to  the  fiscal  years  1939  and  1940  are  shown  in  column  Xo.  8  of  the  Fund 
Statements  appearing  on  pages  283  and  287  of  this  report : 

For  the  fiscal  year  ended  September  30,  1934 $5,718,602.94 

For  the  fiscal  year  ended  September  30,  1935 2,279.131.21 

For  the  fiscal  year  ended  September  30,  1936 6,152,310.11 

For  the  fiscal  year  ended  September  30,  1937 6,025,942.88 

For  the  fiscal  year  ended  September  30,  1938 5,741,251.35 

For  the  fiscal  year  ended  September  30,  1939 4,071,637.33 

For  the  fiscal  year  ended  September  30,  1940 6,344,621 .70 

While  the  Commission  did  pay  all  approved  current  expense  bills  and  those 
arising  from  contract  obligations  owed  by  it  on  September  30,  1940,  the  amount  of 
those  obligations  to  become  due  and  payable  after  September  30,  1940,  does  have  a 
direct  effect  on  the  cash  balance  of  the  Commission  at  the  close  of  the  fiscal  j^ear. 

Exhibit  No.  1     Schedule  No.  7~Receipts  of  Federal  Funds  {Pages  180  191) 

In  this  Schedule  are  shown  the  appropriations  made  by  the  Federal  Government, 
applicable  to  the  years  beginning  with  1934  to  the  present;  the  individual  projects 
to  which  all  these  appropriations  of  Federal  Funds  have  been  applied;  the  payments 
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made  by  the  United  States  Government  applicable  to  each  project;  and  the  balance 
of  Federal  Funds  to  be  received  at  September  30,  1940.  The  respective  appropria- 
tions applicable  to  Commission's  fiscal  years,  the  returns  from  the  Federal  Agencies, 
and  balances  to  be  received,  are: 


Year 

1934 


Amount 
Appropriated 


1934 

1934 

1935 
1935 
1935 


Appropriation 

National  Recovery — Public  Works  Funds, 

Secondarj^  Roads $880,834.82 

National  Recovery — Public  Works  Funds, 

Highways ^ 1,763,265.69 

National  Recovery — Public  Works  Funds, 

Municipalities  . " 920,399.27 

Public  Works  Funds— Secondary  Roads  .  .        918,073.07 

Public  Works  Funds— Highways 4.39,470.43 

Public  Works  Funds— Municipal 433,419.89 

1935/36   Regular  Federal  Aid 1,003,980.43 

1936         Emergency  Relief — Works  Progress,  High- 
ways   _ 1,745,632.44 

1936         Emergency  Relief — Works  Progress,  Grade 

Eliminations 2,061,751.00 

1936/37   Regular  Federal  Aid 1,003,324.91 

1936         Emergency  Relief— Highway  Projects  .  .  500,000.00 

1937/38   Federal  Aid  Highway  Act,  1936,  Secondary 

Roads 203,861.61 

1937/38   Federal   Aid   Highway   Act,    1936,    Grade 

Eliminations 518,603.62 

1937/38   Regular  Federal  Aid 1,021,748.69 

1938/39  Federal    Aid     Highway    Act,     Secondary 

Roads ". 205,482.59 

1938/39   Federal  Aid  Highway  Act,  Grade  Elimina- 
tions          507,822.81 

1938/39   Regular  Federal  Aid 1,058,805.45 

1939/40   Federal  Aid     Highway     Act,     Secondary 
Roads 

1939/40   Federal  Aid  Highway  Act,  Grade  Elimina- 
tions   

1939/40   Regular  Federal  Aid 

1940/41    Federal    Aid    Highway    Act,    Secondary 
Roads 

1940/41    Federal  Aid  Highway  Act,  Grade  Ellimina- 
tions 

1940/41    Regular  Federal  Aid 


Cash 
Received 


$880,834,82. 

1,763,265.69. 

920,399.27. 
897,838.35 
439,470.43. 
431,859.19 
1,003,980.43, 

1,669,053.98 

1,730,068.29 
903,205.69 
190,712.91 

171,540.41 

200,214.67 
859,870.79 


Balance 
To  be  Paid 


J0,234.72 

1,560.70 


76,578.46 

331,682.71 
100,119.22 
309,287.09 

32,321.20 

318,388.95 
161,877.90 


3,055.33    202,427.26 


24,602.60 
48,876.70 


123,205.00. 

200,663.00. 
846,764.52 

123,168.00. 

300,034.00, 
944,288.00. 


29,250.00 


483,220.21 
1,009,928.75 

123,205.00 

200,663.00 
817,514.52 

123,168.00 

300,034.00 
944,288.00 


The  above  tabulation  shows  several  of  the  entire  Federal  Appropriations  at 
September  30,  1940,  due  the  Commission.  It  is  not  intended  to  convey  the  idea 
that  programs  for  new  construction  have  not  been  prepared  to  utilize  the  complete 
allotments  to  Marjdand.  With  the  exception  of  the  appropriations  applicable  to 
1940,  the  Commission  has  submitted  to  the  Federal  Authorities  for  approval  of 
construction,  and  has  prepared  plans  on  a  number  of  projects  in  an  amount  sufficient 
to  utilize  all  of  the  appropriations  thus  far  made. 

In  addition  to  the  appropriations  of  Federal  Funds  shown  above,  the  Commission 
has  received  a  portion  of  those  Federal  Funds  earned  through  the  employment  of 
other  State  Funds  used  in  construction  of  road  projects.  Under  the  Commission's 
P.W.A.  Docket  ^  1397,  Grant  funds  computed  at  30%  of  labor  and  material  cost 
entering  into  the  construction  of  certain  projects,  may  produce  the  approved  grant 
of  $1,590,000.00,  and  b>'  the  terms  of  its  Docket   #  1053,  Grant  funds  on  a  45% 
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basis  may  produce  $1,000,000.00.  Of  the  former  amount  of  funds  made  available, 
$1,125,695.95  has  been  received,  leaving  a  balance  of  $464,304.05  to  be  paid  to  the 
Commission,  if  all  the  Grant  funds  made  available,  can  be  earned;  the  definite 
amount  now  in  anticipation  is  $355,145.69,  and  of  the  latter  sum  made  available, 
$777,777.77  has  been  received,  leaving  a  balance  of  $222,222.23  to  be  paid  to  the 
Commission. 

All  the  funds  shown  in  this  schedule  represent  the  appropriations  to  the  State  of 
Maryland  by  the  Federal  Government  for  road  purposes,  and  it  must  be  ac- 
knowledged that  the  State  System  of  Roads,  has  been  greatly  benefited  by  the 
appropriations  of  Federal  Funds  for  roads,  bridges,  and  grade  elimination  con- 
struction. 

Exhibit  No.  2 — Schedules  Nos.  1  and  2 -^  Income  from  Gasoline  Taxes  and  Income 

from  Commissioner  of  Motor  Vehicles,  October  1,  1938  to  September  30, 

1939  {Page  192);  October  1,  1939  to  September  30, 1940  {Page  193) 

The  principal  sources  of  income  to  the  State  Roads  Commission  are  the  gasoline 
taxes  paid  by  the  motorists  and  the  several  forms  of  fees  paid  to  the  Commissioner 
of  Motor  Vehicles. 

It  is  therefore  of  vital  interest  to  present  a  statement  of  the  amount  of  such  taxes 
and  fees  paid  and  the  use  to  which  this  income  is  applied. 

In  the  Schedules  now  considered,  are  shown  the  gross  income  produced  through 
the  imposition  of  the  four  cent  gasoline  tax  and  the  gross  income  from  Commissioner 
of  Motor  Vehicles. 

Schedule  No.  1  will  reflect  the  distribution  of  net  income  from  these  sources  for 
the  fiscal  year  ended  September  30,  1939,  and  Schedule  No.  2  will  reflect  this  dis- 
tribution of  income  from  these  sources  for  the  fiscal  year  ended  September  30,  1940. 

In  these  schedules  it  is  shown  that  the  gross  income  from  the  sale  of  gasoline  in 
the  State  during  the  fiscal  year  1939  was  $11,170,948.43,  and  in  the  fiscal  year  1940, 
was  $12,021,006.44.  For  purposes  of  comparison,  the  products  of  these  sources 
of  Income  during  the  past  several  years,  are  now  shown: 

Gross  Income  Total  Gross  Income  4^  Gasoline 

Gross  Income  from  Commissioner  Tax  and  Commissioner 

Year  from  4^  Gasoline  Tax  of  Motor  Vehicles  of  Motor  Vehicles 

1935  $8,856,080.42      $3,740,849.82      $12,596,930.24 

1936  9,300,150.39       4,178,364.10       13,478,514.49 

1937  10,421,477.93  4,613,904.79  15,035,382.72 

1938  10,704,680.52  4,724,198.05  15,428,878.57 

1939  11,170,948.43  4,923,613.41  16,094,561.84 

1940  12,021,006.44  5,361,612.48  17,382,618.92 

The  gross  income  from  the  Department  of  the  Commissioner  of  Motor  Vehicles 
for  the  fiscal  year  ended  September  30,  1939,  aggregated  $4,923,613.41,  and 
$5,361,612.48  for  the  fi.scal  year  ended  September  30,  1940.  Both  of  the.se  sums 
include  that  revenue  produced  from  Truck  License  Fees  and  Franchise  Taxes,  and 
also  include  that  income  from  Fines  and  Forfeitures  imposed  by  action  of  the 
Traffic  Courts  for  traffic  violations. 
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Tlie  aggregate  gross  receipts  deri\ed  from  the  four  cent  gasoline  tax  and  from 
fees  paid  to  the  Commissioner  of  Motor  Vehicles,  is  found  to  be  $16,094,561.84  in 
1939,  and  $17,382,618.92  in  1940.  These  gross  incomes,  after  ai)phdng  deductions 
represented  by  funds  dedicated  for  purposes  other  than  the  actual  construction 
or  reconstruction  of  roads,  are  distributed  in  a  manner  prescribed  by  existing  Acts, 
to  the  State  Roads  Commission,  for  the  use  of  the  Counties,  and  to  Baltimore  City, 
each  its  respective  share. 

The  participation  by  the  State  Roads  Commission  in  the  distribution  of  this  net 
remainder  must  not  be  confused  with  nor  is  it  the  entire  income  of  the  Commission. 
There  are  other  sources  of  income  to  the  Commission  for  road  purposes,  especially 
that  derived  from  Federal  Appropriations  and  dedicated  to  special  uses,  but  the 
gross  sum  of  $16,094,561.84  for  1939,  and  $17,382,618.92  for  1940,  except  that 
portion  of  the  gasoline  tax  refunded  to  consumers  who  are  not  subject  to  the  pay- 
ment of  tax  and  therefore  are  exempt,  has  been  paid  by  the  motorists  of  the  State 
for  the  following  purposes,  as  prescribed  by  existing  laws : 

(a)  Maintenance  of  the  present  State  and  County  Systems  of  roads  and  streets 
in  incorporated  towns; 

(b)  The  payment  of  debt  service  obligations  (1939  only)  on  bonds  of  the  State  of 
Maryland;  Debentures  of  the  State  Roads  Commission,  and  Countj^  and 
Township  road  obligations; 

(c)  The  construction  of  new  projects  and  the  reconstruction  and  betterments  of 
existing  highways ; 

(d)  The  payment  of  Departmental  expenses  based  on  Budgetary  Appropriations; 
and 

(e)  The  direction  of  funds  into  the  General  Funds  of  the  State  for  Governmental 
purposes,  applicable  only  to  1939. 

If  consideration  is  given  to  these  vast  sums,  it  would  seem  that  they  are  sufficient 
for  all  road  purposes  and  should  be  adequate  to  afford  the  motorists  well  constructed 
and  safely  maintained  systems  of  State  and  County  routes.  It  must  be  realized, 
however,  that  not  all  of  these  sums,  for  the  years  1939  and  1940,  have  been  placed 
in  actual  road  improvements  and  construction,  but  from  these  sums  there  has  been 
deducted,  in  accordance  with  existing  laws,  a  portion  of  this  income  which  has  been 
applied  to  other  than  road  purposes.  Applicable  to  the  fiscal  year  1940,  as  pro- 
vided in  the  Budget  and  by  Chapter  766,  of  1939,  funds  previously  applied  to  other 
than  road  purposes  have  been  dedicated  to  road  use,  and  as  a  consequence  of  such 
legislation  and  budgetary  provisions,  amounts  far  in  excess  of  previous  years' 
allotments  to  the  political  subdivisions  participating  in  the  distribution  of  road 
income  have  been  made  possible.  The  Commission's  participation  in  these  funds 
is  burdened  further  by  the  requirements  established  by  rules  and  regulations  of  the 
Federal  Authorities,  compelling  the  Commission  to  contribute  its  funds  for  the 
purpose  of  equalizing  and  earning  Federal  allotments  in  connection  with  those  sums 
appropriated  as  Regular  Federal  Aid;  to  contribute  funds  to  purchase  rights-of-way 
required  in  the  expenditure  of  the  combined  funds;  as  well  as  to  contribute  funds 
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to  purchase  rights-of-way  and  perform  engineering  services  incident  to  the  expendi- 
ture of  Federal  Grade  EHmination  and  Federal  Secondary  Appropriations. 

The  share  of  the  Commission's  participation  in  the  gasoline  tax  fund  and  in  the 
income  from  Commissioner  of  Motor  Vehicles,  therefore,  is  burdened  by  certain 
elements,  primarily  those  for  costs  of  new  construction,  for  if  the  Commission  did 
not  apply  its  funds  to  equal  and  earn  Federal  Appropriations,  or  because  of  the  lack 
of  funds,  the  Commission  could  not  provide  an  amount  sufficient  to  earn  Federal 
Allotments,  it  might  reflect  upon  the  wisdom  of  good  administration.  It  cannot  be 
denied  that  Federal  Appropriations  have  done  much  to  construct  and  develop  the 
road  system  of  the  State. 

There  is  shown  immediately  following,  the  distribution  of  the  Gasoline  Tax  Funds 
and  Motor  Vehicle  Income  during  the  years  1939  and  1940.  It  must  not  be  for- 
gotten, however,  that  this  presentation  is  with  reference  only  to  the  manner  in 
which  these  sums  are  distributed. 

The  application  of  the  total  income  of  the  Commission  is  best  shown  by  referring 
to  the  Statements  of  Disbursements  appearing  in  Exhibit  3  (Pages  201-203). 


1939  1940 

Gross  Income  from  4c.  Gasoline  Tax $11,170,948.43    $12,021,006.44 

Gross  Income  from  Commissioner  of  Motor  Vehicles 4,923,613.41        5,361,612.48 

Total  Gross  Income  from  Gasoline  Tax  and  Commis- 
sioner of  Motor  Vehicles. $16,094,561.84    $17,382,618.92 

Deductions  before  distribution  of  net  income  to  political  sub- 
divisions and  State  Roads  Commission: 
Refunds  and  Exemptions  to  non-taxable  users  of  gasoline 

and  unearned  automobile  registration  fees 859,758.07  874,988.70 

Refunds  to  Incorporated  Cities  and  Towns,  based  on  ve- 
hicles using  town  streets  and  highways  only 12,174.89  13,591.84 

Cost  of  collecting  gasoline  tax,  office  of  the  State  Comp- 
troller   34,031.00  28,352.38 

Payments  on  account  of  appropriations  to  the  Tolchester 

Ferry  Company 11,977.64  10,000.00 

Expenses  of  the  Commissioner  of  Motor  Vehicles 339,066.12  345,939.67 

Expenses  of  the  Department  of  State  Police 409,834.21  403,540.68 

Expenses  of  the  Traffic  Court 48,969.76  51,325.80 

Justice  of  the  Peace  Fees 2,565.50  8.50 

Trial  Magistrates  Expenses 13,408.00  47,612.00 

Funds  placed  in  the  General  Fund  of  the  State  for  gen- 
eral governmental  purposes 1,786,000.00  None 

Dedicated  to  Debt  Service  on  State  Roads  Commission 
Refunding  Bonds,  3%  and  Bonds  of  the  "$711,000 
State  Roads  Commission  Bonds,"   being  100%  of 

Truck  License  Fees  and  Franchise  Taxes 784,664.72  831,419.39 

Dedicated  to  Debt  Service  on  State  Roads  Commission 
Refunding  Bonds,  3%  and  Bonds  of  the  "$711,000 
State  Roads  Commission  Bonds,"  being  100%  of  the 

$.0014  of  the  2c.  Gasoline  Tax 363,892.11  394,063.36 

Proportionate  deductions  from  4c.  Gasoline  Tax  and 
Commissioner  of  Motor  Vehicles  Income  for  Debt 
Service  Requirements  on  Road  and  Bridge  obliga- 
tions of  the  State  of  Maryland 1,932,052.50  None 

Total  Deductions  before  distribution $6,598,394.52      $3,000,842.32 

Net  amount  of  Gasoline  Tax  and  Commissioner  of  Motor 
Vehicles  income  distributed  to  State  Roads  Commis- 
sion, to  all  Counties  and  to  Baltimore  City $9,496,167.32    $14,381,776.60 
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Distribution: 

To  State  Roads  Commission $4,824,412.34      $7,317,879.47 

To  the  several  Counties  each  its  proportionate  road  mileage 

share  (including  excess  Gasoline  Tax) 1 ,930,466.89        2,912,490.81 

To  Baltimore  City,  including  :^()%  of  the  l^c.  Gasoline  Tax, 
received  by  the  State  Roads  C/onunission,  but  remitted 

immediately  and  directly  to  the  CAty 2,741,288.09        4,151,406.32 

Total  distribution  of  Gasoline  Tax  and  Commis- 
sioner of  Motor  Vehicles  income $9,496, 167.32    $14,381,776.60 

The  total  gross  income  from  (lasoline  Tax,  combined  with  gross  income  from 
Commissioner  of  Motor  Vehicles,  for  the  year  1939,  producing  $16,094,561.84  during 
the  year  1939,  was  reduced  to  a  net  of  $9,496,167.32,  or  a  reduction  of  41.00%; 
however,  the  total  income  from  Gasoline  Tax;  combined  with  the  income  from 
Commissioner  of  Motor  Vehicles,  producing  $17,382,618.92  during  the  fiscal  year 
1940,  was  reduced  to  a  net  amount  of  $14,381,776.60,  or  a  reduction  of  17.^ 
This  result  may  be  presented  in  the  following  table: 


State  Roads  Commission . 

Counties 

Baltimore  City 17 .03 

Total 

Deductions    from    Gross    In- 
come  

100.00%  100.00%  100.00%  100.00% 

In  the  early  part  of  1937,  the  Federal  authorities  threatened  to  penalize  the  State 
of  Maryland  to  the  extent  of  30%  of  Regular  Federal  Aid  and  of  other  allotments, 
due  to  the  fact  that  more  road  funds  would  have  been  applied  to  other  than  road 
purposes  by  the  biennial  budget  of  1938-1939  than  was  permitted  under  the  provi- 
sions of  the  Hayden-Cartwright  Act  appropriating  Federal  funds  to  the  States 
for  road  development.  In  order  to  prevent  the  imposition  of  this  penalty,  the 
Legislature,  at  its  1937  Session,  included  the  sum  of  $3,300,000  to  restore,  at  least,  a 
portion  of  the  deductions  from  road  income  that  were  contemplated  in  the  Budget 
then  before  that  Session  of  the  Legislature.  Accordingly,  from  the  General  Bond 
Issue  of  1937,  Chapter  487.  there  was  restored  to  the  State  Roads  Commission,  the 
Counties,  and  to  Baltimore  City,  for  the  two-year  period  1938-1939,  the  proceeds 
of  $3,300,000,  each  sharing  in  this  sum  as  shown  below.  It  was  a  prerequisite  of 
the  offer  of  the  Federal  Government,  and  in  order  to  prevent  the  denial  of  all 
Fedei'al  Funds  to  the  State,  that  the  proceeds  from  the  Bond  Issue  would  be  used 
entirely  for  new  construction  or  the  enlargement  of  the  road  systems  in  the  three 
political  sub-divisions.  Under  this  Act  of  1937,  there  was  to  be  distributed  to  the 
State  Roads  Commission,  to  the  Counties,  and  to  Baltimore  City,  in  the  year  1938, 
from  the  proceeds  of  the  State  Bond  Issue,  the  sum  of  $1,700,000,  and  for  the  year 
1939,  $1 ,600,000.  The  share  of  each  is  shown  below,  under  the  captions  "Participa- 
tions in  State  Bond  Issue— 1938  and  1939." 


Percent  of  Gross 

Total 

Percent  of  Net  Total  After 

Before  Deductions 

Deductions 

1939 

1940 

1939 

1940 

29.98 

42.10 

50.80 

50.88 

11.99 

16.76 

20.33 

20.25 

17.03 

23.88 

28.87 

28.87 

59.00 

82.74 

100.00 

100.00 

41.00 

17.26 
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Participations  Participations 

in  State  Bond  in  State  Bond 

Issue  for  1939  Issue  for  1938 

State  Roads  Commission $812,860.55  $863,402.66 

Counties 325,262.49  347,180.67 

Baltimore  City 461,876.96  489,416.67 


$1,600,000.00  $1,700,000.00 

Because  the  Budget,  applicable  to  1940  and  also  in  accordance  with  Special  Acts, 
did  not  remove  a  portion  of  road  income  to  other  purposes,  the  State,  through  the 
medium  of  Bond  Obligations  was  not  compelled  to  restore  funds  for  road  use. 

In  the  Schedules  just  referred  to,  certain  facts  were  presented  to  show  the  total 
income  derived  from  the  four  cent  gasoline  tax,  and  the  gross  income  from  Com- 
missioner of  Motor  Vehicles,  or  the  amount  paid  by  motorists  and  road  users  during 
the  two  fiscal  years  ended  September  30,  1940.  These  schedules  indicated  also  the 
partial  extent  to  which  road  funds  were  used  for  other  than  road  purposes  and  also 
revealed  the  net  share  of  these  funds,  distributed  to  the  State  Roads  Commission, 
Baltimore  City,  and  to  the  Counties.  It  is,  of  course,  understood  that  from  the 
amount  representing  the  participation  by  the  State  Roads  Commission  in  these 
revenues,  a  considerable  portion  must  be  reserved  and  expended  for  the  maintenance 
of  the  State  System  of  roads,  and  that  the  remainder  must  be  used  by  the  Com- 
mission for  the  construction  of  new  projects,  for  reconstruction  and  betterments 
of  the  State  System,  and  for  the  equalization  of  certain  Federal  funds. 

Particular  attention  is  directed  to  the  statement  of  facts  shown  in  the  above 
summaries.  There  it  is  found  that  in  1939,  only  $4,824,412.34  represented  the 
Commission's  share  of  road  income,  whereas  in  1940,  its  share  was  $7,317,879.47, 
an  increase  of  $2,493,467.13. 

The  share  of  the  gasoline  tax  dedicated  to  Countj^  use  in  1939  was  $1,930,- 
466.89,  and  in  1940,  it  was  $2,912,490.81,  an  increase  of  $982,023.92. 

Baltimore  City  participated  in  gasoline  taxes  and  Income  from  Commissioner  of 
Motor  Vehicles,  in  1939,  to  the  extent  of  $2,741,288.09,  and  in  1940  the  aggregate 
share  was  $4,151,406.32,  an  increase  of  $1,410,118.23. 

This  result  has  been  achieved  only  through  the  insistence  of  His  Excellency, 
Governor  Herbert  R.  O'Conor,  in  the  preparation  of  the  Budget  applicable  to  1940, 
that  all  Road  Incomes  be  applied  to  road  and  authorized  collateral  purposes,  and 
that  none  be  diverted  to  other  than  road  use. 

Exhibit  No.  2 — Schedules  Nos.  3  and  4 — Cash  Receipts,  By  Sources 

(Pages  194-199) 

In  this  Exhibit  will  be  shown  the  various  revenue  accounts  and  the  credits  to 
each  during  the  fiscal  years  1939  and  1940,  and  the  sources  from  which  this  revenue 
was  derived.  A  review  of  the  items  in  this  Exhibit  will  disclose  the  fact  that  the 
greater  portion  of  the  total  income  is  derived  from  Gasoline  Taxes  and  Motor  Ve- 
hicles use.  Federal  funds,  however,  were  the  next  largest  contributing  factor,  and  a 
material  sum  was  derived  from  the  sale  of  State  Bonds. 
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In  summarizing  the  sources  of  income  administered  by  the  Commission  during 
the  past  fiscal  year,  your  attention  must  be  directed  again,  to  the  fact  that  all  of  the 
monies  received  by  the  Commission  cannot  be  applied  to  road  construction  and 
maintenance,  but  by  the  operation  of  existing  laws,  much  of  this  aggregate  amount 
is  applied  to  other  collateral  purposes,  as  will  be  seen  by  referring  to  Exhibit  No.  3, 
"Cash  Disbursements"  (pages  201-203). 

The  total  receipts  for  1939  is  shown  below  at  $19,224,188.80  whereas  the  total 
for  1940  is  $14,555,354.97.  Included  in  the  total  receipts  for  1939,  is  an  item  of 
proceeds  of  sale  of  State  Roads  Commission  Bonds,  shown  as  $5,995,677.49, 
This  item  does  not  occur  in  1940.  A  full  explanation  of  this  receipt  of  funds  in 
1939  is  set  forth  immediately  after  the  statement  of  Receipts  which  now  follows. 

Receipts  from  All  Sources 

Fiscal  Year  1939  Fiscal  Year  1940 

Maintenance    and    Reconstruc- 
tion ACCOUNT: 

2fS  Gasoline  Tax,  Net,  exclusive 

of  $.0014  of  the  Tax $2,423,434.14  $3,654,866.07 

Commissioner  of  Motor  Vehicles 
Receipts,  exclusive  of  Truck 
License    Fees    and    Franchise 

Taxes 1,656,632.28  2,540,356.00 

$4,080,066.42      $6,195,222.07 

For  the  Use  of  the  Counties, 
Distributed  to   Each    on   a 
Public  Road  Mileage  Basis: 
70%    of    H^     Lateral     Gasoline 

Tax  Fund 1,930,466.89  2,912,490.81 

For  the  Use  of  Baltimore  City: 
30%     of     lU     Lateral    Gasoline 

Tax  Fund $827,342.95  $1,248,157.28 

Incorporated  Towns  Tax 11,500.10  12,927.56 

838,843.05 1,261,084.84 

Grade  Elimination  Fund: 

^^    Grade    Elimination    Gasoline 

Tax  Fund $744,710.69  $1,123,060.14 

Paid  by  Railroad  Companies ....  None  3,400.00 

744,710.69 1,126,460.14 

Bond  Proceeds  or  Advancements 
Made  by  Counties: 

Cecil $15.47  

Kent 40,125.67  $34,093.88 

Prince  George's 15,000.00  51,648.69 

Talbot 600.00  

55,741.14      85,742.57 

Proceeds     of     Sale     of     State 
Roads  Commission  Bonds: 

"Refunding  Bonds" $5,283,976.09  None 

"$711,000.00  State  Roads  Com- 
mission of  Md.  Bonds" 711,701.40  None 

None 

5,995,677.49 
Dividend  from  City  Certificates 

Corp None  5,482.00 
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Miscellaneous  Receipts: 

Sale  of  Specifications 

Rental  of  Properties 

Sale  of  Old,  New,  and  Scrap  Ma- 
terial  

Unclaimed  Wages 

Payments  to  Commission  by 
State  Treasurer  for  Tolchester 
Ferry  Company 

Miscellaneous 

Release  of  Impounded  Cash 

Gasoline  Tax  Refunds  to  Incor- 
porated Towns 

Sign  License  Revenue 

Sign  Permit  Fees 

Debt  Service  Income: 

Truck  License  Fees  and  Fran- 
chise Taxes  for  Debt  Service 
on  Bonds  of  the  State  Roads 
Commission  excluding  Bridge 
Revenue  Bonds 

$.0014  of  the  2^  Tax  for  Debt 
Service  on  Bonds  of  the  State 
Roads  Commission 


$1,30L00 


19.60 


11,977.64 

75,430.90 

23.60 

674.79 

2,916.91 

10,520.59 


$1,421.00 


$784,664.72 
363,892.11 


Receipts    from   Federal   Appro- 
priations: 

National  Recovery  —  Public 
Works  Funds — Municipalities, 
1934 $1,842.78 

National  Recovery  —  Public 
Works  Funds — Municipalities, 
1935 34,391.32 

National  Recovery  —  Public 
Works  Funds— Highways,  1934.  1,375.00 

Public  Works  Funds — Highways, 

1935 16,145.00 

Public  Works  Funds — Secondary 
Roads,  1935 83,158.18 

Regular  Federal  Aid,  1935-1936.  .  36,706.38 

Regular  Federal  Aid,  1936-1937.  .        563,602.59 

Emergency  Relief — Works  Prog- 
ress, Secondary,  1936— W.P.S.S.         71,266.00 

Emergency  Relief — Works  Prog- 
ress, Secondary,  1936— W.P.S.O.        111,540.38 

Emergency  Relief — Works  Prog- 
ress, Grade  Eliminations,  1936.        557,848.04 

Emergency  Relief — Works  Prog- 
ress, Highways,  1936— W. P. H..  32,023.69 

Federal  Grant,  30%  Basis None 

Federal  Grant,  45%  Basis 222,222.22 

Regular  Federal  Aid— 1937-1938  .        199,105.00 

Federal  Grade  Elimination— 1938.  46,104.16 

Federal  Funds — Secondary  or 
Feeder  Roads  (F.A.S.) 67,065.00 

Emergency  Relief — Works  Prog- 
ress—1936  Municipalities  (W.P. 
M.H.  and  W. P.M. S.) 

Regular  Federal  Aid— 1938-1939. 

Regular  Federal  Aid— 1939-1940. 

Federal  Grade  Elimination — 1939. 

Federal  Flood  Control,  E.R.H. .  .  87,790.35 


102,865.03 


1,148,556.83 


647.64 


10,000.00 
173,180.42 


664.28 
2,991.67 
9,198.47 


2,132,186.09 


$831,419.39 
394,063.36 

$8,129.24 

12,209.52 

None 

4,655.94 

None 
45,285.43 
38,592.52 

38,755.58 

5,925.71 

160,279.14 

3,800.00 


623,576.79 
146,310.62 

104,475.41 


168,168.00 

33,600.00 

29,250.00 

17,000.00 

4,715.56 


198,103.48 


1,225,482.75 


1,444,729.46 
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Payments   by   Other   States  for 

Flood  DAMAGE: $297,672.67  $25,221.47 

Proceeds  of  State  Bonds: 

Flood         Damage — Construction 
and  Repairs,  Emergency  Loan 

of  1935 \ 297,402.50  42,333.63 

595,075.17      67,555.10 

General  State  Bond  Issue  of  1937: 

State  Roads  Commission $812,860.55  None 

Counties 325,262.49  None 

Baltimore  City 461,876.96  None 

1,600.000.00 None 

Federal  Grants  and  State  Funds: 

Chesapeake  Beach  Bulkhead.  .    .  33,001.75 

Total     Receipts     from     All 

Sources $19,224,188.80  $14,555,354.97 

In  order  to  secure  the  debt  obligations  on  State  Roads  Commission  Bonds,  except 
Bridge  Revenue  Bonds,  the  entire  income  from  Truck  License  Fees  and  Franchise 
Taxes  is  segregated  from  other  income  of  the  Commissioner  of  Motor  Vehicles  and 
is  reserved  to  the  payment  of  interest  and  principal  retirements  on  Bonds,  other 
than  Bridge  Revenue  Bonds.  Similarly,  the  Income  produced  by  the  application 
of  S.0014  to  the  2^  Gasoline  Tax  is  held  in  its  entirety  because  it  is  also  reserved 
for  debt  service  requirements  on  the  Bonds  of  the  Commission,  exclusive  of  Bridge 
Revenue  Bonds.  Both  of  these  sums,  however,  are  subject  to  the  operation  of  the 
provisions  contained  in  Chapters  355,  356  and  508  of  the  Acts  of  the  General  As- 
sembly of  1937,  by  the  terms  of  which  the  Commission  is  authorized  to  refund  its 
outstanding  bonds,  should  it  elect  to  issue  Bridge  Revenue  Bonds. 

In  addition  to  the  funds  derived  from  Truck  License  Fees  and  Franchise  Taxes, 
and  $.0014  of  the  2^  Gasoline  Tax,  which  are  pledged  to  service  bonds  of  the  State 
Roads  Commission,  (except  Bridge  Revenue  Bonds)  issued  under  authority  of  the 
Acts  of  1933  and  1935,  these  Acts  also  provide  that  in  the  event  the  income  from 
these  sources,  in  any  fiscal  year,  should  be  inadequate  to  provide  the  amount  re- 
quired for  debt  service,  then  the  Commission  may  impose  a  toll  on  any  bridge 
constructed  on  a  road  on  which  a  substantial  portion  of  the  bond  proceeds  has  been 
expended,  and  use  such  toll  income  for  debt  service  purposes  applicable  to  out- 
standing bonds  issued  under  the  Acts  of  1933  and  1935. 

For  some  years  prior  to  1937,  a  plan  was  in  the  course  of  development,  concerning 
the  construction  of  major  toll  bridges  as  part  of  the  roajd  system  of  the  State.  The 
plan  provided  for  financing  construction  of  needed  bridges  by  the  Revenue  Bond 
method,  based  on  the  principle  that  the  users  of  the  bridges  would  pay  for  them. 
By  this  method  of  financing,  highway  funds  and  gasoline  taxes  would  not  be  used 
to  pay  for  the  bridge  structures. 

Accordingly,  the  Commission  adopted  what  is  now  generally  known  as  "Mary- 
land's Primary  Bridge  Program,"  and  at  the  1937  Session  of  the  General  Assembly, 
Chapter  356  was  passed  authorizing  the  State  Roads  Commission  to  issue  bonds  for 


Report  of  the  State  Roads  Commission  153 

toll  bridge  construction.  Because  the  bonds  of  the  Commission  issued  in  accord- 
ance with  the  authority  of  the  Acts  of  1933 — Chapter  463,  and  1935,  Chapter  563, 
did  also  pk^dge  tolls,  if  imposed,  to  service  these  issues,  it  became  necessary  to  call 
for  redemption  the  outstanding  bonds  issued  under  the  Acts  of  these  years,  so  that 
Bridge;  Revenue  Bonds  could  be  issued.  Relying  on  the  authority  contained  in 
Chapter  356,  Acts  of  the  Ceneral  Assembly  passed  at  its  1937  Session,  the  Commis- 
sion did  issue  at  October  1,  1938,  $6,000,000  Series  "A"  Bridge  Revenue  Bonds 
3f%.  At  November  1,  1938,  the  bonds  of  the  Commission,  issued  under  authority 
of  the  Act  of  1933  and  the  Act  of  1935,  were  outstanding  in  the  following  amounts: 

Authorized  under  provision  of  Chapter  463,  1933 $3,317,000    At  4% 

Authorized  under  provision  of  (chapter  563,  1935 738,000    At  3% 

Authorized  under  provision  of  Chapter  563,  1935 1 ,053,000     At  2^% 

In  order  to  provide  sufficient  funds  to  redeem  outstanding  bonds,  callable  at 
premium  rates  and  to  pay  the  cost  of  issuing  Refunding  Bonds,  the  Commission 
was  authorized  and  did  issue  at  November  1,  1938,  $5,358,000  Refunding  Bonds  at 
3%.  After  the  prescribed  notice  of  redemption  had  been  published,  all  outstanding 
bonds  except  ten,  of  the  Issue  of  1933,  were  redeemed,  and  the  required  amount  of 
funds  are  now  in  hand  to  complete  this  redemption. 

Exhibit  No.  2 — Schedule  No.  5 — Bonds  of  the  State  Roads  Commission  of 

Maryland  (Page  200) 

At  the  close  of  the  fiscal  year,  September  30,  1940,  there  were  outstanding 
$5,358,000  of  the  authorized  Issue  of  State  Roads  Commission  of  Maryland  3% 
Bonds,  as  authorized  by  Chapter  355  of  the  Acts  of  1937,  in  addition  to  Series  "A" 
Bridge  Revenue  Bonds,  and  at  the  close  of  the  year,  there  were  also  outstanding 
$381,000  of  the  State  Roads  Commission  of  Maryland  f  %  Bonds,  the  last  being  a 
portion  of  the  Issue  of  $3,000,000,  not  previously  issued,  authorized  by  Chapter 
563  of  the  Acts  of  1935.  The  total  amount  of  bonds  outstanding  was  $5,739,000. 
These  outstanding  bonds  are  in  addition  to  the  outstanding  Bridge  Revenue  Bonds 
of  the  Commission.  Special  comments  will  be  made  regarding  the  Bridge  Revenue 
Bonds  in  the  text  relating  to  Exhibits  No.  11  and  No.  12,  and  data  respecting  this 
Issue  will  appear  in  these  Exhibits. 

At  the  close  of  the  fiscal  year,  September  30,  1940,  there  was  on  hand  $495,000.00 
in  cash,  as  a  Reserve  Fund  for  the  payment  of  interest  and  principal  on  Commis- 
sion's outstanding  bonds,  exclusive  of  the  reserve  for  Bridge  Revenue  Bonds.  In 
order  to  present  a  comprehensive  statement  of  the  security  pledged  to  support 
the  outstanding  bonds  of  the  Commission,  exclusive  of  the  Reserve  for  Bridge 
Revenue  Bonds,  there  is  shown  in  this  Schedule  the  Income  from  the  two  sources 
of  funds  pledged  to  support  debt  service,  together  with  charges  thereto,  and  the 
disposition  of  the  remainders  in  accordance  with  the  Acts  with  reference  to  excess 
debt  service  funds. 
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Briefly  the  income  and  debt  service  costs,  together  with  the  disposition  of  the 
remainders  of  these  funds,  are  shown  as  follows: 


Income 


Truck  License  Fees 
and  Franchise  Taxes 


May  1,  1933,  to  September  30,  1933 $142,030.14 


October  1,  1933,  to  September  30,  1934. 
October  1,  1934,  to  September  30,  1935. 
October  1,  1935,  to  September  30,  1936. 
October  1,  1936,  to  September  30,  1937. 
October  1,  1937,  to  September  30,  1938. 
October  1,  1938,  to  September  30,  1939. 
October  1,  1939,  to  September  30,  1940. 
Unearned  Interest 


Total  Receipts 

*  Portion  of  year  only. 


Charges  against  Income 

May  1,  1933,  to  Sept.  30,  1933. 
Oct.  1,  1933,  to  Sept.  30,  1934. 
Oct.  1,  1934,  to  Sept.  30,  1935. 
Oct.  1,  1935,  to  Sept.  30,  1936. 
Oct.  1,  1936,  to  Sept.  30,  1937. 
Oct.  1,  1937,  to  Sept.  30,  1938. 
Oct.  1,  1938,  to  Sept.  30,  1939. 
Oct.  1,  1939,  to  Sept.  30,  1940. 


606,809.84 
614,130.76 
677,645.15 
745,194.76 
746,523.61 
784,664.72 
831,419.39 
4,277.81 

,152,696.18 


S.0014  of  the  2ji 
Gasoline  Tax 

None 

None 

$154,227.36* 

303,630.55 

340,837.59 

347,991.79 

363,892.11 

394,063.36 

None 

,904,642.76 


Principal 


$380,000.00 

393,000.00 

408,000.00 

None 

330,000.00 


Interest 

'$5^965.78 
125,187.93 
191,387.78 
190,796.25 
188,382.50 
171,111.55 
164,947.50 


Remainder 

To 
To  State  Roads 

Baltimore  City       Commission 


$96,448.98 
74,184.37 
242,946.22 
151,954.17 
149,439.87 
255,733.58 
219,160.58 


$272,391.00 

173,087.22 
566,874.52 
354,559.74 
348,693.03 
596,711.70 
511,374.67 


Total  Charges  against  Income.   $1,511,000.00  $1,037,779.29  $1,189,867.77  $2,823,691.88 

Recapitulation 

Total  Receipts  during  the  periods: 

Truck  License  Fees  and  Franchise  Taxes $5,148,418.37 

One  and  four-tenths  Mills  of  the  2^  Gasoline  Tax 1 ,904,642.76 

Unearned  Interest 4 ,  277 .  81 


Total  Receipts. 


,057,338.94 


Application  of  Funds: 

Retirement  of  Bonds $1,511,000.00 

Bond  Interest  Paid 1 ,037,779.27 

Balance  of  Funds  transferred  to: 

Baltimore  City 1,189,867.77 

State  Roads  Commission 2,823,691.88 

Total  Funds  Applied 6,562,338.94 

Balance  of  Cash  on  hand,  being  Reserve  Fund  for  Debt  Service  on  State  Roads 
Commission  Debentures $495,000.00 

Exhibit  3- Schedules  1  and  l—Cash  Disbursements  (Pages  201-203) 

In  this  Exliibit  there  is  presented  a  comprehensive  statement  of  the  disbursements 
made  by  the  Commission,  classified  as  to  the  principal  purposes  for  which  obliga- 
tions were  incurred  and  paid.  For  the  purpose  of  this  statement,  the  various  classes 
of  expenditures  have  been  condensed  into  as  few  as  is  consistent  with  clarity,  and 
it  is  not  intended  to  convey,  by  any  means,  the  numerous  classifications  nor  the 
magnitude  of  distribution  of  costs  with  respect  to  maintenance  and  construction, 
of  all  disbursements  made  by  the  Commission.  The  details  of  expenditures  made 
and  charged  as  operating  costs  of  the  Commission,  incurred  primarily  for  the 


Report  of  the  State  Roads  Commission 


155 


maintenance  of  the  State  System  of  Roads,  are  presented  for  your  consideration, 
in  Exhibit  No.  4  (Pages  204-219). 

In  explaining  the  details  of  receipts,  reference  was  made  to  the  income  from  the 
"Sale  of  Commission's  Bonds,"  and  it  was  shown  that  in  the  fiscal  year  1939  the 
receipts  of  the  Commission  included  the  sum  of  $5,995,677.49.  Your  attention  is 
now  directed  to  the  item  of  $5,218,842.50,  which  appears  in  the  list  now  to  follow, 
and  which  represents  the  funds  disbursed  during  the  fiscal  year  1939,  incident  to 
the  redemption  of  Commission's  then  outstanding  bonds.  Obviously  disburse- 
ments for  this  purpose  do  not  recur  in  the  subsequent  year. 

DISBURSEMENTS  FOR  THE  FISCAL  YEARS  1939  AND  1940 

1939  1940 

Purpose  Amount  Percent  Amount        Percent 

For  Construction  of  New  Projects,  In- 
cluding Reconstruction,  Betterments 
and  Additions  to  the  State  System: 

Payments  to  Contractors  for  Construc- 
tion Work $4,653,607.74       26.09  $3,486,940.84       26.70 

Cement  purchased  direct  bj'^  the  Com- 
mission for  project  construction 13,035.34  .07  5.311.84  .04 

Purchase  of  Rights-of-way,  and  ex- 
penditures incident  to  the  procure- 
ment thereof  .  . 378,721.78         2.12  263,236.16         2.02 

Pay  of  Commission's  employes  engaged 
in  projects  of  construction  and  recon- 
struction (force  account) 251,291.22         1.41  152,160.56         1.16 

Salaries    of    Commission's     Inspectors 

and  Engineering  Forces. 313,332.66         1.76  349,159.73         2.67 

Cost  of  Equipment  operation  (includ- 
ing depreciation) 192,693.41         1.08  146,615.09         1.12 

Overhead  applicable  to  construction 
and  reconstruction  projects — propor- 
tionate share  of  administrative  and 
operating  employes  expenses  for  1939 
only .  804,666.74*       4.51  None     

Depreciation     on     Capital     Properties 

ratably  distributed  to  projects ....  87, 797. .30  .67 

Materials  and  other  expenses  incident 

to  construction  and  reconstruction.  .         1,271,399,51         7.14  801,187.02         6.13 

Adjustments     of     Construction     Cost 

Items 10,209.44  .06  1,180.75  .01 

Total $7,888,957.84       44.24  $5,293,589.29       40.52 

Maintenance  of  the  County  System  of 
Roads: 

Pay  of  Employes $467,627.09         2.62  $361,239.32         2.77 

Equipment  Operating  Costs  (including 

depreciation) 301,847.37         1.69  241,646.20         1.85 

Materials  and  Other  Expenses 268,784.10         1.51  241,374.83         1.85 

Total $1,038,258.56         5.82  $844,260.35         6.47 

For  Maintaining  the  State  System  of 
Roads: 

Net  Operating  costs  for  maintaining 
the  Roads  Organization  and   roads 

and  bridges  on  the  State  System...       $l,784,199.28t     10.00  $2,882,687.39t     22.07 
Net  Cost  of  asset  acquisition  after  de- 
ducting depreciation  thereon,  charge- 
able to  construction  and  reconstruc- 
tion             352,750.82        1.98  103,238.88  .79 
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Total  Net  Adjusted  costs  for  Main- 
tenance of  Roads  Organization 
and  roads  and  bridges  on  State 
System,  and  Assets  Acquisition.  . 

Payments  to  Baltimore  City,  Counties, 
and  to  Incorporated  Towns: 

Payments  to  Counties  for  Debt  Service 
and  County  Debt  Obligations 

Payments  to  Baltimore  City  of  the 
Lateral  Gasoline  Taxes  and  part  of 
Truck  License  Fees  and  Franchise 
Taxes  and  $.0014  of  2^  gasoline  tax 
not  required  for  Debt  Service 

Payments  to  Incorporated  Towns,  as 
allotted  by  County  authorities 

Payments  direct  to  Counties  who  main- 
tain County  Roads  System 

Total 


$1, -431, 448.46         8.02 


$542,870.39 


3.04 


J,985,926.27       22.86 


$577  536.15         4.42 


1,410,603.20 

7.91 

1,700,898.12 

13.02 

76,402.94 

.43 

102,652.68 

.79 

None 

11.38 

499,463.32 

3.82 

$2,029,876.53 

$2,880,550.27 

22.05 

Interest  and  Principal  Payments  on 
Obligations  of  the  State  Roads  Com- 
mission: 

Expenses  of  Issuing  Bonds 

Interest  on  State  Roads  Commission  of 
Maryland  Bonds,  inclusive  of  Bridge 
Revenue  Bonds 

Principal  retirements,  "$711,000  State 
Roads  Commission  of  Maryland 
Bonds" . 

Redemption  of  State  Roads  Commis- 
sion of  Maryland  Bonds,  1933  and 
1935,  Principal  and  Premium 

Total 

Payments  to  Treasurer  of  Maryland: 
Sign  License  Fees 


Payment  to  Treasury  of  United  States: 
Return  of  National  Industrial  Re- 
covery Highway  Trust  Fund 

Other  Disbursements: 

Appropriations  to  Tolchester  Ferry 
Company 

Funds  returned  to  Comptroller's  Work- 
ing Fund  from  Reconstruction  Ac- 
count, representing  impounded  cash 
as  part  of  Working  Fund 

Unclaimed  Wages 

Miscellaneous 

Purchase  of  Materials  and  Supplies 
placed  in  stock 

Roadside  Beautification — other  than 
contract  work 

Total 


None 


$13,325.94 

.07 

None 

171,111.55 

.96 

$164,947.50 

1.26 

None 

330,000.00 

2.53 

5,218,842.50 

29.26 
30.29 

10,500.00 

$505,447.50 

.08 

$5,403,279.99 

3.87 

$2,916.91 

.02 

$2,991.67 

.02 

$500,000.00         3.83 


11,977.64 

.08 

$10,000.00 

.08 

300.00     . 
None 
557.12     . 

None 

None 

15,100.39 

.11 

8,498.64 

.05 

19,505.08 

.14 

17,892.19 

.10 

6,133.51 

.05 

),225.59 


.23 


$50,738.98  .38 


Grand   Total 
all  Purposes 


Disbursements    for 


$17,833,963.88     100.00      $13,063,504.33      100.00 


*  Applicable  to  1939— Administrative  Overhead  burden  of  Commission  was  applied  ratably 
to  all  funds  disbursed. 

t  Does  not  include  all  administrative  overhead  for  1939  while  1940  figure  does  include 
undistributed  overhead. 
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P'or  the  fiscal  year  ended  September  30,  1938,  the  sum  of  $8,073,269.22  was  dis- 
bursed for  the  construction  of  new  projects,  including  reconstruction  and  better- 
ments. The  cost  of  project  construction  in  the  year  1939  was  $7,888,957.84  and 
in  1940,  $5,293,589.29.  The  cost  of  project  construction,  exclusive  of  the  costs 
thereof  for  1940,  must  bear  a  share  of  overhead  burden,  and  it  is  shown  that  in 
accordance  with  existing  Budgetary  directions  and  the  authority  contained  in 
special  Acts  applicable  only  to  the  fiscal  year  1939,  there  was  accordingly  charged 
the  sum  of  $804,666.74.  Relying  on  Budgetary  provisions  for  the  fiscal  years 
1940  and  1941,  the  distribution  of  the  Commission's  overhead  burden  is  not  to  be 
applied  to  construction  projects,  either  those  projects  of  construction  financed  by 
County  or  any  other  funds,  but  is  to  be  borne  exclusively  by  the  Commission. 
Consequently,  the  administrative  overhead  costs  of  the  Commission,  for  the 
year  1940,  will  be  absorbed  as  additional  cost  by  the  Commission,  and  such  cost 
will  be  reflected  in  the  net  disbursements  and  costs  to  the  Commission  for  the 
maintenance  of  the  road  organization,  including  the  maintenance  of  the  State 
System  of  Roads  and  Bridges. 

For  comparative  purposes,  however,  it  is  deemed  advisable  to  present  the  figures 
representing  overhead  in  the  past  several  years,  charged  as  construction  costs  to 
projects  of  new  construction  and  reconstruction.     They  are: 


Year 

Amount 

Percent  of  Const 

1935 

$639,713.89 

9.04 

1936 

604,957.21 

11.74 

1937 

692,375.75 

9.04 

1938 

750,879.01 

9.30 

1939 

804,666.74 

10.20 

1940 

None 

None 

The  percentage  of  overhead  burden  of  the  Commission  absorbed  into  and  charged 
as  a  cost  of  maintaining  the  system  of  roads,  naturally  has  increased,  especially 
with  reference  to  the  fiscal  year  1940.  The  estimated  cost  of  Commission's  ad- 
ministrative overhead  calculated  and  applied  to  the  fiscal  year  1940,  was  $761,- 
271.65,  w4iich  amount  will  be  included  in  the  cost  of  maintaining  the  Commission 
organization,  and  consequently  increase  the  total  amount  disbursed  as  Road 
Maintenance  cost. 

Previously,  in  a  financial  report,  attention  had  been  directed  to  the  change  during 
the  past  several  years,  in  the  manner  in  which  the  Commission  had  disbursed  large 
portions  of  its  funds  and  the  effect  of  these  changed  methods  on  the  cash  position 
of  the  Commission.  Prior  to  1933,  in  which  year  the  Commission  began  the  main- 
tenance of  the  County  Systems  of  Roads,  and  in  which  year  large  sums  of  money 
were  applied  to  liquidate  debt  service  obligations,  by  far  the  greater  portion  of 
funds  were  expended  in  the  construction  of  new  projects  only.  But  since  the  year 
1933,  a  large  portion  of  the  Commission's  funds  is  currently  disbursed  in  satisfac- 
tion of  debt  service;  increased  disbursements  for  maintenance  of  the  Coimty 
Systems  of  roads;  and  for  cash  disbursements  to  incorporated  towns.  All  of  these 
purposes  require  the  immediate  outlay  of  cash,  whereas  in  those  years  when  the 
greater  portion  of  Commission  funds  were  expended  for  new  construction,  the 
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progress  of  the  work  demanded  the  outlay  of  cash  over  much  longer  ijeriods  of 
time.  The  effect  of  the  present  demands  and  the  changes  in  purposes  and  in  the 
application  of  Commission's  funds,  are  best  presented  to  you  by  referring  to  the 
statement  of  facts  as  set  forth  in  Exhibit  No.  9  (page  470).  The  result  of  this 
study  is  shown  in  summary  form,  as  follows: 

Amount  of  Total 
Percent  Disbursements  Percent 

Disbursement  over  of  Total  Made  Currently  of  Total 

Year  Long  Periods  of  Time      Disbursements  and  Immediately  Disbursements 

19.30  .$12,779,415.91  84.48  $2,347,161.99  15.52 

1931  11,653,312.32  83.80  2,253,203.47  16.20 

1932  11,037,229.06  82.23  2,384,709.02  17.77 

1933  7,395,822.79  66.71  3,690,565.72  33.29 

1934  6,284,689.42  42.80  8,399,173.10  57.20 

1935  7,379,600.21  52.91  6,567,086.39  47.09 

1936  5,665,784.38  49.28  5,834,084.33  50.72 

1937  6,911,819.33  57.47  5,856,894.70  42.53 

1938  8,147,917.18  61.40  5,123,750.31  38.60 
19.39  7,968,283.92  44.68  9,865,679.96  55.32 
1940  5,930,248.51  45.40  7,133,255.82  54.60 

Because  a  large  percentage  of  the  total  disbursements  made  by  the  Commission 
is  for  the  purpose  of  remunerating  its  employes,  it  is  advisable  at  this  time  and  in 
connection  with  the  statement  concerning  disbursements,  to  present  comparable 
figures  with  respect  to  the  number  of  employes  and  the  cost  of  payrolls. 

The  Commission  must  employ  a  capable  stafT  in  a  managerial  capacity  and  an 
adequate  number  of  skilled  and  unskilled  employes  in  performing  all  those  functions 
incident  to  the  conduct  of  all  phases  of  its  work,  including  minor  construction, 
reconstruction,  and  maintenance  of  both  the  State  and  County  system  of  roads. 
The  following  table  shows  the  number  of  employes  at  September  30,  in  each  of  the 
fiscal  years  beginning  1935: 

EMPLOYEES 

Per  Diem  County  Salaried  Total 

1935  1,861  515  454  2,830 

1936  1,454  628  542  2,624 

1937  1,175  510  5.37  2,222 

1938  1,316  739  525  2,580 

1939  1,081  594  467  2,142 

1940  1,312  463  473*  2,248 

AMOUNT  OF  PAYROLLS 

Twelve  months  ended:  Salary  Per  Diem  Total 

September  30,  1935 .$812,681.76  $1,481,931.63  .$2,294,613.39 

September  .30,  1936 791,480.93  1,621,368.85  2,302,849.78 

September  30,  1937 851,551.73  1,557,969.81  2,409,521.64 

September  30,  1938 855,635.53  1,444,292.88  2,299,928.41 

September  30,  1939 798,131.48  1,602,155.67  2,400,287.15 

September  30,  1940 801,199.26  1,638,131.34  2,439,330.60 

*Does  not  include  operating  personnel  at  Susquehanna  River  Bridge. 

Exhibit  4— Details  of  Expenses  (Pages  204-219) 

In  this  Exhibit  is  shown  the  summary  of  expenses  incurred  in  the  maintenance 
of  the  State  System  of  Roads  during  the  years  ended  September  30,  1939  and 
September  30,  1940.  The  totals,  excluding  expenditures  made  for  the  acquisition 
of  capital  or  plant  properties  deemed  necessary  to  perform  road  maintenance  on 
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the  State  and  County  Systems  of  roads,  but  including  as  an  operating  cost  the 
depreciation  of  these  properties,  are  shown  as  follows : 

1939  1940 

General  Expense $218,794.40  $240,893.89 

Operating  Expense,    net,    after   deducing  equipment    and 

transportation    expense    (included    as    partial    cost    of 

Maintenance) 417,912.60  417,731 .73 

Maintenance  Expense 1,952,159.02  2,224,061.77 

Gross  Total  Expenses $2,588,866.02    $2,882,687.39 

Less: 
Operating     Charges     and    expenses     applicable     to 
projects  of  construction  and  reconstruction 804,666.74  Xone 

Net  (\)st  of  Maintaining  the  State  System  of  Roads- -1939. .     1,784, 199.28 
Net  charged  as  Maintenance  of  road  organization  and  State 
System  of  Roads $2,882,687.39 

The  net  cost  of  maintaining  the  State  System  of  Roads,  compared  with  similar 
costs  during  the  past  years  and  compared  with  the  total  mileage  at  the  close  of 
each  year,  may  be  shown  advantageously  in  the  following  manner: 

Net  Cost  of  Percent  Miles  of  Road  on  the 

Maintaining  of  Total  State  System  at  the 

Year  State  System  Disbursements  Close  of  the  Period 

1935  $1,886,882.64  13.53  3,910.96 

1936  1,886,999.45  16.41  3,955.06 

1937  1,972,591.63  14.33  4,039.09 

1938  1,637,819.54  12.34  4.104.84 

1939  1,784,-199.28  10.01  4,213.50 

1940  2,882,687.39  22.07  4,227.70 

In  the  details  of  this  Exhibit  are  shown  the  maintenance  costs  for  the  years 
1939  and  1940,  sub-divided  according  to  the  schedule  of  accounts  for  maintaining 
roadways.  This  classification  of  accounts  is  basically  that  schedule  which  has 
been  recommended  by  the  Committee  on  Uniform  Accounting  Procedure,  of  the 
American  Association  of  State  Highwaj^  Officials,  of  which  Committee  the  Chief 
Auditor  of  your  Commission  is  a  member.  This  schedule  has  the  approval  of  the 
Public  Roads  Administration. 

Reviewing  the  total  amount  expended  by  the  Commission  and  representing  the 
net  cost  of  maintaining  the  System  as  previously  set  forth,  the  resultant  average 
cost  for  maintaining  each  mile  of  road  on  the  State  System  during  the  past  several 
years,  is: 

Miles  Maintained  Average  Expenditure 

Year  Net  Maintenance  Cost  at  End  of  Period  per  mile 

19:35  $1,886,882.64  3,910.96  $482.46 

1936  1,886,999.45  3,955.06  477.11 

1937  1,972,591.63  4,039.09  488.38 

1938  1,637,819.54  4,104.84  399.00 

1939  1,784,199.28  4,213.50  443.69 

1940  2,882,687.39  4,227.70  681.85 

The  decrease  in  the  average  cost  for  maintaining  the  aggregate  mileage  of  roads 
on  the  State  System  in  1938  may  be  attributable,  to  a  given  extent,  to  the  provisions 
of  the  Budget  for  1938-1939.  In  this  Budget  the  various  appropriations  for  the 
maintenance  of  roads  were  limited  in  amount  and  in  the  application  thereof,  and 
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the  budgetary  appropriations  were  not  subject  to  amendments  increasing  the 
amounts  available. 

Previously,  comments  were  made  on  the  overhead  burden  of  the  Commission, 
and  it  was  explained  that  this  is  absorbed  by  the  projects  under  construction  at  a 
given  time,  and  through  the  Maintenance  Account  of  the  Commission,  the  appor- 
tionment being  made  on  the  basis  of  the  total  expended  for  construction,  by  in- 
dividual projects,  and  the  total  expended  as  cost  of  maintenance  of  the  State 
System. 

It  will  be  of  interest  to  review  the  amount  charged  as  overhead  to  construction 
and  the  amount  absorbed  through  the  Maintenance  Account  of  the  Commission 
during  the  past  several  years,  with  the  resulting  percentages  of  distribution,  based 
on  the  total  amount  of  funds  disbursed  for  all  purposes  during  each  fiscal  year. 

Overhead  Charged  Overhead 

to  Construction  Percent  Absorbed  through  Percent 

Projects  (Including  of  Total  Maintenance  of  Total 

Year  Reconstruction)  Disbursements  Account  Disbursements 

1934  $619,188.09  4.49  $394,724.81  2.87 

1935  629,713.89  4.58  240,634.37  1.73 

1936  604,957.21  5.26  312,094.11  2.71 

1937  692,375.75  5.03  282,744.73  2.05 

1938  750,879.01  5.66  217,365.96  1.64 

1939  804,666.74  4.51  236,010.28  1.32 

1940  None  761,271.65*  5.83 

The  total  overhead  of  the  Commission  in  each  of  the  years  and  the  resulting 
percent  of  total  disbursements  for  all  purposes,  were: 


Percent  of  Total 

Year 

Total  Overhead 

Disbursements 

1934 

$1,013,912.90 

7.36 

1935 

880,348.26 

6.31 

1936 

917,051.32 

7.97 

1937 

975,020.48 

7.08 

1938 

968,244.97 

7.30 

1939 

1,040,677.02 

5.84 

1940 

761,271.65* 

5.83 

Exhibit  SSchedule  l—Balance  Sheet  at  September  30,  1939,  and  September  30, 
1938,  Compared;  Schedule  2  Balance  Sheet  at  September  30,  1940,  and 
September  30,  1939,  Compared;  Schedule  3^Funded  Balance  Sheet  {Pages 

220  227) 

Assets 

The  cash  balance  of  the  Commission  on  September  30,  1940,  was  $5,367,202.01, 
including  the  Working  Fund  advanced  by  the  Treasurer  of  Maryland,  as  compared 
with  $2,485,126.45  on  hand  the  corresponding  day  in  1938,  an  increase  in   1940 

*  The  Budget  applicable  to  the  fiscal  year  1940,  restricts  the  amount  of  depreciation  which 
the  Commission  may  charge  to  funds  other  than  the  Maintenance  Account  of  the  Commission, 
to  a  maximum  of  1200,000  for  the  year.  Therefore,  the  method  followed  in  past  years,  of  cal- 
culating depreciation,  was  changed,  which  results  in  a  decreased  sum,  for  this  purpose,  of  ap- 
proximately $301,000.  Consequently,  the  overhead  figure  shown  as  $761,271 .65  for  the  fiscal 
year  1940  would  have  been  increased  approximately  $301 ,  000,  and  the  total  overhead  would  have 
been  stated  at  approximately  $1,062,271.65,  and  the  percent  of  overhead  to  disbursements  for 
the  entire  year  would  have  been  8.13. 
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over  1938  of  $2,882,075.56.  In  coinmenting  on  tlie  .statement  of  facts  set  forth  in 
Exhibit  No.  1,  Schedule  No.  2  (page  177)  a  complete  analysis  of  the  aggregate 
cash  balance;  of  the  Commission  on  hand  September  30,  1940,  was  set  forth,  and 
it  was  shown  that  not  all  of  this  amount  is  available  for  use  in  discharging  the 
Commission's  current  obligations.  It  was  found  in  the  comments  on  this  Exhibit 
that  a  portion  of  thv  Commission's  cash  balance  is  represented  by  funds  dedicated 
to  specific  purposes,  as  well  as  a  portion  of  the  cash  impounded,  and  consequently 
restricted  from  use.  In  the  previous  financial  reports  of  the  Commission,  it  was 
shown  that  the  sum  of  $360,391.67  which  is  now  represented  by  Stock  Certificates 
in  the  City  Certificates  Corporation,  and  by  Certificates  of  Beneficial  Interest  in 
Chesapeake  Bank  had  been  removed  as  active  cash  and  consequently  the  balance 
on  hand  at  September  30,  1938,  reduced  a  corresponding  amount.  Therefore  the 
Cash  Balance,  on  hand  Sept.  30,  1940  has  likewise  been  reduced  a  similar  amount. 
While  the  impounded  cash  has  been  removed  from  the  aggregate  net  balance  of 
cash,  it  is  impossible  to  affect  a  like  reduction  in  the  cash  balances  of  those  funded 
accounts  which  were  originally  credited  with  the  receipt  of  the  cash  now  impounded. 
Hence,  the  Commission  must  allow  to  remain  in  these  accounts  the  equivalent  of 
the  respective  impounded  amounts,  for  it  would  be  improper  and  impossible  to 
deprive  these  accounts  of  the  cash  that  was  credited  to  them  and  is  now  impounded. 
This  would  affect  several  of  the  County  Funds  and  other  Construction  Funds. 

This  same  procedure  was  followed  in  the  presentation  of  the  report  for  the  years 
now  under  review,  so  that  the  aggregate  net  cash  balance  shown  on  hand  at  Septem- 
ber 30,  1940,  is  free  of  any  impounded  or  restricted  funds,  while  those  revenue 
accounts  affected,  are  not  so  reduced. 

There  is  shown  on  the  Balance  Sheet  at  September  30,  1940,  under  the  caption 
"Current  Assets,"  an  item  $5,739,000.00,  which  represents  the  amount  of  future 
funds  from  Truck  License  Fees  and  Franchise  Taxes  that  will  be  necessary  to 
service — interest  and  principal — the  outstanding  bonds  at  Sept.  30,  1940  of  the 
State  Roads  Commission,  authorized  in  the  principal  amount  of  $5,739,000.00  and 
exclusive  of  the  bond  obligation  of  the  Commission  with  respect  to  its  $6,000,000.00 
of  Series  "A"  Bridge  Revenue  Bonds.  The  item  of  $12,742,083.41  under  the  cap- 
tion "Authorized  Provisions  for  the  Expenditure  of  Funds,"  including  Construction 
Work  in  Pi'ogress,  represents  amounts  authorized  for  construction  and  other  re- 
lated road  work  and  is  the  aggregate  of  uncompleted  projects  and  work  in  progress 
at  September  30,  1940.  This  compares  with  an  amount  of  $1 1,918,080.63  appearing 
in  the  Balance  Sheet  at  September  30,  1939.  These  amounts  represent  the  en- 
cumbrances against  each  of  the  accounts  as  originally  entered,  the  authorization 
for  encumbrance  having  been  formally  approved  by  the  State  Roads  Commission 
and  the  funds  required  therefor  having  been  authorized  for  expenditure. 

At  September  30,  1940,  $6,409,332.22  of  the  first  amount  appearing  immediately 
above  remained  unpaid,  and  at  September  30,  1939,  there  remained  unpaid  $3,550,- 
644.53.  In  the  Balance  Sheet  is  also  shown  the  capitalized  value  of  roads  and  high- 
way facilities,  including  lands  and  buildings  used  in  highway  operation;  the  value 
of  construction  and  maintenance  equipment,  subject  to  adjustments  for  deprecia- 
tion and  actual  appraised  values,  and  other   properties  at   September  30,  1940, 
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shown  as  $177,945,390.22,  compared  with  $160,258,369.33  as  capitaUzed  vakie  of 
the  assets  of  the  Commission  on  September  30,  1938.  The  cost  vahie  of  all  high- 
ways and  bridges,  together  with  other  appurtenances  at  September  30,  1940, 
was  $174,439,406.58,  and  at  September  30,  1939,  it  was  $167,694,795.26.  These 
amounts  are  the  actual  cost  of  road  and  bridge  projects,  entirely  completed,  and 
represent  the  value  of  the  State  Roads  System  at  the  close  of  the  years  September 
30,  1939  and  1940. 

Liabilities 

The  Commission's  accountability  for  all  funds  to  be  administered  by  it  at  Sep- 
tember 30,  1940  and  at  September  30,  1939,  is  shown  in  the  Balance  Sheet  as 
"Revenue  Accounts,"  $21,437,091.79  and  $20,148,373.21,  respectively. 

The  total  charges  against  this  aggregate  responsibility  for  the  administration  of 
funds  and  represented  by  the  cost  value  of  uncompleted  projects  and  advances  for 
construction,  were  $16,557,005.74  in  1940,  and  $16,275,555.21  in  1939,  so  that  the 
balance  of  funds  in  the  custody  of  the  Commission  was  $5,880,086.05  at  September 
30,  1940,  and  $3,873,818.00  at  September  30,  1939.  The  details  of  the  individual 
accounts  and  the  status  of  each  fund  are  shown  in  Exhibit  7,  Schedule  1  and  Sched- 
ule 2,  Column  3  (pages  282  and  286). 

On  the  Balance  Sheet  at  the  close  of  the  year,  September  30,  1940,  will  be  shown 
an  item  of  $208,597.01,  which  represents  an  advance  of  funds  made  by  the  Treasurer 
of  Maryland  for  the  piu'pose  of  disbursing  salaries  and  wages  to  the  employes  of 
the  Commission.  This  fund  is  operated  on  the  imprest  system.  Likewise,  ap- 
pearing on  the  Balance  Sheet,  in  the  capital  section  thereof,  is  shown  the  Com- 
mission's liability  for  the  redemption  of  its  3%  Refunding  Bonds  in  the  aggregate 
amount  of  $5,358,000.00  and  for  the  redemption  of  "$711,000  State  Roads  Com- 
mission of  Maryland  Bonds." 

Worth  of  Possession,  Net  Worth 

In  the  Balance  Sheet  it  is  shown  that  the  citizens  of  ^Maryland,  on  September 
30,  1940,  had  invested  in  the  Highway  System  of  the  State,  $177,945,390.22  and 
on  September  30,   1939,  $171,035,722.98. 

Funded  Balance  Sheet 

Because  a  number  of  the  Commission's  funds  show  cash  overdrafts,  there  is 
shown  in  this  Schedule  the  use  of  fimds  in  other  accounts  with  credit  balances, 
which  accounts  have  contributed  the  equivalent  of  the  overdrafts  in  County  and 
other  Fund  Accounts. 

Exhibit  No.  6 — Schedules  No.  1  and  2 — Statements  of  Authorized  Expenditures 
Financed  from  the  Several  Funds,  October  1,  1938,  to  September  30,  1939 
{Pages  228-255)  and  October  1,  1939,  to  September  30,  1940  [Pages  256-279). 

Appearing  in  this  Exhibit  are  the  details  of  amounts  authorized  by  the  Com- 
mission for  expenditure  for  all  classes  of  work.  This  presentation  is  a  chronological 
record  of  the  action  taken  by  the  Commission  on  all  projects  intended  to  be  per- 
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formed.  This  Exhibit  will  indicate  also  the  purpose  for  which  the  funds  were 
authorized;  the  project  numbers  under  which  the  expenditures  are  to  be  made, 
and  to  which  project  numbers  all  costs  during  the  progress  of  the  project  are 
accumulated  until  completed  and  the  account  closed  in  the  accounting  records; 
the  funds  from  which  financed;  and  the  County  for  whose  benefit  the  work  is  to 
be  performed  or  in  which  the  project  is  located. 

A  class  of  authorizations  will  appear  in  this  presentation  and  represents  those 
amounts  authorized  by  the  Commission  to  be  expended  from  "County  Construc- 
tion Funds."  Reference  has  heretofore  been  made  to  the  funds  restored  from 
proceeds  of  State  Bonds  to  prevent  the  imposition  of  penalties  under  the  Hayden- 
Cartwright  Act  appropriating  Federal  funds,  and  it  has  been  pointed  out  that  the 
sum  of  $3,300,000  will  be  derived  from  the  sale  of  bonds  of  the  State  of  Maryland. 
Of  the  total  amount  dedicated  to  road  use  from  this  source,  the  sum  of  $1,600,000 
is  applicable  to  1939.  During  the  year  1940  it  was  not  found  necessary  to  restore 
road  funds  from  the  proceeds  of  the  sale  of  State  Bonds.  This  has  been  explained 
previously.  These  sums,  together  with  incomes  from  other  sources,  later  to  be 
explained,  must  be  used  exclusively  for  the  construction  of  new  projects,  and  due 
to  the  fact  that  a  portion  of  the  construction  funds  is  derived  from  the  Federal 
Government  and  must  be  equalized  with  other  State  Funds,  it  is  important  to 
state  the  allocation  of  construction  funds  to  the  Counties,  to  the  State  Roads 
Commission,  and  to  Baltimore  City,  and  the  distribution  of  the  Federal  Funds 
apportioned  to  the  Counties. 

A  summation  of  the  authorizations,  approved  at  regular  meetings  of  the  Com- 
mission, as  they  appear,  indicates  a  total  of  $9,459,811.73  applicable  to  1939, 
and  $13,651,888.29  applicable  to  1940.     These  in  total,  by  funds,  are: 

1939  1940 

Chargeable  to  County  Funds,  the  income  being  derived  from 

the  1^^  Lateral  Gasoline  Tax  and  Proceeds  of  Bonds  of  the 

Counties,  or  advances  made  by  them $1 ,  899 ,  889 .  78      $1 ,  856 ,  037 .  97 

Chargeable   to   Baltimore   City,    the   income  being  derived 

primarily  from  proceeds  of  the  l^ji  Lateral  Gasoline  Tax.  . 
Chargeable  as  cost  of  Maintenance  of  the  State  System  of 

Roads,  the  income  being  derived  from  proceeds  of  the  2^ 

Gasoline  Tax  and  Receipts  from  Commissioner  of  Motor 

Vehicles,  together  with  miscellaneous  items 2,340,683.18        3,713,107.66 

Chargeable  as  Reconstruction  of  the  State  System  of  Roads, 

the  income  being  cLjrived  from  the  proceeds  of  the  2^ 

Gasoline  Tax  and  Receipts  from  Commissioner  of  Motor 

Vehicles 1,556, 146.05        1,039,394.91 

Chargeable  as  Regular  Federal  Aid— 1939 1 ,899,305.76 

Chargeable  to  Federal  Funds 32,815.89 

Chargeable  to  1936  Federal  Grade  Elimination  Funds 109,136.32  1,182.28 

Chargeable  to  Bond  Proceeds  of  the  State,  other  State  Funds, 

and  Federal  Grant,  45% 

Chargeable  as  County  Road  Construction,  the  income  being 

derived   from    l|p.    Lateral   Gasoline   Tax   and   Federal 

Feeder  Road  Funds 422,556.17  999,459.67 

Chargeable  as  Prison  Labor 110,780.00  194,698.95 

Chargeable  as  Special  Construction 363,214.08 

Chargeable  as  Flood  Relief  Funds 72,613.05 

Chargeable  as  "Other"  Construction  Funds 2,584,793.10        3,915,885.20 

Total $9,459,811.73    $13,651,888.29 
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In  addition  to  the  aggregates  of  authorizations  shown  above,  the  details  of  which 
are  set  forth  in  this  Exhibit,  the  Commission,  by  Legislative  sanction,  is  compelled 
further  to  encumber  and  use  its  funds  for  various  purposes.  Consequently,  it  is 
found  that  funds  have  been  applied  to  those  purposes  established  by  Legislative 
authorization  such  as:  the  payment  of  debt  service,  that  is,  interest  and  principal 
retirements  of  bonds  of  the  State  Roads  Commission;  funds  directed  into  the 
General  Fund  of  the  State,  applicable  to  1939  only,  from  the  Commission's  share 
of  funds;  appropriations  to  the  Tolchester  Ferry  Company;  for  the  engagement  of 
Prison  Labor  incident  to  the  maintenance  of  State  Roads;  for  the  protection  of  the 
beach  at  Ocean  Cit}^;  and  for  the  payments  to  Baltimore  City  of  its  share  of  the 
1§^  Lateral  Gasoline  Tax.  The  details  of  these  and  other  obligations  arising  from 
Legislative  authorizations,  are  more  particularly  set  forth  in  the  statement  of 
Disbursements  referred  to  in  the  text  of  the  report  on  page  154  and  in  the  Exhibit 
of  Disbursements,  appearing  on  pages  201-203. 

Exhibit  No.  7— Schedules  Nos.  1  and  2 

Fund  Statement — Cash  Balances  in  the  Fund  Accounts  at  September  30,  1939 
and  remaining  Balances  after  satisfying  all  obligations  incident  to  each  fund 
at  the  close  of  the  period  {Pages  280  283). 

Fund  Statement — Cash  Balances  in  the  Fund  Accounts  at  September  30,  1940 
and  remaining  Balances  after  satisfying  all  obligations  incident  to  each  fund 
at  the  close  of  the  period  {Pages  284-287). 

In  the  following  comments,  respecting  the  fund  statement  of  the  Commission, 
references  will  be  made  only  to  the  status  of  all  the  accounts  at  September  30, 
1940,  which  appear  in  Schedule  No.  2.  There  is  thus  shown  an  aggregate  balance 
of  cash  in  all  the  accounts  of  $5,880,086.05,  but  the  total  of  the  overexpended 
accounts  is  $3,965,977.72,  while  those  with  credit  balances  aggregate  $9,846,063.77. 
Similarly,  there  is  shown  in  colimm  8  the  amount  of  undischarged  and  unsatisfied 
maturing  obligations  amounting  to  $6,344,621.70  which,  when  paid,  would  increase 
the  overexpenditures  in  the  accounts  to  a  total  of  $6,204,884.84,  and  would  reduce 
the  remainders  in  the  accounts  with  credit  balances  to  a  new  total  of  $5,740,349.29, 
resulting  in  a  net  overencumbered  balance  of  $464,535.55. 

Immediately  following  the  general  fund  statements  of  the  Commission,  and  pre- 
sented in  165  schedules,  there  are  set  forth  the  details  of  all  transactions  in  con- 
nection with  the  administration  of  funds  by  the  Commission  incident  to  each 
Coimty's  general  and  construction  accounts  and  all  other  accounts,  and  the  ac- 
countability of  each  fund,  for  each  of  the  fiscal  years. 

The  respective  schedules  for  the  fund  account  of  a  County,  or  other  Account, 
will  show  the  condition  of  funds  on  hand  at  the  beginning  of  the  fiscal  period, 
October  1,  1938,  as  they  appeared  in  the  last  published  report  of  the  Commission. 
The  account  likewise  will  show  the  receipts  for  the  year  and  the  sources,  as  well 
as  the  charges  by  individual  projects,  and  the  amount  required  to  complete,  if  the 
project  was  in  the  course  of  completion  at  the  close  of  the  fiscal  year. 
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Exhibit  No.  7    Schedules  Nos.  3  and  No.  4 

Cash  Balances  in  the  Revenue  Accounts  at  September  30,  1938,  the  total  receipts 
and  total  disbursements  during  the  fiscal  year  1939,  and  the  cash  balance 
on  hand  at  the  close  of  period  (Pages  288  290). 

Cash  Balances  in  the  Revenue  Accounts  at  September  30,  1939,  the  total  receipts 
and  total  disbursements  during  the  fiscal  year  1940,  and  the  cash  balance  on 
hand  at  the  close  of  period  {Pages  291  293). 

These  statements  (Schedules  No.  3  and  No.  4  of  Exhibit  No.  7)  similar  to  the 
Fund  Statement,  are  intended  to  show  the  actual  aggregate  of  the  transactions  of 
each  fund  account,  based  on  the  cash  balance  on  hand  at, the  beginning  of  the  fiscal 
year,  the  total  receipts  into  the  account  and  the  total  disbursements  made  therefrom 
(after  considering  certain  inter-fund  transfers),  and  the  cash  balance  at  the  close 
of  the  fiscal  year.  There  follows  a  summarization  of  the  Fund  Status  of  all  County 
Accounts  applicable  to  the  fiscal  years  1939  and  1940: 

Cash  on 
Hand 
County  and  September 

Other  Funds  30,  1938 

County         Accounts — Lateral 
Gasoline  Tax: 

Allegany $37,917.11 

Anne  Arundel 30,954.40 

Baltimore 154,426.76 

Calvert 408.24 

Caroline 11,649.25 

Carroll 22,646.37 

Cecil 9,228.73 

Charles 651.95 

Dorchester 2,146.95 

Frederick 42,755.25 

Garrett 6,014.73 

Harford 45,665.44 

Howard 2,031.08 

Kent 9,383.90 

Montgomery 3,409.62 

Prince  George's 33,781.62 

Queen  Anne's 3,870.95 

St.  Mary's 2,126.92 

Somerset 525.00 

Talbot 8,205.08 

Washington 18,644.51 

Wicomico 4,107.79 

Worcester 13,724.30 

Total  of  County  Accounts — 

Lateral,  Overexpended ....  130,162.44 

Lateral,  With  Credit  Bal's.  334,113.51 

Restricted  Cash— Counties.  .  357,254.20 


Total  Credits 

Total  Charges 

Cash  on 

October  1,  1938 

October  1,  1938 

Hand 

to  September 

to  September 

September 

30,  1940 

30,  1940 

30,  1940 

$195,545.59 

$142,524.00 

$15,104.48 

144,517.11 

184,644.53 

9,173.02 

316,365.15 

347,758.11 

123,033.80 

79,043.24 

79,074.19 

439.19 

142,043.31 

126,574.22 

3,819.84 

243,732.22 

261,385.00 

4,993.59 

163,270.01 

173,779.25 

1,280.51 

137,777.98 

131,541.61 

6,888.32 

153,877.04 

151,128.78 

4,895.21 

312,329.36 

340,786.77 

14,297.84 

198,454.80 

189,849.23 

2,590.84 

279,251.34 

289,155.53 

35,761.25 

107,869.80 

106,364.31 

525.59 

223,501.00 

199,901.70 

14,215.40 

208,538.93 

195,302.61 

16,645.94 

249,365.29 

225,480.56 

9,896.89 

132,538.12 

124,592.40 

11,816.67 

115,688.57 

117,487.47 

3,925.82 

98,517.83 

97,326.13 

1,716.70 

86,674.03 

76,810.29 

1,658.66 

228,339.73 

208,736.25 

958.97 

150,881.85 

150,503.73 

4,485.91 

146,014.70 

156,650.95 

3,088.05 

25,241.02 
265,971.47 

357,254.20 

Baltimore  City  Lateral  Funds 

Baltimore     City      Restricted 

Cash 


Total      of      Baltimore 
Lateral  Funds 


City 


561,205.27 

3,756,882.80 

4,077,357.62 

240,730.45 

4,249.38 
52,026.37 

2,099,927.89 

2,099,120.62 
52,026.37 

5,056.65 

56,275.75 

2,099,927.89 

2,151,146.99 

5,056.65 
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County  and 
Other  Funds 

County     Accounts — Construc- 
tion Funds: 

Allegany 

Anne  Arundel 

Baltimore 

Calvert 

Caroline 

Carroll 

Cecil 

Charles 

Dorchester 

Frederick 

Garrett 

Harford •. . .  . 

Howard 

Kent 

Montgomery 

Prince  George's 

Queen  Anne's 

St.  Mary's 

Somerset 

Talbot 

Washington 

Wicomico 

Worcester 

Total  of  County  Accounts — • 

Construction  Funds: 

Over-expended 

Credit  Balances 

Total 

Baltimore     City — Construction 
Account 


Construction  and  Other  Fund 

Accounts : 
Grade  Elimination,  Ijif  Gasoline 

Tax.......... _.  ..        809,035.96        1,918,286.33 

Grade  Elimination,  Jf!  Gasoline 

Tax  Restricted  Revenue 46,451.78  46,451.78 

Federal     Grade     Elimination, 

1936  Appropriation. ........     1,132,183.67  719,592.74 

Federal     Grade     Elimination, 

1938  Appropriation 392,867.00 

Federal     Grade     Elimination, 

1939  Appropriation 217,108.60 

Federal     Grade     Elimination, 

1940  Appropriation 46,991.00 

Federal    Municipal   Allotment, 

1934  Appropriation 239,478.09  69,419.47 

Special  Construction  Funds  of 

1934 552,958.96  1,612.12 

Special  Construction  Funds  of 

1935,  with  45%  Grant 1,048,060.24        1,363,234.81 

Regular   Federal   Aid   of   1936, 

with  State  Funds 61,875.14  83,240.49 

Regular    Federal    Aid    of    1937 

with  State  Funds 22,647.91  602,381.01 

Regular    Federal    Aid    of    1938 

with  State  Funds 723.02        2,171,096.07 

Regular    Federal    Aid    of    1939 

with  State  Funds 1,368,773.82 

Regular    Federal    Aid    of    1940 

with  State  Funds 1,138,299.00 


Cash  on 

Total  Credits 

Total  Charges 

Cash  on 

Hand 

October  1,  1938 

October  1,  1938 

Hand 

September 

to  September 

to  September 

September 

30,  1938 

30,  1940 

30,  1940 

30,  1940 

$15,994.46 

$25,838.31 

$56,806.04 

$14,973.27 

18,499.55 

82,752.50 

9,428.39 

91,823.66 

44,729.72 

181,135.26 

43,700.23 

182,164.75 

2,362.27 

7,495.23 

15,433.98 

5,576.48 

18,818,60 

76,964.26 

44,130.83 

51,652.03 

30,721.66 

139,555.34 

82,412.70 

87,864.30 

20,088.37 

93,461.77 

16,334.21 

97,215.93 

18,524.95 

78,893.68 

33,013.39 

64,405.24 

18,452.85 

88,098.36 

19,965.49 

86,585.72 

20,645.23 

178,781.05 

152,669.52 

46,756.76 

6,334.58 

118,311.48 

93,551.58 

31,094.48 

29,091.11 

65,209.31 

31,973.94 

62,326.48 

14,477.57 

61,741.38 

55,616.35 

20,602.60 

3,096.89 

14,152.17 

34,761.68 

17,512.62 

17,211.67 

108,578.93 

74,689.67 

51,100.93 

26,387.30 

104,620.22 

81,693.22 

49,314.30 

17,062.10 

75,902.08 

37,406.08 

55,558.10 

15,934.49 

66,283.08 

49,588.30 

32,629.27 

12,709.71 

56,377.96 

83,956.00 

14,868.33 

22,849.77 

49,085.13 

1,881.63 

24,353.73 

21,720.15 

94,764.43 

122,427.65 

5,943.07 

20,179.70 

86,398.90 

75,810.35 

30,768.25 

7,221.88 

83,619.77 

113,700.91 

22,859.26 

22,849.77 

81,733.03 

400,264.81 

1,066,216.53 

377,415.04 

1,938,020.60 

1,330,952.14 

984,483.50 

23,583.21 

461,876.96 

485,460.17 

3,493.14        2,723,829.15 


647,858.62 

303,523.08 

132,553.90 

1,308.32 

170,183.58 
458,635.95 
185,279.19 
842,498.63 
2,375,992.58 
697,253.75 
484,259.66 


1,080,449.55 

89,343.92 

84,554.70 

45,682.68 

170,058.62 

721,530.42 

143,461.38 

163,913.84 

262,765.53 

205,619.53 

671,520.07 

654,039.34 
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Regular  Federal  Aid  of  1941 .  .  . 

1935  Federal  Allotment, 
($1,810,000) 

Ocean  City  Beach  Protection.. 

1936  Flood  Relief— State  and 
Federal  Appropriations 

Revenue  from  sale  of  Refunding 
Bonds 

Chesapeake  Beach 

Proceeds  of  Bonds  to  Equal 
Federal  Aid  of  1937... 

Prison  Labor  Appropriation  .  . . 

U.S.  Highway  Planning  Survey 

Debt     Service,    State     Roads 

Commission: 
$.0014  of  the  2ji  Gasoline  Tax . 
Truck  License  Fees  and  Fran- 
chise Ta.xes 

Debenture  Reserve 

Gasoline  Tax  Refunds: 

Cambridge 

Cumberland 

Frederick 

Hagcrstown 

Salisbury 

Sign  Permit  Revenue 

Sign  License  Revenue 

Unclaimed  Wages 

Interest  on  Bank  Balances 

Tolchester  Ferry 

Revenue  Reserved  "Refunding 

Bonds" 

Revenue  from  Sale  of  Bridge 
Revenue  Bonds  and  Fed- 
eral Grants: 

Susquehanna  River  Bridge.  .  .  . 

Potomac  River  Bridge 


,172.22 
88,032.69 

815,980.08 

107,160.00 
28,946.86 

863,402.66 

48,814.73 

131,468.31 


370,000.00 

2.92 
1,521.40 

63.28 
3,544.32 

12.23 
6,487.24 

"  "  318.94 
2,077.63 


$91,178.22 
60,000.00 


5,158,976.09 
33,001.75 

863,402.66 
312,022.92 
189,642.43 


227,386.64 

913,566.57 
125,000.00 


647.27 

11.98 

679.82 

19,724.61 

5,908.58 

667.24 

"  21,977.64 

125,000.00 


9,596.18 
1,499.75 


937,967.41 


600,000.00 
540,000.00 

4,540.58 

1,264.82 


$720.67 

233,419.06 
138,998.49 


768,309.27        1,077,223.08 


5,241,349.93 
81,170.32 


343,553.41 
58,174.12 


227,386.64 
913,566.57 


2.92 

2,027.79 

72.63 


30,520.57 
5,908.58 


21,977.64 


20,243.52 
5,499.16 


201,891.92 
55,532.66 


Revenue — Appro.\ches  to: 
Susquehanna  River  Bridge.  .  .  . 

Potomac  River  Bridge 

Application  of  Federal  Funds  to 

County  Projects 

Special  Revenue — Point  of  Rocks 

and  Brunswick  Bridges 

Total  Construction  and  Other 
Fund     Accounts,     Overex- 

pended 3,830,547.64       

Total  Construction  and  Other 
Fund  Accounts,  with  Credit 

Balances 3,313,840.05       

Total  Construction  and  Other 

Fund  Accounts 516,707.59      18,393,650.38      14,962,080.08 


Maintenance  and  Recojsjstruc- 

TioN  Fund 1,984,046.34 


Totals  for  All  Accounts,  for  both 
years: 
Totals  of  All  Overexpended 

Accounts 3,983,559.85 

Totals  of  All  Accounts  with 

Credit  Balances 6,469,377.87 


$720.67 

467,413.06 
9,034.20 

624,893.89 

24,786.16 
19,221.71 


17,284.24 


495,000.00 


140.88 

2.63 

4,224.14 

12.23 

4,308.72 

986.18 
2,077.63 


125,000.00 


10,647.34 
3.999.41 

398,108.08 
484,467.34 

942,507.99 

1,264.82 


3,859,003.67 
6,773,866.38 


2,914,862.71 


7,123,703.14        7,372,796.74        1,734,952.74 


3,965,977.72 
9,846,063.77 


Grand  Total $2,485,818.02    $33,774,061.77 


),379,793.74      $5,880,086.05 
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From  the  facts  contained  in  the  Summary  form  just  shown,  and  as  reflected  in 
greater  detail  in  the  Exhibits,  the  following  conclusions  are  presented: 

Overexpanded  Credit  Balances  Net  Balances 
Balances 

At  September  30,  1940: 

County  Accounts— Lateral $25,^1.02  $265,971.47  $240,730.45 

County  Accounts— Construction  Funds.             81,733.03  1,066,216.53  984,483.50 

Other  Funds 3,859,003.67  6,778,923.03  2,919,919.36 

Maintenance  and  Reconstruction 1,734,952.74  1,734,952.74 

Totals S3, 965, 977.72  $9,846,063.77  $5,888,086.05 

It  is  important  to  note  that  the  credit  balances  represent  the  amount  of  cash  to 
the  credit  of  funds  and  that  a  portion  of  it  must  be  used  for  the  benefit  of  the  overex- 
pended  position  of  County  Accounts  and  other  Accounts.  The  inter-fund  use  of 
funds  is  particularly  set  forth  in  the  Funded  Balance  Sheet,  Exhibit  No.  5,  Schedule 
No.  3,  pages  224-227.  At  this  time  it  is  strongly  recommended  that  appropriate 
action  be  taken  to  perfect  a  plan  whereby  the  overdrawn  positions  may  be  elimi- 
nated before  the  close  of  each  fiscal  year  of  the  Commission.  Such  action  is  indeed 
necessary,  for  this  condition  of  overexpended  accounts  creates  an  undue  burden 
on  the  funds  of  the  Commission,  requiring  cash  outlays  which  may  cause  it  to  be 
placed  in  the  position  of  not  being  able  to  satisfy  its  current  obligations.  The 
overexpended  condition  of  these  accounts,  and  others,  will  certainly  be  a  con- 
tributing factor. 

It  is  important  at  this  time  to  comment  specifically  on  the  funds  administered 
by  the  Commission  through  its  Maintenance  and  Reconstruction  Account. 

The  revenue  is  derived  primarily  from  the  2^  Gasoline  Tax  and  Income  from 
Commissioner  of  Motor  Vehicles.  During  the  period  from  October  1,  1938  to 
September  30,  1939,  the  income  and  increments  were  $4,722,947.26  which,  added 
to  the  balance  on  hand  in  this  account  September  30,  1938,  of  $3,383,149.59,  re- 
sulted in  a  gross  amount  of  $8,106,096.85  available  for  expenditure  during  the  period 
for  all  those  projects  which  are  proper  items  to  be  financed  from  this  sum.  The 
aggregate  charges  to  this  account  in  this  fiscal  year  1939  w^ere  $6,642,188.31. 
The  total  income  and  increments  during  the  fiscal  year  1940  were  $6,733,536.86, 
and  the  total  charges  $8,004,576.05.  The  purposes  for  which  these  expenditures 
were  made  may  be  shown  concisely  as: 

Amount  Amount 

Charged  in  Charged  in 

Purpose  1939  1940 

For  the  Maintenance  of  the  State  System  of  Roads  and  Bridges .  $1 ,  784 ,  199 .  28  $2 ,  882 ,  687 .  39 
Disbursements  on  Projects  of  Reconstruction,  Betterments, 

and  Additions  to  the  State  System  (completed) 1 ,  901 ,  834 .  51  1 ,  434 ,  261 .  10 

Transfer  to  Ocean  City  Beach  Protection  Fund 30,000.00  30,000.00 

Contribution  to  Prison  Labor  Account 112,000.00  200,000.00 

Contribution  to  Highway  Planning  Survey  Project None  170,584.40 

Use   of  Equipment,   charged   to   Overhead   as   Depreciation 

(Credit) 352,750.82  103,238.88 

Transfer  to  Chesapeake  Beach  Project — Soil  Erosion None  13,911.00 

Miscellaneous  Charges 54,519.61  6,238.19 

Transfer  to  various  counties,  in  accordance  with  the  Acts  of 

1937,  Chapter  .580 175,000.00  None 
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Transferred  to  revenue  for  approaches  to  Susquehanna  River 

liridge None  $600,000.00 

Potomac  River  Bridge None  540,000.00 

Disbursements    made    on    Projects    of    Reconstruction — not 

comF)leted 1,542,083.39  852,286.09 

Transferred  to  Construction  Accounts  to  equal  Federal  Aid 

for  1939-1940 1,395,302.34        1,171,369.00 

Totals $6,642,188.31      $8,004.576.05 

After  deducting  the  above  expenditures  from  the  total  available  in  the  Main- 
tenance and  Reconstruction  Account  at  September  30,  1940,  $1,734,952.74  re- 
mained for  the  satisfaction  of  those  authoriz(>d  projects  financed  through  the 
Reconstruction  Account  luifinished  at  September  30,  1940,  and  for  additional  new 
work.  After  deducting  the  above  disbursements  and  the  amount  required  to 
complete  work  in  progress  at  Sept.  30,  1940,  from  the  revenue  account  balance, 
there  remained  $899,953.36  which  was  available  for  additional  new  work,  and  for 
equalization  of  Federal  Funds. 

A  Fund  Statement  showing  cash  balances  in  the  County  Lateral  Accounts,  the 
County  Construction  Accounts  and  all  other  Fund  balances  similar  to  those  of 
September  30,  1939  and  September  30,  1940,  together  with  a  statement  of  antici- 
pated income  to  each  account  to  the  close  of  the  fiscal  year,  is  prepared  and  sub- 
mitted to  Commission  Members  at  the  close  of  each  month. 

Exhibit  No.  8 — Schedules  Nos.  1  and  2— Summary  of  Disbursements  made  from 

County  Lateral  Gasoline  Tax  Funds,  and  Average  Expenditure,  Per  Mile,  for 

Maintaining  County  Roads — 

October  1, 1938,  to  September  30, 1939  (Page  468) 

October  1, 1939,  to  September  30, 1940  {Page  469) 

Relying  on  the  provisions  of  the  original  Act  authorizing  the  State  Roads  Com- 
mission to  apply  Lateral  Gasoline  Tax  Funds  in  the  Maintenance  of  County  Roads 
and  for  other  purposes  as  authorized  by  Chapter  425,  1933,  re-enacted  by  Chapter 
465,  1935,  Chapter  341,  1937,  and  Chapter  766,  1939,  the  Lateral  Gasoline  Tax 
is  expended  in  the  Counties  for  the  following  purposes: 

(a)  Construction  of  Lateral  Roads  as  part  of  the  State  System 

(b)  Construction,  reconstruction,  and  maintenance  of  County  Roads  or  Streets 
of  Incorporated  Towns 

(c)  For  the  satisfaction  of  Debt  Service — either  interest  or  principal — on  evi- 
dences of  debt  authorized  by  the  County  for  road  improvements 

In  expending  these  funds  for  the  benefit  of  each  of  the  Counties,  by  law,  the 
Commission  is  estopped  from  applying  a  ratable  share  of  its  overhead  burden  to 
expenditures  incident  to  County  Road  Maintenance  and  other  related  purposes, 
the  Act  compelling  the  Commission  to  absorb  such  overhead  as  a  charge  against 
Commission  Funds. 

In  these  Schedules  are  shown  expenditures  of  funds  in  the  Counties  and  chargeable 
to  the  Lateral  Gasoline  Tax  fund  for  maintenance  of  the  County  Systems  in  sixteen 
counties;  payments  to  Incorporated  towns;  payments  to  the  Counties  for  the  satis- 
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faction  of  road  debt  service;  payments  made  direct  to  those  Counties  who  maintain 
the  County  Road  System  with  a  road  organization  directly  under  their  supervision; 
and  disbursements  for  other  road  purposes: 

Purpose                                                                    1939  1940 

Maintenance  of  County  Roads $1,038,258.56  $844,260.35 

Payments  to  Incorporated  Towns 76,402.94  102,652.68 

Payments  to  Counties  for  Satisfaction  of  Debt  Service.         542,870.39  577,536.15 

Payments  of  Gasoline  Tax  direct  to  Counties None  499,463.32 

Disbursements  for  all  other  road  purposes 989,923.21  1,254,188.36 

Totals $2,647,455.10    $3,278.100.86 

It  might  be  well  at  this  point  to  present  the  total  amount  expended  by  the  State 
Roads  Commission  during  the  past  six  years  for  the  maintenance  of  the  County 
Systems  of  Roads,  and  this  is  set  forth  below : 

Average  Expen- 
Amount  diture  Based 

Period  Expended  Miles  on  Mileage 

October  1,  1934,  to  September  30,  1935 $959,229.83  9,136.54  $104.99 

October  1,  1935,  to  September  30,  1936 851,395.40  9,101.28  93.55 

October  1,  1936,  to  September  30,  1937 1,062,971.15  9,063.77  117.28 

October  1,  1937,  to  September  30,  1938 934,481.14  9,074.06  102.98 

October  1,  1938,  to  September  30,  1939 1,038,258.56  9,112.48  113.94 

October  1,  1939,  to  September  30,  1940 844,260.35  6,653.14*  126.90 

The  purposes  of  these  schedules  are  to  indicate  the  miles  of  roads  on  the  County 
Systems,  the  amounts  expended  in  the  maintenance  thereof  during  the  past  fiscal 
period,  and  the  resultant  average  expenditure  per  mile. 

Exhibit  No.  9 — Cash  Disbursements  and  purposes  for  which  made  during  the 
Fiscal  Years  1930  to  1940,  inclusive  (Pages  470-471) 

This  statement  is  presented  in  order  to  convey  to  you: 

(a)  The  proportionate  amount  of  total  disbursements  of  the  Commission  that 
is  not  applied  directly  to  road  construction  and  maintenance; 

(b)  The  rapidity  with  which  funds  of  the  Commission  are  being  disbursed. 
Expressed  in  terms  of  percent  of  total  disbursements  made  by  the  Commission 

during  the  years  1930  to  1940,  inclusive,  in  this  Exhibit  is  shown  that  certain  sums 
were  applied  to  purposes  other  than  road  construction  and  maintenance  until 
1940,  and  it  is  of  interest  to  note  the  constantly  increasing  percentage  of  total  dis- 
bursements that  were  thus  applied. 

In  1930  only  1.18%  of  all  the  disbursements  made  by  the  Commission  was  used 
for  collateral  road  purposes,  such  as  Appropriations  to  the  Chesapeake  Bay  Ferry 
Companies,  and  for  debt  service;  while  during  the  intervening  years,  varying  per- 

*  For  the  year  ended  September  30,  1940,  6,653.14  miles  of  roads  constituted  the  County 
Systems  of  Roads  maintained  by  the  Commission,  compared  with  9,112.48  miles  for  the  year 
ended  September  30,  1939.  The  decrease  in  the  totals  of  mileage  shown  is  due  to  the  fact  that 
beginning  October  1,  1939,  the  County  Systems  of  Roads  in  Frederick,  Howard,  Montgomery 
and  Washington  Counties  were  maintained  directly  by  County  Road  organizations  and  not 
by  the  Commission.  The  County  road  systems  of  Anne  Arundel,  Baltimore,  and  Harford 
Counties  always  have  been  maintained  directly  by  County  officials.  The  total  mileage  shown 
at  September  30,  1940  represents  the  aggregate  mileage  of  roads  in  the  sixteen  Counties  whose 
road  systems  were  under  the  supervision  of  the  Commission  and  maintained  by  its  forces. 
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centagcs  of  the  total  disbursements  represented  purposes  other  than  direct  construc- 
tion and  maintenance,  reaching  a  percentage  in  the  year  1940,  of  25.24%. 

In  this  P^xhibit  is  shown  also  the  rapidity  with  which  funds  of  the  Commission 
are  now  disbursed.  Beginning  in  the  year  1930  and  continuing  to  1932,  b}^  far 
the  greater  portion  of  Commission's  disbursements  was  made  for  the  construction 
of  roads  and  highway  faciUtics,  and  as  the  plan  of  financing  such  undertaking  was 
usually  accomplished  or  extended  over  a  considerable  period  of  time,  the  disburse- 
ments of  funds  to  satisfy  such  construction  costs,  would  be  projected  over  a  corre- 
sponding length  of  time,  so  that  the  funds  were  disbursed  at  a  rate  less  than  the 
current  income.  In  the  j^ear  1930,  during  which  year  the  only  funds  of  the  Com- 
mission disbursed  rapidly  or  currently  were  those  required  in  the  maintenance  of 
the  State  System  of  roads,  it  was  found  that  only  15.52%  of  the  aggregate  disburse- 
ments was  required  to  be  paid  out  for  other  than  construction  purposes,  while 
in  the  year  1940  the  percentage  of  total  disbursements  required  for  the  immediate 
satisfaction  of  obligations  had  reached  the  very  high  mark  of  54.60%,,  although  in 
the  year  1934  it  w^as  57.20%.  By  reason  of  remedial  legislation,  passed  at  the 
1939  Session  of  the  General  Assembly,  only  25.24%  was  used. 

Exhibit  No.  10 -Total  Miles  of  the  State  Roads  System  at  September  30,  1940, 
by  Engineering  Districts  and  by  Types  (Page  472) 

In  this  Schedule  are  shown  the  total  mileage  of  the  State  System  divided  into  types 
of  construction,  and  the  miles  in  each  engineering  district.  This  table  is  presented 
in  order  to  establish  a  comparison  between  the  costs  of  maintaining  roads  in  the 
several  engineering  districts  based  on  those  costs  appearing  as  Expenses  of  Oper- 
ation set  forth  in  Exhibit  No.  4,  page  204. 

Exhibit  No.  11 — Susquehanna  River  Toll  Bridge  and 
Potomac  River  Toll  Bridge  Construction  Funds 

Schedule  No.  1 — Susquehanna  River  Toll  Bridge,  Balance  Sheet,  including  details 
of  Cash  and  Funds  made  available  for  the  project 

Schedule  No.  2  Potomac  River  Toll  Bridge,  Balance  Sheet,  including  details  of 
Cash  and  Funds  made  available  for  the  project 

Schedule  No.  3     Susquehanna  River  Toll  Bridge  Construction  Account 

Schedule  No.  4 — Potomac  River  Bridge  Construction  Account 

Schedule  No.  1 — Susquehanna  River  Toll  Bridge,  Balance  Sheet,  Including 
Details  of  Cash  and  Funds  ]\Iade  Available  for  the  Project 
The  administration  of  Construction  Funds  and  Revenue  Funds  incident  to 
the  Susquehanna  River  Toll  Bridge,  is  controlled  by  a  Trust  Indenture  dated 
October  1,  1938,  between  the  State  Roads  Commission  of  ^Maryland  and  Safe 
Deposit  and  Trust  Company  of  Baltimore,  Trustee.  Construction  work  on  the 
Susquehanna  River  Bridge  was  started  on  December  5,  1938,  and  the  bridge  was 
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substantially  completed  July  15,  1940.     The  Susquehanna  River  Toll  Bridge  was 
opened  to  traffic  and  the  collection  of  tolls  began  at  4  P.M.,  August  28,  1940. 

At  September  30,  1940,  the  incomplete  project  costs  were  $4,169,170.66,  in- 
cluding $153,000.00  of  Bond  Discount.  The  Cash  Balance  in  the  Construction 
Fund  under  custody  of  the  Trustee,  was  $506,826.26.  The  Funds  made  available 
for  the  construction  of  the  Susquehanna  River  Toll  Bi'idge  were  derived  from  the 
proceeds  of  the  sale  of  $3,060,000  of  Series  "A"  Bridge  Revenue  Bonds,  3f% 
(which  sum  together  with  $2,940,000  allotted  to  the  Potomac  River  Toll  Bridge 
represents  the  face  amount  of  $6,000,000  of  Bridge  Revenue  Bonds  issued  by  the 
Commission),  together  with  Federal  Funds  under  a  Works  Progress  Administra- 
tion Grant  Agreement,  on  a  45%  basis  of  approved  estimated  costs  of  the  project, 
amounting  to  $2,041,132.00.  At  September  30,  1940,  the  sum  of  $1,587,547.50 
of  the  Grant  Fund  allotted  had  been  paid  to  the  Commission. 

Schedule  No.  2 — Potomac  River  Toll  Bridge,  Balance  Sheet,  including 
Details  of  Cash  and  Funds  Made  Available  for  the  Project. 

The  administration  of  Construction  Funds  and  Revenue  Funds  incident  to  the 
Potomac  River  Toll  Bridge,  is  controlled  by  a  Trust  Indenture  dated  October  1, 
1938,  between  the  State  Roads  Commission  of  Maryland  and  Safe  Deposit  and 
Trust  Company  of  Baltimore,  Trustee.  Construction  work  on  the  Potomac 
River  Toll  Bridge  was  started  on  December  27,  1938,  and  at  September  30,  1940 
the  bridge  was  approximately  90%  complete.  For  informative  purposes  only, 
it  is  now  stated  that  the  Potomac  River  Toll  Bridge  was  substantially  completed 
and  was  opened  to  traffic,  and  the  collection  of  tolls  began  at  9  P.M.,  December  14, 
1940.  While  the  period  of  time  covered  by  the  present  report  is  for  the  fiscal  year 
ended  September  30,  1940,  the  Revenue  Section  of  the  Schedules  applicable  to  the 
Potomac  River  Toll  Bridge  do  not  appear  in  this  Report. 

At  September  30,  1940,  the  incomplete  project  costs  were  $3,854,873.00,  in- 
cluding $147,000  of  Bond  Discount.  The  Cash  Balance  in  the  Construction  Fund 
under  the  custody  of  the  Trustee,  was  $915,654.31.  The  funds  made  available 
for  the  construction  of  the  Potomac  River  Toll  Bridge  were  derived  from  the 
proceeds  of  the  sale  of  $2,940,000  of  Series  "A"  Bridge  Revenue  Bonds— 3f% 
(which  sum  together  with  $3,060,000  allotted  to  the  Susquehanna  River  Toll 
Bridge  represents  the  face  amount  of  $6,000,000  of  Bridge  Revenue  Bonds  issued 
by  the  Commission),  together  with  Federal  Funds  under  a  Works  Progress  Ad- 
ministration Grant  Agreement,  on  a  45%  basis  of  approved  estimated  costs  of  the 
project,  amounting  to  $2,351,970.00.  At  September  30,  1940,  the  sum  of  $1,829,- 
310.00  of  the  Grant  Fund  allotted  had  been  paid  to  the  Commission. 

Schedule  No.  3 — Susquehanna  River  Toll  Bridge  Construction  Account 

In  this  Schedule  is  shown  the  approved  estimated  cost  of  constructing  the 
Susquehanna  River  Toll  Bridge,  subdivided  into  the  various  elements  of  probable 
completion  costs.     These  estimated  costs  are  shown  divided  into: 
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a.  Preliminary  Expenses 

b.  Lands,  Rights-of-Way,  and  Easements 

c.  Construction 

d.  Engineering  Costs 

e.  Legal  and  Administrative 

f.  Bond  Interest  during  Construction 

g.  Miscellaneous 

The  aggregate  estimated  cost  to  complete  this  structure  is  shown  at  $4,535,850.00, 
and  the  actual  incomplete  costs  at  September  30,  1940  were  $4,169,170.66,  including 
Bond  Discount. 

Schedule   No.   4 — Potomac   River  Toll  Bridge   Construction   Account 

In  this  Schedule  is  shown  the  approved  estimated  cost  of  constructing  the  Po- 
tomac River  Toll  Bridge,  subdivided  into  the  various  elements  of  probable  com- 
pletion costs.     These  estimated  costs  are  shown  divided  into: 

a.  Preliminary  Expenses 

b.  Lands,  Rights-of-Way,  and  Easements 

c.  Construction 

d.  Engineering  Costs 

e.  Legal  and  Administrative 

f.  Bond  Interest  during  Construction 

g.  Miscellaneous 

The  aggregate  estimated  cost  to  complete  this  structure  is  shown  at  $5,226,600.00, 
and  the  actual  incomplete  costs  at  September  30,  1940,  were  $3,854,873.00. 

Exhibit  12 — Susquehanna  River  Toll  Bridge  Revenue  Accounts 

Schedule  No.  1— Rates  in  Effect  at  September  30,  1940 

Schedule  No.  2 — Income  Account 

Schedule  No.  3  -Statement  of  Daily  Number  of  Vehicle  Transactions,  by  classi- 
fications 

Schedule  No.  4 — Statement  of  Transactions,  by  classifications  of  vehicles,  and 
corresponding  money  values 

Schedule  No.  5 — Statement  of  Collectors  Cash  and  Axle  Errors 

Schedule  No.  6 — Operation  Fund 

Schedule  No.  7 — Sinking  Fund  for  the  use  of  Reserve  Interest  Account 

Schedule  No.  8    Funds  due  the  State  Roads  Commission  of  Maryland  for  Monies 
advanced  from  Commission  Funds 
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Schedule  No.  9    Balance  Sheet 
Schedule  No.  10  -Chart  of  Income 

Rates 

The  Toll  liatcs  in  effect  and  applying  to  all  transactions  during  the  period  August 
28,  1940  to  September  30,  1940  are  those  amended  rates  established  by  Coverdale 
and  Colpitis,  Traffic  lOngincers,  as  api)roved  by  J.  E.  Greiner  Company,  Con- 
sulting Engineers,  and  adopted  by  formal  Resolution  of  the  State  Roads  Com- 
mission of  Maryland. 

Income 

The  gross  income  from  recorded  transactions,  calculated  at  the  established  toll 
rates  prevailing  dm-ing  the  period  August  28  to  September  30,  1940,  was  $75,787.75, 
All  the  terms  of  the  Trust  Indenture,  prescribing  the  administration  and  disposi- 
tion of  this  Fund,  have  been  complied  with. 

TllAFFIC 

The  total  number  of  toll  transactions  in  the  thirty-four  day  period,  was  344,141 
vehicles,  of  which  83.6%  concerned  passenger  cars  and  light  commercial  vehicles, 
whereas  16.4%  of  the  total  transactions  were  accounted  for  by  use  made  of  the 
bridge  by  commercial  and  heavier  type  vehicles. 

Accuracy  of  Collectors 

In  Schedule  No.  5  is  set  forth  the  record  of  each  toll  collector  and  toll  sergeant 
handling  transactions  at  the  Toll  Bridge,  expressed  in  terms  of  errors  for  each  1,000 
vehicles.  By  way  of  information,  this  record  has  shown  a  marked  improvement 
in  months  after  the  close  of  the  fiscal  year  and  that  period  covered  by  this  Report. 

Operating  Fund;  Sinking  Fund 

In  accordance  with  the  terms  of  the  Trust  Indenture,  Income  from  the  Suscjue- 
hanna  River  Toll  Bridge  to  September  30,  1940,  has  been  directed  into  the  Sinking 
Fund  for  the  use  of  the  Reserve  Interest  Account,  and  the  required  amount  to  be 
transferred  from  Toll  Income  to  the  "Operation  Fund"  was  so  transferred. 

Funds  Advanced  by  the  Commission 

In  accordance  with  the  Trust  Indentiu'e,  as  set  forth  in  Article  IV,  S(H'tion  13, 
it  is  provided  that  whatever  funds  of  the  State  Roads  Commission,  exclusive  of 
Toll  Income,  are  used  in  connection  with  the  Toll  Bridges,  may,  upon  the  final 
redemption  of  the  bonds  outstanding,  be  recovered  by  the  State  Roads  Com- 
mission. In  this  Schedule  is  shown  the  amount  of  State  Roads  Commission  of 
Maryland  Fimds  expended  in  connection  with  "Maryland's  Primary  Bridge 
Program"  to  September  30,  1940. 
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Balance  Sheet 


The  Balance  Sheet  at  September  30,  1940,  of  the  Susquehanna  River  Toll  Bridge, 
Revenue  Account,  does  not  include  the  capital  Sections,  due  to  the  incomplete 
construction  and  final  accounting  for  construction  costs.  At  such  time  as  the 
Susquehanna  River  Toll  Bridge  and  Potomac  River  Toll  Bridge  are  finally  com- 
pleted, and  all  costs  incurred  in  the  completion  have  been  properly  recorded,  the 
capitalized  value  of  such  costs  and  the  liability  of  the  Commission  for  the  Bridge 
Revenue  Bonds  issued,  will  be  presented  in  the  Balance  Sheet. 

Conclusion 

The  aforegoing  general  comments  and  reference  to  the  financial  transactions  of 
the  Commission,  during  the  period  October  1,  1938  to  September  30,  1940,  supported 
bj''  the  succession  of  exhibits  and  schedules  immediately  following,  represent  an 
accurate  summary  of  the  accountability  of  funds  administered  by  your  Commission, 
as  reported  to  and  recorded  in  the  Accounting  Department. 

This  report  does  not  contain  specific  recommendations  for  the  future  develop- 
ment and  improvement  of  the  Accounting  Department  and  financial  procedures, 
such  recommendations  and  ):)roposals  will  continue  to  be  made  to  the  Commission 
iMembers  during  the  regular  course  of  business  throughout  the  year. 

During  the  biennium  covered  by  this  report,  the  addition  of  the  Susquehanna 
River  Toll  Bridge  and  Potomac  River  Toll  Bridge  to  the  State  System,  has  imposed 
a  vast  amount  of  executive  and  detailed  additional  duties  on  the  Accounting  Depart- 
ment, not  only  din-ing  the  period  of  construction  of  the  projects,  but  during  the 
operation  period  of  these  facilities  as  well,  necessitating  additional  personnel  in  the 
Accounting  Department  as  well  as  operating  personnel  at  the  Bridges. 

It  is  worthy  of  special  comment  to  direct  to  yoiu*  attention  the  Chart  showing 
the  organization  of  the  Accounting  and  Financial  Division  of  the  Commission. 
The  Chart  appears  opposite  page  131.  With  reference  to  the  Chart  of  the  organi- 
zation, it  is  a  conceded  fact,  from  the  viewpoint  of  sound  business  administration 
that  the  most  secure  method  of  controlling  financial  transactions  in  any  organization 
is  by  a  system  of  internal  checks  and  balances.  Such  a  method  of  control  was 
established  several  years  ago  in  the  Accounting  Department.  The  assigned  duties 
of  each  of  the  divisions  of  functional  effort  of  the  Accounting  organization  have 
been  under  the  direction  of  a  Supervisor.  The  division  of  duties  and  the  Supervisor 
assigned  to  each,  follow: 

Supervisor  of  Receipts — Cashier  Joseph  T.  Bunn 

Supervisor  of  Disbursements  Irving  Taylor 

Supervisor  of  Payrolls  Henry  L.  Combs 

Supervisor  of  Distribution  Lester  S.  Disney 

Supervisor  of  Inventor}'  Accounts  and  Prop- 
erty Custodian  D.  Robert  Fallon 
Supervisor  of  General  Accounts  and  Controls     Albert  S.  Gordon 
Supervisor  of  Financial  and  Statistical  Re- 
ports and  Internal  Reconciliations                    Joseph  E.  Gerick 
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The  Accounting  Department  has  continued  the  use  of  modern  Accounting 
Machinery  installed  in  1937.  The  use  of  this  equipment  is  essential  in  the  vast 
cost  distribution  processes  required  for  the  proper  determination  of  operating  costs, 
construction  costs,  and  budgetary  control,  so  necessary  for  administrative  guidance. 

I  now  respectfully  direct  your  consideration  to  all  the  Exhibits,  Schedules,  and 
Statements  immediately  following,  each  of  which  has  been  referred  to  only  briefly 
in  the  aforegoing  text. 

Respectfully  submitted, 

William  A.   Codd, 
WAC-LBM  Chief  Auditor, 
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Exhibit  1 
Schedule  1 

SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1938,  to  September  30,  1939 


Receipts 


Disbursements 


Balance 


Balance,  September  30,  1938 

October,  1938 $833,779.25 

November 6,066,700.87 

December 1,034,209.90 

January,  1939 1,761,063.22 

February 1, 145,329.78 

March 2 ,  599 ,  993 .  56 

AprU 1 ,  129 ,  816.73 

May 799.970.33 

June 979,667.83 

July 770 , 617 . 19 

August  . . . : 838,029.71 

September 1,265,010.43 

Totals 119,224, 188.80 

Cash  Balance — Per  Balance  Sheet,  Fiscal  year  1939 


$554, 

3,462, 

1,482, 

955, 

4,070, 

676, 

929, 

860, 

1,050, 

1,064, 

995, 

1,731, 


414.65 
657.85 
645.11 
537.97 
324.40 
732.32 
548.84 
912.01 
698.05 
044.71 
321.80 
126.17 


$17,833,963.88 


$2,485, 
2,764, 
5,368, 
4,920, 
5,725, 
2,800, 
4,723, 
4,924, 
4,863, 
4,792, 
4,498, 
4,341, 
3,875, 


126.45 
491.05 
534.07 
098.86 
624.11 
629.49 
890.73 
158.62 
216.94 
186.72 
759.20 
467.11 
351.37 


$3,875,351.37 
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Schedule  2 
SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1939,  to  September  30,  1940 


Receipts        Disbursements 


Balance 


Balance,  September  30,  1939. 

October,  1939 

November 

December 

January  1940 

February 

March 

April 

May 

June 

July 

August 

September 


$854, 

1,118, 

818, 

986, 

1,184, 

3,087, 

1,152, 

1,007, 

986, 

1,166, 

1,048, 

1,146, 


077.37 

489.52 
490.65 
193.38 
373.03 
209.51 
085.08 
557.66 
650.19 
114.62 
021.23 
092.73 


$526, 

1,140, 

1,464, 

753, 

552, 

660, 

1,393 

703 

1,005, 

1,144, 

1,321, 

2,396, 


929.96 
284.39 
483.90 
529.74 
461.79 
610.33 
,683.22 
556.85 
960.90 
437.71 
261.78 
303.76 


Totals 

Balance,  September  30,  1940. 


$14,555,354.97   $13,063,504.33 


$3,875, 
4,202, 
4,180, 
3,534, 
3,767, 
4,399, 
6,825, 
6,584, 
6,888, 
6,868, 
6,890, 
6,617, 


351.37 

498.78 
703.91 
710.66 
374.30 
285.54 
884.72 
286.58 
287.39 
976.68 
653.59 
413.04 


$5,367,202.01 
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Exhibit  1 

Schedule  3 
THE  NATIONAL  INDUSTRIAL  RECOVERY  HIGHWAY  TRUST  FUND 

(Operated  as  a  Revolving  Fund) 

SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1938,  to  September  30,  1939 

Receipts        Disbursements       Balance 


Balance,  September  30,  1938. 

October 

November 

December 

January,  1939 

February 

March 

April 

May 

June 

July 

August 

September 


$27,560.00 
46,767.81 

228,918.00 
50,004.46 

252,369.87 
48,723.76 
18,092.00 
27,514.65 
64,431.62 
39,383.00 
55,325.70 

234,258.70 


$41,472.61 
120,022.97 
183,462.10 
42,077.42 
134,377.57 
21,151.96 
59,181.81 
73,950.74 
64,187.53 
64,805.91 
36,619.97 
89,669.28 


Totals 

Balance,  September  30,  1939. 


$1,093,349.57        $930,979.87 


$128,779.15 
114,866.54 
41,611.38 
87,067.28 
94,994.32 
212,986.62 
240,558.42 
199,468.61 
153,032.52 
153,276.61 
127,853.70 
146,559.43 


$291,148.85 
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Schedule  4 
THE  NATIONAL  INDUSTRIAL  RECOVERY  HIGHWAY  TRUST  FUND 

(Operated  as  a  Revolving  Fund) 
SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1939,  to  September  30,  1940 

Receipts      Disbursements       Balance 

$291,148.85 
268,822.21 
309,271.26 
271,856.56 
362,197.32 
153,193.91 
208,326.01 
228,619.42 


Balance,  September  30,  1939. 

October 

November 

December 

January,  1940 

February 

March 

April 

May 

June 

July 

August 

September 


$2,497.00 
72,682.87 
14,688.98 
113,400.00 
8,784.76 
83,860.27 
20,293.41 
10,012.14 


$24,823.64 
32,233.82 
52,103.68 
23,059.24 

217,788.17 
28,728.17 

'238;63i!56 


Totals 

Balance,  September  30,  1940. 


$326,219.43        $617,368.28 
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Exhibit  1 

Schedule  5 
STATE  COMPTROLLER'S  FUND— SALARY  AND  WAGE  ACCOUNT 

(Operated  as  a  Revolving  Fund) 

SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1938,  to  September  30,  1939 


Receipts 


Disbursements        Balance 


Balance,  September  30,  1938. 

October 

November 

December 

January,  1939 

February 

March 

April 

May 

June 

July 

August 

September 


$233,469.47 
226,764.49 
203,211.59 

94,452.60 
267.264.32 
190,004.14 
178,494.73 
194,667.05 

98,863.57 
295,084.14 
425,682.70 


S233,469.47 
226,764.49 
203,211.59 
194,605.30 
169,374.59 
190,004.14 
178,494.73 
194,667.05 
198,953.07 
194,994.64 
218,437.41 
205,282.38 


Totals 

Balance,  September  30,  1939. 


$2,407,958.86       $2,408,258.86 


$208,897.01 

17,867.48 
5,685.42 
14,291.71 
60, 6 30. n 
16,629.96 
28,139.37 
11,967.05 
7,681.03 
88,460.04 
11,803.31 


$208,597.01 
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Exhibit  1 
Schedule  6 

STATE  COMPTROLLER'S  FUND— SALARY  AND  WAGE  ACCOUNT 

(Operated  as  a  Revolving  Fund) 
SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

October  1,  1939,  to  September  30,  1940 


Receipts 


Disbursements        Balance 


Balance,  September  30,  1939 

October 

November 

December  

January,  1940 

February 

March 

April 

May 

June 

July 

August 

September 

Due  from  State  Comptroller  at  September  30,  1940. 


$50,000.00 
331,393.91 
183,722.14 
197,560.01 
191,923.38 
194,630.23 
199,301.07 
209,949.37 
210,250.97 
230,119.62 
451,886.51 
242.31 


$189,228.32 
192,504.48 
183,901.40 
197,824.13 
192,137.59 
194,864.49 
199,425.33 
210,128.63 
210,437.73 
230,313.88 
228,696.65 
221,516.89 


Totals 


S2, 450, 979. 52       $2,450,979.52 


Balance,  September  30,  1940. 


$208,597.01 

19,368.69 

123,135.79 

24,356.72 

10,254.73 

15,677.15 

12,736.04 

7,940.94 

2,886.62 

3,374.98 

23,437.89 

22,014.92 


$208,597.01 
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Report  of  the  State  Roads  Commission 

SUMMARY  OF  INCOME  DURING  THE  YEAR  ENDED  SEPTEM 


Commissioner  Motor  Vehicles 

Maintenance  and  Reconstruction  2(i  Tax 

Lateral  fiasoline  Tax  l^i — Counties* 

Lateral  Ciasoline  Tax— Balto.  City 

Grade  Elimination— i(i  Gasoline  Tax 

Restoration— Counties* 

Restoration — Balto.  City 

Federal  Feeder  Funds  (F.  A.  S.)* 

County  Bonds  and  Advances* 

Sales  of  Specifications 

Unclaimed  Wages '. 

Revenue— Sale  of  Refunding  Bonds 

Miscellaneous 

Restoration  from  Sale  of  State  Bonds  S.  R.  C 

1935  S.  R.  C.  Bond  Issue 

Baltimore  City  Refund 

Cumberland  Refund 

Frederick  Refund 

Hagerstown  Refund 

Sign  License  Revenue  

Sign  Permit  Revenue 

Rev.  for  1936  Flood  Relief: 

Federal  (E.R.H.) 

State  of  West  Virginia 

State  of  Maryland 

Tolchester  Ferry 

Debt  Service  S.R.C.  Bonds  1.0014  of  2i  Tax 

Debt  Service  S.R.C.  Bonds,  Truck  License  Fees  and  Fran.  Taxes. 

Works  Progress  Projects,  W.P.G.H 

Works  Progress  Projects,  W.P.G.M 

Works  Progress  Projects,  W.P.G.S 

Works  Progress  Projects,  W.P.H 

Works  Progress  Projects,  W.P.S.O 

Works  Progress  Projects  W.P.S.S 

Reg.  Fed.  Aid  of  1936 

Reg.  Fed.  Aid  of  1937 

Reg.  Fed.  Aid  of  1938 

National  Recovery  Highways,  1934 

Federal  45%  Grant 

National  Recovery  Municipalities,  1934 

National  Recovery  Highways,  1935 

National  Recovery  Municipalities,  1935 

National  Recovery  Secondary,  1935 

Federal  Grade  Elimination,  1938 


Total. 


October 


$26,545.20 
198,851.29 
159,234.45 
68,243.34 
61,270.32 
34,121.67 
38,570.91 


37.00 


328.49 
61,428.61 


1,042.94 
27.41 


18.20 
127^80 


43,179.05 


31,826.25 
11,565.32 


56,710.00 


5,460.00 
22,100.00 


13,091.00 


$833,779.25 


November 


$11,853.57 
190, 904.. 50 
152,985.22 
65,565.10 
58,649.61 
32,782.55 
35,140.07 


600.00 
359.00 


5,283,518.44 

1,310.24 

56,015.94 


590.46 

30.56 

.45 

38.41 

33.56 

172.62 

18,755.00 


29,324.81 
6,676.76 
2,223.00 


12,908.00 
"l,980!00 


78,728.00 


3,850.00 


18,142.00 
3,563.00 


$6,066,700.87 


December 


$11,351.41 
189,625.06 
151,483.65 
64,921.57 
58,256.56 
32,460.78 
35,109.36 


5.978.58 
54.00 


25,712.11 

55,549.92 

14,220.00 

923.95 

32.92 

1.06 

21.52 


131.21 


41,845.00 
40,352.49 


29.128.27 
5,128.48 
3,970.00 


23,321.00 
61,600!00 


136,016.00 


40,027.00 
6,988.00 


$1,034,209.90 


January 


$10,670.75 
185,645.70 
147,062.92 
63,026.97 
57,034.02 
31,513.49 
34,181.91 


6,519.06 
25.00 


3,603.32 

54,289.38 

697,481.40 

866.21 

32.62 

.56 

22.79 

25.00 

140.60 


114,801.77 


2,644.36 
28,517.00 
5,885.17 


23,800.00 
21,407.00 


3,356.00 


36,129.00 


222,222.22 


10,159.00 


$1,761,063.22 


*  For  apportionments  to  Counties,  see  below. 


APPORTIONME 


H^  Gasoline 
Tax 

Allegany $72,585.57 

Anne  Arundel 74,516.03 

Baltimore 163, 124.43 

Calvert 29,343.11 

Caroline 69,303.76 

Carroll 125,673.39 

Cecil 84,168.35 

Charles 71,041.19 

Dorchester 79,342.19 

Frederick 161,000.93 

Garrett 102,121.69 

Harford 103,666.06 

Howard 55,597.46 


County 

Advances  and 

Bonds 


$15.47 


Restoration 
$12,229.86 
12,555.14 
27,484.70 
4,943.99 
11,676.91 
21,174.59 
14,181.45 
11,969.69 
13,368.28 
27,126.90 
17,206.38 
17,466.57 
9,367.57 


Federal  Feeder 

Funds  (F.A.S.) 

$2,521.64 

2,588.71 
5,666.99 
1,019.39 
2,407.64 
4,365.93 
2,924.03 
2,467.99 
2,756.37 
5,, 593. 24 
3,547.74 
3,601.38 
1,931.47 


Total 

$87,337.07 
89,659.88 
196,276.12 
35,306.49 
83,388.31 
151,213.91 
101,289.30 
85,478.87 
95,466.84 
193,721.07 
122,875.81 
124,734.01 
66,896.50 
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BER  30,  1939,  AND  SOURCES  FROM  WHICH  DERIVED 


Exhibit  2 
Schedule  3 


February 

March 

April 

May 

June 

July 

August 

September 

Total 

$147,305.07 
170,072.44 

135,084.78 
57,893.48 
52,249.5!) 
28  946  74 

$1,085,523.12 

159,627.45 

126,252.39 

54,108.17 

49,040.68 

27,054.08 

128,210.65 

2,625.00 

1,662.87 

63.00 

19.60 

$111,328.33 

190,543.02 

151,917.78 

65,107.62 

58,538.58 

32,553.81 

44,494.69 

9,125.00 

2,243.24 

231.00 

$61,372.71 

188,504.68 

149,458.55 

64,053.66 

57,912.34 

32,026.83 

39,489.74 

8,520.00 

3,207.31 

188.00 

$39,570.35 

214,299.92 

171,196.38 

73,369.88 

65,837.14 

36,684.94 

42,169.16 

19,570.00 

2,963.35 

116.00 

$51,251.82 

217,022.99 

172,473.76 

73,917.33 

66,673.74 

$48,605.41 

216,512.94 

174,774.43 

74,903.32 

67,334.97 

$51,254.54 

301,824.15 

238,542.58 

102,232.51 

91,913.14 

37.117.60 

20,477.18 

2,340.00 

15,260.54 

133.00 

$1,656,632.28 

2,423,434.14 

1,930,466.89 

827,342.95 

744,710.69 

325,262.49 

461,876.96 

67,065.00 

55,741.14 

1,301.00 

19  60 

44,033.29 

1,630.00 

2,306.19 

7.00 

i2;oo6;oo 

46^00 

li;355;00 

15,000.00 

42.00 

457  65 

5  283  976  09 

9,871.78 
79,205.80 

3,000.03 
277,326.70 

1,748.87 
77,230.70 

2,041.78 
65,954.94 

3,401.90 
68,508.72 

2,175.68 

5,949.78 

16,310.52 
17,349.84 

75,454.50 
812  860  55 

711,701.40 

971.90 

32.57 

44 

1,228.06 

27.81 

.40 

41.53 

104.18 

462.39 

740.40 

29.17 

.52 

28.74 

712.51 

1,266.44 

1,311.67 
25.83 

685.73 

28.85 

.49 

2.25 

100.00 

2,745.12 

3,630.00 

1,261.84 
26.77 
1.03 
52.61 
91.66 
835.57 

4,235.00 
21,721.38 

675.84 
1.78 
.38 
42.29 
100.00 
253.77 

16,300.35 
18,043.69 

1,201.10 
46.53 

11,500.10 

342.82 

5  33 

14.64 

16.07 
1,750.00 
4,087.46 

3,025.00 
7,108.49 

27.59 

326.64 
2,916.91 

146.88 

150.73 

10,520.59 
87,790.35 

42,963.46 

9,502.34 
75,160.71 

1,166.66 
37,768.99 
10,844.51 

297,672.67 

222,241.79 

1,166.66 

29,269.28 

59,286.58 

5,940.00 

297,402.50 

1,166.66 
26,124.80 
45,671.62 
134,519.00 

1,166.66 

24,520.34 

561,522.45 

9,724.00 

1,166.66 
28,956.17 
27,123.44 

4,324.00 

6,408.00 
12,114.00 

3,610.00 

1,166.66 
32,918.57 
19,155.13 
2,028.00 
2,120.00 
31,364.00 
11,590.00 

1,166.66 

33,336.86 

18,123.99 

7,026.00 

4,853.00 

16,560.00 

1,166.66 
32,200.77 
13,681.27 
20,790.00 

11.977.64 
363,892.11 
784,664.72 
190,544.00 

37,181.00 

65,731.00 

12,183.00 

6,720.00 

127,815.04 
9,029.69 
10,626.38 
10,200.00 
17,841.38 
26,310.31 
14,000.00 

330  123  04 

7,794.00 
2,200.00 
13,200.00 

32,023.69 

28,253.00 
5,550.00 

2,383.00 
21,960.00 

4,865.00 
43,282.00 

1,142.00 
4,290.00 

111,540.38 

13,416.00 

2,650.00 
14,000.00 

9,409.50 
31,410.00 

71,266.00 
36,706.38 

49,041.00 

4,500.00 
47,420.00 

20,483.00 
4,800.00 

70,439.00 
47,045.00 

32,554.78 
54,430.00 

563,602.59 
199,105.00 

1,375.00 

1,375.00 

222,222.22 

1,842.78 

1,842.78 

5,905.00 

930.00 

16,145.00 

8,294.00 

3,997.32 
14,565.55 

34,391.32 

,      2,009.00 

8,414.63 
1,701.65 

83,158.18 

8,899.00 

1,702.51 

46,104.16 

$1,145,329.78 

$2,599,993.56 

$1,129,816.73 

$799,970.33 

$979,667.83 

$770,617.19 

$838,029.71 

$1,265,010.43 

$19,224,188.80 

NTS  TO  COUNTIES 


Ij^  Gasoline 
Tax 

Kent $55,404.41 

Montgomery 107,527.00 

Prince  George's 94,206.79 

Queen  Anne's 68,338.52 

St.  Mary's 59,651.42 

Somerset 50,771.28 

Talbot 44,207.70 

Washington 105,789.58 

Wicomico 77,797.82 

Worcester 75,288.21 

Total $1,930,466.89 


County 
Advances  and 

Bonds  Restoration 

140,125.67  $9,335.03 

18,117.13 

15,000.00  15,872.83 

11,514.28 

10, 050. .58 

8,554.40 

600.00  7,448.51 

17,824.37 

13,108.07 

12,685.26 


Federal    Feeder 

Funds  (F.A.S)  Total 


$1,924.77 
3,735.51 
3,272.77 
2,374.12 
2,072.28 
1,763.82 
1,535.77 
3,675.16 
2,702.72 
2,615.56 


$106,789.88 
129,379.64 
128,352.39 
82,226.92 
71,774.28 
61,089.50 
53,791.98 
127,289.11 
93,608.61 
90,589.03 


$55,741.14 


$325,262.49 


$67,065.00      $2,378,535.52 
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SUMMARY  OF  INCOME  DURING  THE  YEAR  ENDED  SEP 


Commissioner  of  Motor  Vehicles 

Maintenance  and  Reconstruction,  2^  Tax 

Grade  Elimination,  J(i  Tax   

Lateral  Gasoline  Tax,  1{((  Tax  (Counties')* 

Lateral  Gasoline  Tax,  1  j(!  Tax  (Balto.  City) 

Debt  Service,  S.R.C.  Bonds  (Truck  License  Fees  and  Franchise  Taxes). 

Debt  Service,  S.R.C.  Bonds  ($.0014  of  the  2ji  Gasoline  Tax) 

Ga-soline  Tax  Refunds: 

Baltimore  City 

Cumberland 

Frederick 

Hagerstown 

Sign  Permit  Revenue 

Sign  License  Revenue 

Sale  of  Stamps 

Sale  of  Specifications 

Grade  Elimination  (Railroad  Companies) 

Miscellaneous 

F.A.S.  Projects* 

Federal  Grade  Elimination  of  1938 

Federal  Grade  Elimination  of  1939 

Regular  Federal  Aid  of  1936 


Regular  Federal  Aid  of  1937 

Regular  I'ederal  Aid  of  1938 

Regular  Federal  Aid  of  1939 

Regular  Federal  Aid  of  1940 

Works  Progress  Projects,  W.P.S.O 

Works  Progress  Projects,  W.P.H 

Works  Progress  Projects,  W.P.G.S 

Works  Progress  Projects,  W.P.G.M 

Works  Progress  Projects,  W.P.M.H 

Works  Progress  Projects,  W.P.M.S 

Works  Progress  Projects,  W.P.S.S 

Works  Progress  Projects,  W.P.G.H 

1936  Flood  Relief  (State  of  Maryland) 

1936  Flood  Relief  (Other  States) 

1936  Flood  Relief  (Federal  E.R.H.) 

County  Commission  Tax  Levy  (Kent  County) 

County  Commission  Tax  Levy  (Prince  George's  County) . 

National  Recovery  Projects,  1934,  N.R.M 

National  Recovery  Projects,  1935,  N.R.H 

National  Recovery  Projects,  1935,  N.R.M 

Chesapeake  Beach 

Tolchester  Ferry 

Unclaimed  Wages 

Petty  Cash 


Total. 


October 


$46,513.20 
302,235.25 
93,123.58 
242,725.25 
104,025.11 
12,254.46 
33.853.25 

793.38 
27.64 


November 


43.90 

50.00 

.80 

1.00 

3,400.00 

1,439.03 


549.55 


2,497.00 


10.544.97 


$854,077.37 


$29,235.24 
309,927.51 

95,215.82 

247.679.35 

106,148.29 

8,459.00 

33,325.52 

1,033.20 

26.04 

.93 

17.06 

107.78 

50.00 

2.70 

35.00 


7,632.55 
9,125.00 


7,384.11 
167,935.00 


5,925.71 
21,120!00 


25,800.00 
18,810.00 


1,027.16 
'i9;696;75 


$1,118,489.52 


December 


$15,004.75 
301,170.88 

92,  .525.62 

239,973.44 

102,845.76 

5,144.35 

32,383.96 

526.66 
23.96 


131.83 
50.00 
13.20 
93.00 


9,268.76 


9,023.00 


7,811.49 


2,499.99 


$818,490.65 


January 


$10,050.58 
291,055.89 

89,418.09 
231,041.24 

99,017.68 
3,505.41 

31,296.33 

1,332.88 

30.71 

1.52 

110.09 

61.21 


4.70 
119.00 


80,524.39 
3,670.00 


26,068.00 


113,400.00 
'  8,' 637!  09 


833.33 


$990,178.14 


'For  apportionments  to  counties,  see  pp.  198  and  199. 
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TEMBER  30,  1940,  AND  SOURCES  FROM  WHICH  DERIVED 


Exhibit  2 
Schedule  4 


February 

March 

April 

May 

June 

July 

August 

September 

Total 

$263,684.84 
252.641.41 
77,616.42 
200,602.46 
85.972.48 
61,190.10 
27,165.74 

1,176.17 
26.22 

$1,561,201.07 
248.155.30 

70,238.19 
197,676.80 

84.718.63 
574,410.39 

26.683.37 

1,112.97 

27.58 

1.03 

24.34 

218.97 

$280,089.11 
275,221.83 
84,553.55 
218,954.18 
93,837.51 
71,167.90 
29,593.75 

1,095.97 

1.42 

..54 

52.34 

1.470.24 

854.17 

2.35 

351.00 

$59,103.33 
307,764.65 
94,551.35 
243,974.09 
104.560.58 
30,066.28 
,33,092.97 

1,364.70 

55.98 

.52 

71.68 

4.152.16 

1,600.00 

7.55 

307.00 

$88,328.15 

315,620.28 

96,964.78 

252,046.74 

108,020.03 

17,695.15 

33,937.67 

1,154.81 

1.49 

.57 

26.81 

1.621.42 

200.00 

2.00 

139.00 

$79,759.07 
3.53.357.28 
108,558.31 
281.586.16 
120,679.78 
20,542.01 
37,995.41 

963.13 

54.52 

.53 

.35.50 

651.65 

50.00 

1.40 

27.00 

$76,583.12 
344,501.14 
105,8.37.51 
274,914.60 
117,820.55 
14,502.84 
37,043.13 

1,094.16 

1.07 

.46 

$30,803.54 
353,214.65 
108,456.92 
281,315.90 
120,510.88 
12.481.44 
37,692.26 

1,279.53 

27.82 

.55 

$2,540,356.00 
3,654,866.07 
1,123,060.14 
2,912,490.81 
1,248,157.28 
831,419.39 
394,063.36 

12,927.56 

304.45 

6  65 

15.36 

353  18 

110.40 

284.33 

137.50 

2.25 

55.00 

344.58 

9,198.47 
2,991.67 
46.00 
1.421.00 
3  400  00 

3.00 
154.00 

5.05 
6.00 

1.00 
134.00 

8,237.16 
5.400.00 

13,617.22 
25,275.00 

8,669.63 

3,018.74 
15,586.00 

5.876.38 
10,525.50 
14,000.00 
17.000.00 

13,359.91 
12,977.41 
10,500.00 

3,001.23 
13,821.50 
3,500.00 

18.489.42 
8,095.00 
16,810.62 

173,134.42 

104,475.41 

146,310.62 

17  000  00 

101.500.00 

35,712.88 

45,285.43 
38  592  52 

13,946.50 
171,775.00 

6,817.65 
42.854.40 

6,800.00 
67,082.11 
5,730.00 

3,644.26 
48,268.92 

4,370.00 
29,250.00 

60.300.00 
11,940.00 

3,544.47 
2,700.00 

9,729.30 
6,790.00 

26,019.59 
2,070.00 

623,576.79 

29  250  00 

5  925  71 

3,800.00 

3  800  00 

4.800.00 

29,920.00 

13,860.00 

2,240.00 

18,486.06 

100,734.55 
22  194  32 

5,405.60 

16,788.72 

6.168.00 

18.000.00 

961.14 

0  168  00 

30,600.00 
4,800.00 
18,540.27 

162  000  00 

1,300.00 

5,000.00 

894.44 

38,755.58 
37,350.27 
42,333.03 
25,221.47 
4,715.56 
34,093.88 
51  048  69 

42,333.63 

6,039.41 
1.041.07 
2,302.45 
16,000.01 
8,129.24 
3,628.78 
3,129.79 

3,674.49 
2,260.84 

8,661.12 

2,702.83 

3,170.11 

4, .548. 10 
35,648.68 

4,209.20 

2,871.94 

8  129  24 

4  655  94 

9,079.73 

12,209.52 
33  001  75 

8.358.00 

5,553.00 

833.33 

833.33 

1.666.66 
639.13 

1,666.66 

833.33 

833.37 

10,000.00 
647  64 

5,482.00 

5,482.00 

$1,180,388.27    $3,087,209.51 

$1,162,097.22 

$997,545.52 

$986,650.19 

$1,166,114.62 

$1,048,021.23 

$1,146,092.73 

$14,555,354.97 
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October 

November 

December 

January 

February 

02— Lateral : 

$9,126.47 
4,684.60 

10,255.14 
3,689.42 
4,356.92 
7,900.71 
5,291.41 
4,466.15 
4,988.01 

10,121.64 
6,420.08 

13,034.35 
3,495.25 
6,966.22 
6,759.90 
5,922.50 
4,296.24 
3,750.11 
3,191.84 
2,779.21 
6,650.67 
4,890.92 
4,733.14 

$9,312.74 
4,780.21 

10,464.45 
3,764.73 
4,445.85 
8,061.96 
5,399.41 
4,557.30 
5,089.81 

10,328.23 
6,551.12 

13,300.38 
3,566.58 
7,108.40 
6,897.87 
6,043.37 
4,383.92 
3,826.65 
3,256.98 
2,835.93 
6,786.42 
4,990.74 
4,829.75 

$9,023.00 
4,631.48 

10,138.88 
3,647.60 
4,307.52 
7,811.14 
5,231.42 
4,415.51 
4,931.46 

10,006.89 
6,347.29 

12,886.57 
3,455.62 
6,887.24 
6,683.26 
5,855.35 
4,247.53 
3,707.59 
3,155.65 
2,747.69 
6,575.27 
4,835.46 
4,679.48 

$8,687.15 
4,459.10 
9,761.49 
3,511.83 
4,147.19 
7,520.39 
5,036.70 
4,251.16 
4,747.90 
9,634.42 
6,111.04 

12,406.91 
3,327.00 
6,630.88 
6,434.50 
5,637.41 
4,089.43 
3,569.59 
3,038.19 
2,645.42 
6,330.53 
4,655.48 
4,505.31 

$7,542.65 

3,871.62 

8,475.45 

3,049.16 

3,600.81 

Carroll       

6,529.61 

Cecil       

4,373.13 

3,691.08 

4,122.38 

8,365.12 

5,305.93 

10,772.35 

2,888.67 

Kent                               .          

5,757.29 

5,586.78 

4,894.70 

3,550.66 

3,099.31 

2,637.92 

Talbot    

2,296.90 

5,496.50 

4,042.14 

3,911.75 

$137,770.90 

$4,684.60 
10,255.14 
4,356.92 
7,900.70 
5,291.41 
4,466.14 
4,988.00 
10,121.64 
6,420.08 
3,495.24 
6,759.90 
5,922.49 
4,296.23 
3,750.11 
3,191.83 
2,779.20 
6,650.67 
4,890.91 
4,733.14 

$140,582.80 

$4,780.21 
10,464.45 
4,445.84 
8,061.96 
5,399.41 
4,557.30 
5,089.81 
10,328.23 
6,551.12 
3,566.59 
6,897.87 
6,043.38 
4,383.93 
3,826.64 
3,256.99 
2,835.93 
6,786.41 
4,990.74 
4,829.74 

$136,208.90 

$4,631.49 
10,138.88 
4,307.53 
7,811.14 
5,231.42 
4,415.51 
4,931.46 
10,006.89 
6,347.30 
3,455.62 
6,683.26 
5,855.35 
4,247.53 
3,707.59 
3,155.65 
2,747.70 
6,575.27 
4,835.47 
4,679.48 

$131,139.02 

$4,459.09 
9,761.49 
4,147.19 
7,520.39 
5,036.70 
4,251.16 
4,747.89 
9,634.42 
6,111.04 
3,326.99 
6,434.50 
5,637.41 
4,089.43 
3,569.59 
3,038.19 
2,645.42 
6,330.53 
4,655.48 
4,505.31 

$113,861.91 

$3,871.63 

8,475.46 

3,600.82 

6,529.61 

Cecil                

4,373.14 

3,691.09 

4,122.38 

8,365.13 

5,305.94 

2,888.68 

5,586.78 

4,894.70 

3,550.67 

3,099.31 

2,637.92 

Talbot         

2,296.90 

Washington    

5,496.50 

4,042.14 

3.911.75 

Total  

$104,954.35 

$107,096.55 

$343.10 
352.23 
771.06 
138.70 
327.59 
594.04 
397.85 
335.80 
375.04 
761.03 
482.71 
490.00 
262.80 
261.89 
508.26 
445.30 
323.03 
281.96 
239.98 
208.96 
500.05 
367.74 
355.88 

$103,764.54 

$99,902.22 

$137.99 
141.66 
310.12 
55.78 
131.75 
238.92 
160.01 
135.06 
150.84 
306.08 
194.14 
197.08 
105.70 
105.33 
204.42 
179.10 
129.92 
113.40 
96.52 
84.04 
201.12 
147.90 
143.12 

$86,740.55 

050— Federal  Feeder  Funds: 

$203.04 

208.44 

456.30 

Calvert  

82.08 

193.86 

Carroll        

351.54 

235.44 

Charles               ...                                    ... 

198.72 

221.94 

450.36 

285.66 

289.98 

155.52 

Kent             

154.98 

300.78 

263.52 

191.16 

166.86 

142.02 

Talbot          

123.66 

295.92 

217.62 

Worcester 

210.60 

Total             

$9,125.00 

$3,670.00 

$5,400.00 
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Exhibit  2 
Schedule  4 


March 

April 

May 

June 

July 

August 

September 

Total 

$7,432.65 

$8,232.68 

$9,173.45 

$9,476.96 

$10,587.64 

$10,336.79 

$10,577.48 

$109,509.66 

3,815.16 

4,225.82 

4.708.71 

4.864.50 

5,434.61 

5,305.85 

5,429.41 

56,211.07 

8,351.84 

9,250.82 

10,307.93 

10,648.98 

11,897.02 

11,615.14 

11,885.60 

123,052.74 

3,004.69 

3,328.10 

3,708.42 

3,831.11 

4,280.11 

4,178.70 

4,276.00 

44,269.87 

3,548.30 

3,930.23 

4,379.34 

4,524.24 

5,054.47 

4.934.72 

5,049.63 

52,279.22 

6,434.38 

7,126.96 

7,941.37 

8,204.12 

9,165.63 

8,948.47 

9,156.84 

94,801.58 

4,309.35 

4,773.20 

5,318.65 

5,494.62 

6,138.58 

5,993.14 

6,132.70 

63,492.31 

3,637.25 

4.028.76 

4,489.13 

4,637.66 

5,181.19 

5.058.43 

5,176.22 

53,589.84 

4,062.26 

4,499.51 

5,013.68 

5,179.56 

5,786.59 

5,649.49 

5,781.05 

59,851.70 

8,243.12 

9,130.39 

10,173.74 

10,510.35 

11,742.15 

11,463.94 

11,730.87 

121,450.86 

5,228.55 

5,791.34 

6,453.13 

6,666.64 

7,447.96 

7,271.49 

7,440.81 

77,035.38 

10,615.24 

11,757.84 

13,101.44 

13,534.91 

15,121.17 

14,762.91 

15,106.66 

156,400.73 

2,846.54 

3,152.94 

3,513.23 

3,629.48 

4,054.84 

3,958.77 

4,050.95 

41.939.87 

5,673.32 

6,283.98 

7.002.07 

7,233.74 

8,081.51 

7,890.05 

8,073.76 

83.588.46 

5,505.30 

6,097.88 

6,794.69 

7,019.50 

7,842.17 

7,656.37 

7,834.65 

81,112.87 

4,823.31 

5,342.48 

5,952.98 

6,149.94 

6,870.70 

6,707.92 

6,864.11 

71,064.77 

3,498.88 

3,875.49 

4,318.35 

4,461.23 

4,984.08 

4,865.99 

4,979.29 

51,551.09 

3,054.10 

3,382.84 

3,769.41 

3,894.12 

4,350.51 

4.247.43 

4,346.34 

44,998.00 

2,599.45 

2,879.25 

3,208.26 

3,314.42 

3,702.86 

3,615.13 

3,699.31 

38,299.26 

2,263.40 

2,507.03 

2,793.51 

2.885.94 

3,224.16 

3,147.77 

3,221.07 

33,348.03 

5,416.34 

5,999.35 

6,684.91 

6,906.08 

7,715.46 

7,532.66 

7,708.05 

79,802.24 

3,983.19 

4,411.93 

4,916.09 

5,078.74 

5,673.96 

5,5.39.53 

5,668.51 

58,686.69 

3,854.70 

4,269.61 

4,757.51 

4,914.91 

5,490.93 

5,360.83 

5,485.66 

56,793.58 

$112,201.32 

$124,278.43 

$138,480.00 

$143,061.75 

$159,828.30 

$156,041.52 

$159,674.97 

$1,653,129.82 

$3,815.16 

$4,225.81 

$4,708.71 

$4,864.50 

$5,434.61 

$5,305.85 

$5,429.39 

$56,211.05 

8,351.85 

9,250.81 

10,307.93 

10,648.97 

11,897.02 

11,615.14 

11,885.59 

123,052.73 

3,548.30 

3,930.23 

4,379.35 

4, 524'.  24 

5,054.47 

4,934.72 

5,049.61 

52,279.22 

6,434.38 

7,126.96 

7,941.38 

8,204.12 

9,165.63 

8,948.47 

9,156.83 

94,801.57 

4,309.36 

4,773.20 

5,318.65 

5,494.62 

6,138.58 

5,993.14 

6,132.68 

63,492.31 

3,637.26 

4,028.75 

4,489.14 

4,637.66 

5,181.19 

5.058.43 

5.176.21 

53,589.84 

4,062.26 

4,499.51 

5,013.68 

5,179.56 

5,786.59 

5,649.50 

5,781.04 

59,851.68 

8,243.13 

9,130.39 

10,173.75 

10.510.35 

11,742.15 

11,463.94 

11,730.87 

121,450.89 

5,228.55 

5,791.34 

6,453.13 

6,666.63 

7,447.95 

7,271.49 

7,440.81 

77,035.38 

2,846.55 

3,152.94 

3,513.24 

3,629.47 

4.054.84 

3,958.77 

4,050.95 

41,939.88 

5,505.30 

6,097.87 

6,794.70 

7,019.50 

7,842.17 

7,656.37 

7,834.65 

81.112.87 

4.823.32 

5,342.48 

5,952.98 

6,149.94 

6,870.70 

6,707.92 

6,864.10 

71,064.77 

3,498.88 

3,875.49 

4,318.35 

4,461.22 

4,984.08 

4,865.99 

4,979.29 

51,551.09 

3,054.10 

3,382.84 

3,769.41 

3,894.12 

4,350.51 

4,247.43 

4,346.32 

44,997.97 

2,599.45 

2,879.24 

3,208.27 

3,314.42 

3,702.86 

3,615.13 

3,699.31 

38,299.26 

2,263.40 

2,507.02 

2,793.51 

2.885.94 

3.224.16 

3,147.77 

3,221.06 

33,348.01 

5,416.34 

5,999.34 

6,684.91 

6,906.08 

7,715.46 

7,532.66 

7,708.05 

79.802.22 

3,983.19 

4,411.93 

4,916.09 

5,078.74 

5,673.96 

5,539.53 

5,668.51 

58,686.69 

3,854.70 

4,269.60 

4,757.51 

4,914.91 

5,490.93 

5,360.83 

5,485.66 

56,793.56 

$85,475.48 

$94,675.75 

$105,494.69 

$108,984.99 

$121,757.86 

$118,873.08 

$121,640.93 

$1,259,360.99 

$950.34 

$586.03 

$395.76 

$487.95 

$519.69 

$304.37 

$3,928.27 

975.62 

601.62 
1,317.02 
236.91 
559.54 
1,014.65 
679.55 
573.56 
640.58 
1,299.87 
824.50 
836.97 
448.88 
447.32 
868.14 
760.60 
551.74 
481.61 
409.91 
356.92 
854.11 
628.12 

406.28 
889.40 
159.99 
377.87 
685.21 
458.91 
387.34 
432.60 
877.83 
556.80 
565.22 
303.13 
302.08 
586.27 
513.64 
372.60 
325.24 
276.82 
241.03 
576.80 
424.18 

500.93 
1,096.59 
197.26 
465.89 
844.83 
565.82 
477.57 
533.37 
1,082.32 
686.50 
696.89 
373.75 
372.45 
722.84 
633.30 
459.40 
401.00 
341.30 
297.18 
711.16 
522.99 

533.51 
1,167.92 
210.09 
496.19 
899.78 
602.62 
508.63 
568.06 
1,152.71 
731.16 
742.21 
398.06 
396.68 
769.86 
674.49 
489.28 
427.08 
363.51 
316.51 
757.42 
557.00 

312.47 
684.03 
123.04 
290.61 
526.98 
352.94 
297.90 
332.70 
675.12 
428.23 
434.70 
233.14 
232.33 
450.89 
395.04 
286.56 
250.14 
212.90 
185.38 
443.60 
326.23 

4,032.76 

2,135.74 

8,828.18 

384.18 

1,588.03 

907.37 

3,750.67 

1.645.40 

6,801.35 

1,101.98 

4.555.12 

930.12 

3,844.70 

1,038.80 

4,293.93 

2,107.94 

8,713.26 

1,337.08 

5.526.78 

1,357.26 

5.610.31 

727.92 

3,008.90 

725.39 

2,998.45 

1 , 407 . 82 

5,819.28 

1,233.42 

5,098.41 

894.74 

3,698.43 

781.00 

3.228.29 

664.72 

2.747.68 

578.80 

2,392.48 

1,385.06 

5,725.24 

1,018.58 

4.210.36 

985.72 

607.85 

410.50 

506.12 

539.04 

315.70 

4,074.53 

$25,275.00 

$15,586.00 

$10,525.50 

$12,977.41 

$13,821.50 

$8,095.00 

$104,475.41 
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Schedule  5 


INCOME 


May  1,  1933,  to  September  30,  1933 

October  1,  1933,  to  September  30,  1934 

October  1,  1934,  to  September  30,  1935 

October  1,  1935,  to  September  30,  1936 

October  1,  1936,  to  September  30,  1937 

October  1,  1937,  to  September  30,  1938 

October  1,  1938,  to  September  30,  1939 

October  1,  1939,  to  September  30,  1940 ' 

Unearned  Interest 

Total  Receipts 

CHARGES  AGAINST  INCOME 


May  1,  1933,  to  September  30,  1933 
October  1,  1933,  to  September  30,  1934  . 
October  1,  1934,  to  September  30,  1935  . 
October  1,  1935,  to  September  30,  1936. 
October  1,  1936,  to  September  30,  1937  . 
October  1,  1937,  to  September  30,  1938. 
October  1,  1938,  to  September  30,  1939  . 
October  1,  1939,  to  September  30,  1940. 

Total  charges  against  Income  . 


Principal 


$380,000.00 
393,000.00 
408,000.00 

330,000.00 

$1,511,000.00 


Interest 

"  $5! 965. 78 
125,187.93 
191,387.78 
190,796.25 
188,382.50 
171,111.55 
164,947.50 

$1,037,779.29 


Truck  License 

Fees  and 
Franchise  Taxes 


$5,152,696.18 


$.0014  of  the 

2^  Gasoline 

Tax 


$154,227.36 
303,630.55 
340, 837.. 59 
347,991.79 
363,892.11 
394,063.36 


$1,904,642.76 


Remainders 
To  Baltimore  To  State 

City  Roads  Comm. 


$96,448.98 
74,184.37 
242,946.22 
151,954.17 
149,439.87 
255,733.58 
219,160.58 


$1,189, 


?.77 


$272,391.00 
173,087.22 
566,874.52 
354,559.74 
348,693.03 
596,711.70 
511,374.67 

$2,823,691.88 


RECAPITULATION 

Total  receipts  during  the  period: 

Truck  License  Fees  and  Franchise  Taxes 

One  and  Four-tenths  Mills  of  the  2^  Gasoline  Taxes 

Unearned  Interest 


Application  of  Funds: 

Retirement  of  bonds 

Bond  Interest  Paid 

Balance  of  funds  transferred  to: 

Baltimore  City 

State  Roads  Commission 

Total  funds  applied 

Balance  of  cash  on  hand,  being  reserve  fund  for  Debt  Service  on  State  Roads  Commission 
Debenture 


$1,511,000.00 
1,037,779.29 


1,189,867.77 
2,823,691.88 


$5,148,418.37 

1,904,642.76 

4,277.81 

$7,057,338.94 
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RECAPITULATION  OF  CASH  DISBURSEMENTS  Exhibit  3 

October  1,  1938,  to  September  30,  1939  Schedule  1 


Construction  (New),  inchiding  projects  of  Reconstruction: 

Payments  to  Contractors _ S4, 653, 607. 74 

Cement  purchased  for  projects  in  course  of  construction 13,035.34 

Purchase  of  Rights-of-Way  and  dishursements  in  liexi  of  privileges 378,721.78 

Pay  of  salaried  employees,  engaged  in  Inspection  and  Engineering 313,332.66 

Pay  of  labor  forces  of  the  Commission-  Per  Diem  Wages 251,291.22 

Cost  of  operating  ( "niiiiiii-sinii-owned  Equipment,  engaged  on  projects 192,693.41 

Administrative  aiul  ()|Mi:ilnig  Engineers  Expenses,  including  Overhead,   ratably   distributed 

(see  Maintenance  Scctu.n,  below) _ 804,666.74 

Materials,  Supplies  and  Other  Expenses  applicable  to  projects 1,271.399.51 

Cash  and  Joiunal  Adjustments,  atfecting  Construction  through  Maintenance  accounts 10.209.44 


Total  disbursements  for  New  Construction,  including  Reconstruction  Projects,  for  com- 
pleted and  progress  projects $7,888,957.84 

Roadside  Boautification  (other  than  Contract  Work) : 

Pay  of  Labor  Forces,  and  Salaried  Employees JIO, 280.97 

Cost  of  operating  Commission-owned  equipment,  including  depreciation 879.87 

Materials,  Supplies,  and  other  expenses 6,731.35 


Total  disbursements  for  Roadside  Beautification 17, 892. 19 

County  Road  Maintenance: 

Pay  of  Labor  Forces,  and  Salaried  Employees  for  direct  supervision $467,627.09 

Operating  cost  of  Commission-owned  eqviipment,  including  Depreciation,  directly  engaged  on 

County  Systems '. 301,847.37 

Materials,  supplies,  and  other  expenses 268,784.10 


Total  disbursements  for  Maintaining  County  System  of  Roads 1,038,258.56 

Other  General  Disbursements: 

Payments  for  Debt  Service  on  County  Road  Obligations 542, 870.39 

Payments  of  authorized  appropriations  to  Incorporated  Towns  in  the  Counties 76.402.94 

Payments  to  Baltimore  City,  being  30%  of  lii  Lateral  Gasoline  Tax  Fund,  and  30%  of  Balance  of 
Truck  License  Fees  and  PVanchise 
Taxes,  and  balance  of  $.0014  of  the  2(i  Gasoline  Tax  Fund  not  required  for  Debt  Service  .  . .  1,410,603.20 

Debt  Service  of  Debentures  of  State  Roads  Commission: 

Retirement  of  Bonds,  by  call $5,088,000.00 

Premium  on  Bonds,  retired  by  call 130,842.50 

Expenses  in  connection  with  retirement  of  bonds  by  call 12,007.43 

Interest  on  bonds 171, 111.55 

Expenses  in  connection  with  issuance  of  Bonds 1,318.51 


5,403,279.99 

Payments  to  Tolchester  Ferry  Company 11,977.64 

Payment  to  State  Treasurer  of  Sign  Licenses  collected 2,916.91 

Miscellaneous  charges  made  direct  to  Maintenance  Revenue  Account 557. 12 

Disbursements  for  Materials  and  Supplies,  undistributed,  charged  direct  to  Maintenance  Revenue  ....  8,498.64 

Disbursements  for  Maintaining  State  System  of  Roads,  and  Distribution  of  Other  Disbursements 
Charged  to  Projects: 

Direct  Disbursements  from  Budgetary  Maintenance  Appropriations: 

Pay  to  Labor  Forces  of  Commission,  engaged  in  Maintenance  Operations $766,730.77 

Pay  to  Labor  Forces  of  Commission,  engaged  in  Operating  Eqviipment 175,027.18 

Pay  of  Salaried  Employees  of  Commission,  engaged  in  Maintenance  Operation 
and  Project  Construc'tion 411,699.78 


Total  Disbursements  for  Labor  from  Maintenance  Appropriations,  before 

distribution  of  ratable  portion  to  projects $1,353,457.73 

Materials  and  Expenses: 

Disbursed  for  Materials  and  Expense,  charged  as  Maintenance  Cost,  direct  .     .   $436,516.27 
Disbursed  for  Materials  and  Expense  in  operation  of  Commission-owned  equip- 
ment      484,349.00 

Disbursed  for  Materials  and  Expense,  including  portion  of  total  to  be  charged  to 
projects  225,007.22 


Total   Disbursements  for  Materials  and   Expenses  from   Maintenance  Ap- 
propriations, before  distribution  of  ratable  portion  to  projects 1,145,872.49 

Disbursed  as  Equipment  Operating  Expense,  charged  Direct  as  cost  of  Maintenance 344,941.96 

Calculated  Depreciation  on  Commission-owned  Equipment,  to  be  distributed  as 

cost  of  Maintenance,  and  to  other  projects $181,423.77 

Calculated  Depreciation  on  other  Commission-owned  Equipment,  and  all  other 
capital  properties  distributed  as  cost  of  Maintenance  and  to  other  projects    .  .     403,970.02 


Total  Calculated  Depreciation 585,393.79 

Total  Disbursements  from  Budgetary  Maintenance  Appropriations,  before  distribution 
as  cost  of  Maintenance  of  State  System,  and  before  ratable  distribution  as  cost  of 

projects $3,429,665.97 

Distribution  of  Total  Disbursements  from  Budgetary  Appropriations  and  Depreciation: 
Cost  of  operating  Commission-owned  Equipment,  charged  as  County  Road  Main- 
tenance (as  above) $301,847.37 

Cost  of  operating  Commission-owned  Equipment,   charged  to  Construction  and 

Reconstruction  projects  (as  above) 192,693.41 

Cost  of  operating  Commission-owned  Equipment,  charged  as  Maintenance  of  State 
System,  included  in  cost  of  Labor  and  Materials 344,941.96 
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October  1,  1938,  to  September  30,  1939  Schedule  1 

Cost  of  operating  Commission-owned  Equipment,  charged  to  other  accounts 1,317.21 

Cost  of  Labor,  Materials,  and  Supplies,  Depreciation,  and  Expense,  distributed  as 
direct  costs  to  projects  (as  above) 804,666.74 

Total  Disbursements  from  Budgetary  Appropriations,  distributed $1,645,466.69 

Cost  of  Maintaining  the  State  System  of  Roads  before  adjustment  for  purchase  of  Capital  or 

Plant  Properties  (all  kinds)  and  Calculation  of  Depreciation $1,784, 199.28 

Disbursements  made  in  acquiring  Capital  or  Plant  Properties  (Equipment— all  kinds)  .   $232,642.97 
Less:  Credit  for  Depreciation,  shown  above 685,393.79 

Amount  of  Depreciation  in  excess  of  Capital  Properties 352,750.82 

Net  Disbursement  for  Maintaining  State  System  of  Roads $1,431,448.46 

Petty  Cash  Returned 300.00 

Total  Disbursements,  Fiscal  Year,  October  1,  1938.  to  September  30,  1939 $17,833,963.88 

ITALICS  INDICATE  RED  FIGURES. 
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October  1,  1939,  to  September  30,  1940  Schedule  2 

Construction  (New),  including  projects  of  Reconstruction: 

Payments  to  Contractors $3,486,940.84 

Cement  purchased  for  projects  in  course  of  construction 5,311 .84 

Purchase  of  Rights-of-Way  and  disbursements  in  lieu  of  privileges 263,236. 16 

Pay  of  salaried  employees  engaged  in  Inspection  and  Engineering 349, 1.59.73 

Pay  of  labor  forces  of  the  f'dniniission     Per  Diem  Wages 152, 160.56 

Cost  of  operating  Coinmission-dwni'd  Kqiiipimnt.  engaged  on  projects 146,615.09 

Depreciation  on  Capital  Properties,  ratai)l>-  distriluited  to  projects 87,797.30 

Materials,  Supplies  and  other  expenses,  applicable  to  projects 801, 187.02 

Cash  and  Journal  adjustments,  affecting  construction  through  Maintenance  accounts 1, 180.75 

Total  disbursements  for   New  Construction,   including   Reconstruction  projects  for  com- 
pleted and  progress  projects  $5,293,589.29' 

Roadside  Heautification  (other  than  contract  work): 

Pay  of  Labor  Forces  and  Salaried  Employees  $3 ,  053 .  70 

Cost  of  operating  Commission-owned  equipment 1,025.01 

Materials,  Supplies  and  other  expenses 2,054.80 

Total  disbursements  for  Roadside  Heautification 6, 133.51 

County  Road  Maintenance: 

Pay  of  Labor  Forces  and  Salaried  Employees  for  direct  supervision $361,239.32 

Operating  cost  of  Commission-owned  equipment,  including  Depreciation,  directly  engaged  on 

County  System   241 , 646.20 

Materials,  supplies  and  other  expenses 241,374.83 

Total  disbursements  for  Maintaining  County  System  of  Roads 844,260.35' 

Other  General  Dislmrsements: 

Payments  for  Debt  Service  on  County  Road  Obligations 577,536.15 

Payments  of  Authorized  appropriations  to  Incorporated  Towns  in  the  Counties 102,652.68- 

Payments  to  several  counties  direct,  their  share  of  Lateral  Gasoline  Taxes  for  maintaining  their 

Road  Organization  499,463.32 

Payments  to  Baltimore  City,  being  30%  of  l^i  Lateral  Gasoline  Tax  Fund,  and  30%  of  Balance 
of  Truck  License  Fees  and  Franchise 
Taxes,  and  balance  of  $.0014  of  the  2(i  Gasoline  Tax  Fund  not  required  for  Debt  Service .  . .  1,700,898.12 

Debt  Service  of  Debentures  of  State  Roads  Commission: 

Retirement  of  Bonds,  by  Call $10,000.00 

Premium  on  Bonds,  retired  by  call 500.00 

Interest  on  Bonds 164,947.50 

Retirement  of  S.R.C.  Debenture  Bonds  of  1935  ($711,000.00  Issue) 330,000.00 

505,447.501 

Payments  to  Tolchester  Ferry  Company 10,000.00 

Payments  to  State  Treasurer  of  Sign  Licenses  collected 2,991 .67 

Miscellaneous  charges  made  direct  to  Maintenance  Revenue  Account 15, 100.39 

Disbursements  for  Materials  and  Supplies  placed  in  stock  subject  to  distribution  as  used 19,505.08 

Disbursements  for  Maintaining  State  System  of  Roads  and  Distribution  of  other  Disbursements 
charged  to  projects: 

Direct  Disbursements  from  Budgetary  Maintenance  Appropriations: 

Pay  to  Labor  Forces  of  Commission  engaged  in  Maintenance  Operations $1,005,981.82 

Pay  to  Labor  Forces  of  Commission  engaged  in  Operating  Equipment 181,566.39 

Pay  of  Salaried  Employees  of  Commission  engaged  in  Maintenance  Operation 

and  Project  Construction 386,489.55 

Total  Disbursements  for  Labor  from  Maintenance  Appropriation,  before  distribution  of 

ratable  portion  to  projects $1,574,037.76 

Materials  and  Expense: 

Disbursed  for  Materials  and  Expense,  charged  as  Maintenance  Cost,  direct .  $759,721.38 

Disbursed   for   Materials   and   Expense,   in   Operation   of   Commission-owned 

equipment 463 ,  846 .61 

Disbursed  for  Materials  and  Expense  including  portion  of  total  to  be  charged  to 

projects  272,136.07 

Total   Disbursements  for  Materials  and  Expense  from  Maintenance  Appropriations, 

before  distribution  of  ratable  portion  to  projects 1,495,704.06 

Disbursed  as  Equipment  Operating  Expense,  charged  direct  as  cost  of  maintenance 458,358.57 

Calculated  Depreciation  on  Commission-owned  Equipment,  to  be  distributed 

as  cost  of  Maintenance  and  to  other  projects $202,789.19 

Calculated  Depreciation  on  other  Commission-owned  Equipment,  and  all  other 
capital  properties  distributed  as  cost  of  maintenance  and  to  other  projects..         102,646.03 

Total  Calculated  Depreciation ."TTTTTTTTTTTT^  305,435.22 

Total  Disbursements  from  Budgetary  Maintenance  Appropriations,  before  distribution 
as  cost  of  maintenance  of  State  System,  and  before  ratable  distribution  as  cost  of 

projects  ,  ^ $3,833,535.61 

Distribution  of  Total  Disbursements  from  Budgetary  Appropriations  and  Depreciation: 
Cost  of  operating  Commission-owned  Equipment  charged  as  County  Road  Main- 
tenance (as  above) $241,646.20 

Cost  of  operating  Commission-owned  Equipment,  charged  to  Construction  and 

Reconstruction  projects  (as  above) 146,615.09 

Ccst  of  operating  Commission-owned  Equipment,  charged  as  Maintenance  of  State 

System,  included  in  cost  of  Labor  and  Materials 458,358.57 

Cost  of  operating  Commission-owned  Equipment,  charged  to  other  accounts 1,582.33 

Cost  of  Depreciation,  distributed  as  direct  costs  to  projects  (as  above) 102,646.03 

Total  Disbursements  from  Budgetary  Appropriations,  distributed 950,848.22 

Cost  of  Maintaining  the  State  System  of  Roads  before  adjustment  for  purchase  of  Capital  or 

Plant  properties  (all  kinds)  and  calculation  of  Depreciation $2,882,687.39 

Disbursements  made  in  acquiring  Capital  or  Plant  properties  (equipment;  all  kinds).      $408,674.10 

Less:  Credit  for  Depreciation  Shown  Above 305.435.22 

103,238.88 

Net  disbursements  for  Maintaining  State  System  of  Roads 2,985,926.27 

Return  of  National  Industrial  Recovery  Highway  fund;  advanced  as  a  Revolving  Fund 500,000.00 

Total  Disbursements,  Fiscal  Year  October  1,  1939  to  September  30,  1940 $13,063,504.33 

ITALICS  INDICATE  BED  FIGURES 
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SUMMARY  OF  OPERATING  EXPENSES 

Years  Ended  September  30,  1939,  and  September  30,  1940 

Number  Account  Title ^^^^ ^^^'^ 

1  GENERAL  EXPENSES: 

11  Administrative  and  General  Expenses *qo' Mn'9a              104  07047 

12  Accounting  and  Commercial  Expenses q  hk^'vq              104.  y^"-*' 

Workman's  Compensation  Insurance  Expenses V=v1r 


13 


458.46 


14  Injuries  and  Damages 32  022."  17  '  '     37 ,' 456:63 

15  Insurance 7  r79  si;  7  «il1  1Q 

le                 Legal  Department 7,672.85  7  51139 

19  Traffic  Division ^ '_ 

.p^^g^l                             8218.794.40  $240,893.89 


2  OPERATING  EXPENSES: 

21  Operating  Engineer's  Expenses         , 9?H^q-s2  loe'sQsl" 

22  District  Engineers  Expenses  (All  Districts) ^iVvnr  «n  4?'n4qil 

23  Plans  and  Surveys  Expenses Sn'oAORfi  9^' n9S4 

24  Storeroom  and  Yard  Expenses ....■■:  ■■  ■.■■  ■■  ■■■:  •  • :  ■  •  ■  •  •  •  •  ■•  29,049.68  28, 132.84 

25  Equipment  and  Transportation  Operating  Expenses  (All  Districts)  Distributed  as  ^^^  ^ 

Transportation °^2'  las'  in  ■?4' 080* 40 

26  Laboratory  Expenses 24,188.10  ly'eiOM 

27  Construction  Expense 111111H111_L  ' 

r^^^^Y              81,077,288.78  $1,063,144.73 


3  MAINTENANCE  EXPENSES: 

„„  r,          ■  .■  $585,393.79  $305,435.22 

30  Depreciation *■'""'  c,^  m  94  snfi  17 

31  General  Repairs  to  Properties finR'?41   fin  1   n4  668^0 

32  Maintenance  of  Roads-Surfacing  and  OUing oSfi'^ls'vQ  '^tq'ms^? 

33  Maintenance  of  Roads-Shoulders iqo'scr  la  ilo  w^^^ 

34  Maintenance  of  Roads-Drainage ^. ■ 11  4«^  is  21  08522 

35  Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  span) o5 '  sqq  1 9  ^•1  n95 ' 95 

36  Structure  Repairs  (Other  than  Drainage  Structures) os'^noo^  sa  fi9l  79 

37  Maintenance  of  Roadside 268:263:86  330,694:15 

38  Traffic  Service ,■>;•■,•  -^ /. sii  tai   74  fil  n98  84 

39  Maintenance  of  Bridges  (Over  20  ft.  span)  and  Grade  Separations libjil.li !iLZ__ 

,p^^^j                                     $2,133,582.79  $2,529,496.99 


„            ,  p, „„„  $218,794.40  $240,893.89 

1  General  Expenses *     ^'  ^^^^  j  gga  144  73 

2  Operating  Expenses •  133  582.79  2  529,496.99 

3  Maintenance  Expenses j^^^oo^oi^i^           ^ , 

.p^^^j                                               $3,429.665.97  $3.833,535.61 
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1939 
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1940 


1. 
11 

111 

112 

112-A 

113 

114 

115 

116 

117 
11 7- A 
118 
119 
119- A 


12 

121 

122 

122-A 

123 

124 

125 

126 

127 

128 

129 


13 

131 
132 
132-A 


14 

141 
142 
143 
144 
145 
146 


151 
152 
153 
154 

155 

156 
157 
158 
159 


16 

161 

162 

162- A 

163 

164 

165 


19 

191 
192 


GENERAL  EXPENSES 
General  Expenses: 

Pay  of  Administrative  Officers  and  Employees 

Expense  Administrative  Officers 

Administrative  Automotive  Unit  Operating  Costs 

Pay  of  Otlier  Administrative  Officers  and  Employees 

Expense  of  Otfier  Administrative  Officers  and  Employees 

General  Administrative  Office  Supplies  and  Expense 

General  Administrative  Stationery,   Printing,  Postage,  Teleplione,  Telegrapli  and 

Advertising   

Assistance  to  Employees 

Military  Service  Attendance 

Miscellaneous  Expense  of  General  Administrative  OflBcers 

Expense  of  Officers  and  Employees  in  Attendance  at  Conventions 

Expense  of  Officers  and  Employees  on  Inspection  Out  of  State 

Total   

Accounting  and  Commercial  Expenses: 

Pay  of  Accounting  and  Commercial  Employees 

Accounting  and  Commercial  Employees  Expenses 

Accounting  Automotive  Unit  Operating  Costs 

Accounting  and  Commercial  Office  Supplies  and  Expense 

Postage,  Teleptione  and  Telegraph 

Stationery,  Printing  and  Advertising 

Miscellaneous  Accounting  and  Commercial  Expenses 

Ascertainment  of  Inventory 

Expense  of  Maintaining  Susquehanna  River  Bridge 

Expense  of  Maintaining  Potomac  River  Bridge 

Total 

Workman's  Compensation  Insurance: 

Salaries  to  Employees  of  Workman's  Compensation  Department 

Expenses  of  Employees  of  Workman's  Compensation  Department 

Workman's  Compensation  Automotive  Unit  Operating  Costs 

Total 

Injuries  and  Damages: 

Medical  and  Hospital  Fees  and  Expenses 

Trial  and  Settlement  Costs,  Fees  and  Expenses 

Injuries  to  Employees 

Injuries  to  Non-Employees 

Damages  to  Property 

Other  Accident  and  Damage  Expenses 

Total 

Insurance: 

Insurance  on  Operating  Management  Properties 

Insurance  on  Plans  and  Surveys  Properties 

Insurance  on  Storerooms  and  Yards  Properties 

Insurance  on  Repair  Shops  and  Transportation  and  Construction  Equipment  Prop- 
erties  

Insurance  on  Laboratory  Properties 

Insurance  on  Miscellaneous  Properties 

Public  Casualty  Insurance 

Other  Insurance 

Workman's  Compensation  Insurance — State  Roads  Commission 

Total 

Legal  Department: 

Retainers  and  Salaries  of  Counsel 

Office  and  General  Expense  of  Counsel 

Legal  Department  Automotive  Unit  Operating  Costs 

General  Legal  Fees  and  Expenses 

Law  Books,  Printing  and  Stationery 

Trial  and  Settlement  Costs,  Fees  and  Expenses 

Total 

Traffic  Division: 

Pay  of  Employees,  Traffic  Division 

Expense  of  Traffic  Division  Employees 

Total 


$37,500.58 
2,799.80 
3,109.81 

$43,464.68 

874.77 

2,095.04 

116.62 
22,468.33 

8,624.56 
20.55 

183.66 
19.011.67 

8,080.51 

1,042.20 

401.75 

62.25 
2,342.40 

2,951.96 

177,044.90 

$78,106.24 

$62,587.63 
2,861.53 
1,285.11 
6,289.89 
4,693.37 
6,724.25 
270.25 
7,818.26 

$64,948.06 

2,166.43 

1,157.70 

4,308.19 

5,511.75 

3,927.24 

238.38 

681.11 

22,031.61 

$92,530.29 

$104,970.47 

$7,656.44 

1,066.30 

342.99 

$9,065.73    

$12.57 

285.13 

160.76 

$458.46    

$12,360.48 

$15,984.87 

100.00 

35.65 

2,273.17 
17,352.87 

$32,022.17 

2,153.13 
19,218.63 

$37,456.63 

$6,715.92 
455.73 

167.85 

$6,819.84 

38.41 

462.79 

100.00 

95.65 
237.70 

69.33 
21.02 

$7,672.85 

$7,511.39 

$8,404.74 

4  444.42 

$12,849.16 
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1939 


2.  OPERATING  EXPENSES 

21  Operating  Engineer's  Expenses: 

211  Pay  of  Operating  Engineer's  Employees 

212  Expense  of  Operating  Engineer's  Employees 

212-A  Automotive  Unit  Operating  Cost,  Chief  Engineer's  Division 

213  Operating  Engineer's  Office  Supplies  and  Expense 

214  General  Expense,  Operating  Engineer 

215  Pay  of  Right^of-Way  Engineer's  Employees 

216  Expense  of  Right-of-Way  Engineer's  Employees 

216-A  Automotive  Unit  Operating  Costs,  Right-of-Way  Division 

217  Pay  of  Traffic  Division  Employees 

218  Expense  of  Traffic  Division  Employees 

Total 

22  District  Operating  Engineer's  Expenses: 
220-1  District  No.  1: 

221-1  Pay  of  District  Engineer's  Employees 

222-1  Expense  of  District  Engineer's  Employees 

222-A-l  Automotive  Unit  Operating  Costs 

223-1  District  Engineer's  Office  Supplies  and  Expense 

224-1  Rent  of  District  Office 

225-1  Light,  Heat  and  Telephone 

226-1  Miscellaneous  Expense 

227- A-1  Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-l  Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-1  Pay  of  County  Road  Supervisors 

229-1  Expense  of  County  Road  Supervisors 

Total 

22  District  Operating  Engineer's  Expenses: 

220-2  District  No.  2: 

221-2  Pay  of  District  Engineer's  Employees 

222-2  Expense  of  District  Engineer's  Employees 

222- A-2  Automotive  Unit  Operating  Costs 

223-2  District  Engineer's  Office  Supplies  and  Expense 

224-2  Rent  of  District  Office 

225-2  Light,  Heat  and  Telephone 

226-2  Miscellaneous  Expense 

227- A-2  Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-2  Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-2  Pay  of  County  Road  Supervisors 

229-2  Expense  of  County  Road  Supervisors 

Total 

22  District  Operating  Engineer's  Expenses: 

220-3  District  No.  3: 

221-3  Pay  of  District  Engineer's  Employees 

222-3  Expense  of  District  Engineer's  Employees 

222-A-3  Automotive  Unit  Operating  Costs 

223-3  District  Engineer's  Office  Supplies  and  Expense 

224-3  Rent  of  District  Office 

225-3  Light,  Heat  and  Telephone 

226-3  Miscellaneous  Expense 

227-A-3  Cost  of  Vacation  with  Pay  to  Per  Diem  Employees 

227-B-3  Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-3  Pay  of  County  Road  Supervisors  

229-3  Expense  of  County  Road  Supervisors 

Total '. 

22  District  Operating  Engineer's  Expenses: 

220-4  District  No.  4: 

221-4  Pay  of  District  Engineer's  Employees 

222-4  Expense  of  District  Engineer's  Employees 

222-A-4  Automotive  Unit  Operating  Costs 

223-4  District  Engineer's  Office  Supplies  and  Expense 

224-4  Rent  of  District  Office 

225-4  Light,  Heat  and  Telephone 

226-4  Miscellaneous  Expense 

227- A-4  Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-4  Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-4  Pay  of  County  Road  Supervisors 

229-4  Expense  of  County  Road  Supervisors 

Total 


143,746.05 

$56,369.38 

8,625.23 

4,437.37 

7,242.79 

5,546.80 

5,831.27 

5,632.80 

663.46 

681.44 

17,909.80 

12,336.73 

1,052.19 

654.08 

1,349.61 

1,404.60 

$86,420.40 

$87,063.20 

$14,470.47 

$12,550.00 

1,081.85 

784.40 

1,335.56 

4,033.26 

1,623.32 

1,665.09 

975.00 

900.00 

1.724.18 

1,579.05 

341.15 

33.17 

283.20 

300.00 

3,680.00 

2,840.00 

135.65 

191.85 

$25,367.18 

$25,160.02 

$14,586.33 

$13,558.51 

522.43 

478.94 

1,226.84 

3,209.43 

1,583.58 

1,707.39 

540.00 

540.00 

709.46 

1,102.98 

217.30 

168.95 

651.89 

255.20 

2,282.96 

4,340.67 

7.50 

$21,668.90 

$26,021.46 

$20,449.24 

$25,232.12 

1,218.64 

1,611.15 

1,636.06 

3,966.63 

1,419.82 

1,721.26 

1,395.00 

945.00 

1,539.48 

1,473.43 

276.70 

1,443.64 

1,942.08 

629.52 

5.77 

$27,940.71 

$38,964.83 

$30,450.59 

$22,456.50 

2,049.54 

1,718.32 

1,543.54 

3,835.66 

2,832.67 

2,407.88 

975.00 

900.00 

1,474.09 

2,516.52 

690.60 

105.25 

2.089.69 

576.80 

1,034.80 

549.75 

$41,050.83 

$37,156.37 
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22  District  Operating  Engineer's  Expenses: 

220-5  District  No.  5: 

221-5  Pay  of  District  Engineer's  Employees 

222-5  Expense  of  District  Engineer's  Employees 

222-A-5         Automotive  Unit  Operating  Costs 

223-5  District  Engineer's  Office  Supplies  and  Expense. 

224-5  Rent  of  District  Office 

225-5  Light,  Heat  and  Telephone 

226-5  Miscellaneous  Expense 

227-5  

228-5  Pay  of  County  Road  Supervisors 

229-5  Expense  of  County  Road  Supervisors 

Total 


117,217.67  $722.50 

459.77         

784.24         

963.56        

360.00        

990.10        

281.78        

'"2^06^44  '.'.'.'.'.'.'.'.'.'.'.'.'. 

103.10        


$23,221. 


$722.50 


22  District  Operating  Engineer's  Expenses: 

220-6  District  No.  6: 

221-6  Pay  of  District  Engineer's  Employees 

222-6  Expense  of  District  Engineer's  Employees 

222- A-6         Automotive  Unit  Operating  Costs 

223-6  District  Engineer's  Office  Supplies  and  Expense 

224-6  Rent  of  District  Office 

225-6  Light,  Heat  and  Telephone 

226-6  Miscellaneous  Expense 

227-A-6         Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-6         Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-6  Pay  of  County  Road  Supervisors 

229-6  Expense  of  County  Road  Supervisors 

Total 

22  District  Operating  Engineer's  Expenses: 

220-7  District  No.  7: 

221-7  Pay  of  District  Engineer's  Employees 

222-7  Expense  of  District  Engineer's  Employees 

222- A-7         Automotive  Unit  Operating  Costs 

223-7  District  Engineer's  Office  Supplies  and  Expense 

224-7  Rent  of  District  Office 

225-7  Light.  Heat  and  Telephone 

226-7  Miscellaneous  Expense 

227-A-7         Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-7         Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-7  Pay  of  County  Road  Supervisors 

229-7  Expense  of  County  Road  Supervisors 

Total 

22  District  Operating  Engineer's  Expenses: 
220-8  District  No.  8: 

221-8  Pay  of  District  Engineer's  Employees 

222-8  Expense  of  District  Engineer's  Employees 

222- A-8         Automotive  Unit  Operating  Costs 

223-8  District  Engineer's  Office  Supplies  and  Expense 

224-8  Rent  of  District  Office 

225-8  Light,  Heat  and  Telephone 

226-8  Miscellaneous  Expense 

227-A-8         Cost  of  Vacations  with  Pay  to  Per  Diem  Employees 

227-B-8         Cost  of  Sick  Leave  with  Pay  to  Per  Diem  Employees 

228-8  Pay  of  County  Road  Supervisors 

229-8  Expense  of  County  Road  Supervisors 

Total 

Grand  Total  of  8  Districts 

23  Plans  and  Survey  Expense 

231  Pay  of  Operating  Management  Employees — Plans  and  Surveys — Roads 

232  Expense  of  Operating  Management  Employees — Plans  and  Surveys — Roads. 
232-A  Roads  Division — Automotive  LTnit  Operating  Costs 

233  Operating  Management  Office  Supplies  and  Expense 

234  Miscellaneous  Expense 

235  Pay  of  Operating  Management — Plans  and  Surveys — Bridges 

236  Expense  hi  Operating  Management — Plans  and  Surveys — Bridges 

236- A  Bridge  Division — Automotive  Unit  Operating  Costs 

Total 


$17,973.10 
836.27 
1,443.16 
2,474.78 
474.00 
2,538.27 
2,226.27 


1,345.88 
245.27 


$29,557.00 


$43,655.52 


$12,599.07 

673.80 

1,819.07 

$15,091.94 


$21,029.23 
1,083.87 
1,852.08 
1,642.93 
720.00 
1,154.84 
2,078.65 


$29,561.60 


$22,372.35 

1,540.88 

4,244.60 

1,454.80 

720.06 

1,670.20 

23.89 

2,285.52 

902.44 


$35,214.74 


$213,459.82 


$206,895.44 


$23,312.05 

$12,929.64 

2,970.82 

1,687.41 

5,031.26 

5,174.55 

10,167.40 

8,706.56 

647.59 

702.26 

18,777.57 

10,772.47 

1,668.08 

1,344.05 

2.219.83 

1,732.27 

$64,794.60 

$43,049.21 
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1939 


S21,055.71 

287.65 

1,935.67 

2,639.29 

107^58 

2,197.28 
826.50 

129,049.68 


Exhibit  4 


1940 


24  Storeroom  and  Yard  Expense: 

241  Pay  of  Operating  Management  and  Employees. 

242  Expense  of  Employees 

242-A  Transportation  Operating  Expense 

243  Light,  Heat  and  Water 

244  Rent 

245  Oils  and  Waste 

246  Miscellaneous  Station  Expense 

247  Paint  Shop 

Total 


115,164.39 
6,968.22 
2,173.46 
2,368.53 

135^38 

430.38 

1,894.48 

$28.132.84 


25  Equipment  and  Transportation  Operating  Expense: 

250-1  District  No.  1: 

251-1  Pay  of  Employees 

252-1  Expense  of  Employees 

253-1  Light,  Heat  and  Water 

254-1  Rent 

255-1  Gasoline 

255- A-1         Kerosene 

256-1  Lubricating  Oils 

257-1  Parts 

257- A-1         Repairs 

257-B-l         Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

258-1  Tires 

258-A-l  Supplies 

259-1  Miscellaneous 

259-A-l  Fuel  Oil 

259-B-l  Grader  Blades,  Parts,  Teeth,  etc.     Non-Motive  Power  without  Unit  Number. 

Total 


$20,860.05 

$23,029.52 

10.90 

2,785.92 

3,715.78 

858.50 

638.00 

24,530.31 

27,804.09 

589.76 

774.30 

3,110.01 

3,135.51 

15,374.49 

23,355.78 

825.58 

1,138.70 

403.66 

765.39 

5,337.26 

6,685.89 

623.21 

766.45 

1,558.79 

6,334.00 

3,616.58 

4,603.16 

1,012.27 

792.15 

$81,497.29 

$103,538.72 

25  Equipment  and  Transportation  Operating  Expense: 

250-2  District  No.  2: 

251-2  Pay  of  Employees 

252-2  Expense  of  Employees 

253-2  Light,  Heat  and  Water 

254-2  Rent 

255-2  Gasoline 

255- A-2  Kerosene 

256-2  Lubricating  Oils 

257-2  Parts 

257-A-2  Repairs 

257-B-2  Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

258-2  Tires 

258-A-2  Supplies 

259-2  Miscellaneous 

259-A-2  Fuel  Oil 

259-B-2  Grader  Blades,  Parts,  Teeth,  etc.    Non-Motive  Power  without  Unit  Number. 

Total 


$23,995.90 

$23,904.13 

78.85 

125.01 

2,473.77 

3,016.18 

624.00 

1,015.00 

22,703.01 

23,686.12 

649.63 

961.29 

2,311.25 

2,140.21 

15,274.18 

16,133.00 

1,240.86 

932.58 

1,706.04 

1,892.07 

6,812.83 

4,989.68 

957.34 

1,834.44 

1,564.53 

1,910.24 

1,831.85 

2,192.94 

3,642.11 

1,086.73 

$85,866.15 

$85,819.62 

25  Equipment  and  Transportation  Operating  Expenses: 

250-3  District  No.  3: 

251-3  Pay  of  Employees 

252-3  Expense  of  Employees 

253-3  Light,  Heat  and  Water 

254-3  Rent 

255-3  Gasoline 

255-A-3         Kerosene 

256-3  Lubricating  Oils 

257-3  Parts 

257-A-3  Repairs 

257-B-3  Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

258-3  Tires 

268-A-3  Supplies 

259-3  Miscellaneous 

259-A-3  Fuel  Oil 

259-B-3  Grader  Blades,  Parts,  Teeth,  etc.    Non-Motive  Power  without  Unit  Number. 

Total 


$.33,160.96 

$40,867.34 

124.26 

110.80 

4,678.68 

6,713.45 

.81 

20,720.36 

22,239.21 

1,211.80 

1,555.97 

1,737.49 

1,976.85 

16,316.34 

16,997.24 

3,559.03 

3,081.78 

1,156.34 

2,735.78 

8,369.21 

5,850.93 

522.02 
2,^1.30 

1,214.55 

2,648.27 

1,270.80 

2,036.24 

2,374.81 

487.45 

$98,123.40 

$108,516.67 
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Equipment  and  Transportation  Operating  Expenses: 
District  No.  4: 

Pay  of  Employees 

Expense  of  Employees 

Light,  Heat  and  Water 

Rent 

Gasoline  

Kerosene 

Lubricating  Oils 

Parts 

Repairs 

Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

Tires 

Supplies 

Miscellaneous 

Fuel  Oil 

Grader  Blades,  Parts,  Teeth,  etc.    Non-Motive  Power  without  Unit  Number. 

Total 

Equipment  and  Transportation  Operating  Expenses: 
District  No.  5: 

Pay  of  Employees 

Expense  of  Employees 

Light,  Heat  and  Water 

Rent 

Gasoline 

Kerosene 

Lubricating  Oils 

Parts 

Repairs 

Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

Tires 

Supplies 

Miscellaneous 

Fuel  Oil 

Grader  Blades,  Parts,  Teeth,  etc.    Non-Motive  Power  without  Unit  Number. 

Total 

25  Equipment  and  Transportation  Operating  Expenses: 

250-6  District  No.  6: 

Pay  of  Employees 

Expense  of  Employees 

Light,  Heat  and  Water 

Rent 

Gasoline 

Kerosene 

Lubricating  Oils 

Parts 

Repairs 

Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

Tires 

Supplies 

Miscellaneous 

Fuel  Oil   

Grader  Blades,  Parts,  Teeth,  etc.    Non-Motive  Power  without  Unit  Number. . 

Total 

Equipment  and  Transportation  Operating  Expenses: 
District  No.  8: 

Pay  of  Employees 

Expense  of  Employees - 

Light,  Heat  and  Water 

Rent  

Gasoline 

Kerosene 

Lubricating  Oils 

Parts 

Repairs     

Grader  Blades,  Parts,  Teeth,  etc.    Motive  Power  with  Unit  Number 

Tires 

Supplies 

Miscellaneous 

Fuel  Oil 

Grader  Blades,  Parts,  Teeth,  etc.     Non-Motive  Power  without  Unit  Number. . 

Total 

Grand  Total  of  7  Districts 


131,981.61 

$34,955.34 

23.50 

75.40 

5,646.56 

5,717.93 

180.00 

78.00 

28,044.41 

27,838.10 

980.74 

1,173.92 

1,960.23 

2,009.72 

19,691.57 

22,032.96 

1,372.00 

1,205.29 

672.09 

1,111.23 

9,274.07 

5.979.81 

796.58 

1,526.04 

2,377.05 

2,894.62 

1,174.50 

1,624.18 

610.93 

273.57 

S104, 785.84 

$108,496.11 

S19,352.20 

3.97 

2,519.23 

15.54 

16,565.42 

684.87 

1,745.10 

11,264.60 

1,348.88 

478.90 

5,202.03 

888.43 

6,879.10 

2,294.02 

506.03 

$69,748.32         

116,399.80 

$22,831.05 

2.20 

1,900.12 

3,368.25 

702.00 

681.65 

30,454.33 

32,267.32 

1,167.31 

1,112.11 

2,623.10 

2,524.52 

14,357.38 

19,953.23 

1,831.27 

1,254.60 

408.26 

883.67 

9,267.28 

6,774.78 

1,339.87 

890.36 

2,099.58 

2,837.22 

1,912.92 

2,787.63 

649.38 

987.39 

$85,114.80 

$99,153.78 

$29,276.66 

$35,979.01 

56.15 

90.00 

2,520.56 

3,271.50 

18.00 

39,390.81 

42,738.02 

1,208.01 

1,290.47 

3,758.38 

4,105.04 

24,993.74 

27,707.05 

2,446.97 

2,872.59 

1,520.48 

1,428.71 

14,407.39 

9,962.96 

1,090.11 

2,387.34 

4,116.79 

3,129.06 

2,962.96 

3,491.69 

6,491.37 

1,416.66 

$134,240.38 

$139,888.10 

$659,376.18 

$645,413.00 
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26  Laboratory  Expense: 

261  Pav  of  Oijerating  Management 

262  Pay  of  Employees 

263  Operating  Management  Office  Supplies  and  Expense 

263-A  Automotive  Unit  Operating  Costs 

263-B  Expense  Laboratory  Trailer 

264  General  Miscellaneous  Expense 


Total 

27  Construction  Expense: 

271  Pay  of  Construction  Division  Salaried  Employees. 

272  Expense  of  Construction  Division  Employees 

272-A  Automotive  Unit  Operating  Costs 


Total 

30  Depreciation: 

301  Depreciation  of  Buildings 

302  Depreciation  of  Accounting  and  Commercial  Properties. 

303  Depreciation  of  Operating  Management  Properties 

304  Depreciation  of  Plans  and  Surveys  Properties 

305  Depreciation  of  Storeroom  and  Yard  Properties 

306  Depreciation  of  Laboratory  Properties 

307  Depreciation  of  Transportation  Equipment 

308  Depreciation  of  Construction  Equipment 

309  Depreciation  of  Small  Tools  and  Equipment 

309-A  Depreciation  of  Signs  and  Markers 

309-B  Depreciation  of  Medical  Office  Equipment 


Total 


$12,813.59 

482.89 

3,776.21 

3,856.98 

2.40 

3.256.03 

$24,188.10 

$21,884.55 
2,416.82 
1,409.97 
4,169.42 
78.23 
5,021.41 

$34,980.40 

$14,564.70 

1,090.07 

1,955.87 

$17,610.64 

$15  051.68 

4,536.60 

4,494.84 

2  121.19 

8,968.84 

1,195.93 

75  309.20 

391  092.30 

78  910.03 

3,704.66 

8.52 

$585,393.79 

♦$305,435.22 

$343.00 

$276.78 

625.03 

222.07 

2,731.52 

3,703.38 

9,078.39 

182.00 

407.80 

2,464.59 

3,253.57 

239.02 

180.68 

6,436.76 

8,186.18 

*By  Budgetary  Provision,  the  amount  of  Depreciation  to  be  recovered  from  other  funds  as  project  costs  was  limited  to 
$200,000.00  for  1940,  the  balance  of  $105,435.22  was  distributed  as  Maintenance  costs  through  Equipment  Operation. 

31  General  Repairs: 

310  General  Repairs  to  Administrative  Properties 

311  ,  General  Repairs  to  Accounting  and  Commercial  Properties 

312  General  Repairs  to  Operating  Engineer's  Properties 

313  General  Repairs  to  District  Engineer's  Properties 

314  General  Repairs  to  Plans  and  Surveys  Properties , 

315  General  Repairs  to  Storeroom  and  Yard  Properties 

316  General  Repairs  to  Laboratory  Properties 

317  Maintenance  of  Tools 

Total ' $13.524.60  $24,806.17 

Distribution  of  313,  315  and  317  Accounts: 

District  No.  1 

District  No.  2 

District  No.  3 

District  No.  4 

District  No.  5 

District  No.  6 

District  No.  8 

Southern  Ave 

Total 

32  Maintenance  of  Roads— Surfacing  and  Oiling: 
320-1  District  No.  1: 

321-1  Patching — Joint  and  Crack  Filling 

321-1-X         Frost  Damage 

322-1  Dragging 

323-1  Base  Repairs  and  Sub-base  Repairs 

323-1-X         Frost  Damage 

324-1  Mud  Jack  Operation 

32.5-1  Retreatment 

328-1  Oiling: 

3281-1  Pay  of  Employees— Supervision 

3282-1  Bituminous  Material— Delivered 

3283-1  Bituminous  Material — Applying 

3284-1  Cover  Material— Delivered 

3285-1  Hauling  Cover  Material 

3286-1  Sweeping 

3287-1  Rolling  

3288-1  Miscellaneous 

Total 


$848.86 

$2,563.90 

827.50 

1,417, 

.17 

2,996.87 

7,232, 

.89 

2,060.37 

3,647, 

.91 

1,999.03 

3,156.20 

4,186.72 

685.57 

1,266.05 

30.33 

203, 

.50 

$12,604.73 

$20,518.14 

$30,841.08 

$44,844.23 

8,413, 
354, 

44 

82.01 

.62 

253.74 

2,520.93 

2,155, 
31, 

16 

34.49 

.56 

6.60 

556, 

.11 

75.98 

9, 

.30 

3,644.61 

18,110, 

.84 

12.07 

244, 

.09 

6,307.56 

9,007 

.72 

2,120.59 

31,383, 

.44 

130.79 

436.01 

1,090.60 

1,378, 

.76 

100.02 

380.40 

$44,700.14 

$119,826.61 
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32 
320-2 

321-2 

321-2-X 

322-2 

323-2 

324-2 

325-2 

328-2 
3281-2 
3282-2 
3283-2 
3284-2 
3285-2 
3286-2 
3287-2 
3288-2 


32 
320-3 

321-3 

321-3-X 

322-3 

323-3 

324-3 

325-3 

328-3 
3281-3 
3282-3 
3283-3 
3284-3 
3285-3 
3286-3 
3287-3 
3288-3 


32 
320-4 

321-4 

321-4-X 

322-4 

322-4-X 

323-4 

323-4-X 

324-4 

324-4-X 

325-4 

328-4 
3281-4 
3282-4 
3283-4 
3284-4 
3285-4 
3286-4 
3287-4 
3288-4 


320-5 

321-5 

322-5 

323-5 

324-5 

325-5 

328-5 

3281-5 

3282-5 

3283-5 

3284-5 

32S5-5 

3286-5 

3287-5 

3288-5 


Maintenance  of  Roads~-Surfaclng  and  Oiling: 
District  No.  2: 

Patching— Joint  and  Crack  Filling 

Frost  Damage 

Dragging _ 

Rase  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees— Supervision 

Bituminous  Material — Delivered 

Bitiuninous  Material— Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 

Total 

Maintenance  of  Roads — Surfacing  and  Oiling: 
District  No.  3: 

Patching— Joint  and  Crack  Filling 

Frost  Damage 

Dragging 

Base  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees— Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 

Total 

Maintenance  of  Roads— Surfacing  and  Oiling: 
District  No.  4: 

Patching— Joint  and  Crack  Prilling 

Frost  Damage 

Dragging 

Frost  Damage 

Base  Repairs  and  Sub-base  Repairs 

Frost  Damage 

Mud  Jack  Operation 

Frost  Damage 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 

Total 

Maintenance  of  Roads — Surfacing  and  Oiling: 
District  No.  5: 

Patching— Joint  and  Crack  Filling 

Dragging 

Base  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 

Total 


$33,699.95 
604^40 


469.63 
11,240.51 

12,779;67 

4,778.24 

173.58 

1,919.08 

497.61 

$66,162.67 


$60,375.49 


336.08 
7,345.71 
3,761.59 
17,939.22 
7,183.59 

638.57 
1,895.00 
2,150.49 

$101,725.50 


$80,787.01 

82^63 

"  io;877!l2 

"  2,113^22 

""l,622!56 

408.25 
6,516.17 
54.78 
11,370.20 
2,146.13 
278.08 
1,442.89 
1,150.78 

$118,849.82 


$38,186.31 

18,116.79 

109.25 

444.17 

3.32 

587.68 

230.88 

48.79 

15,706.00 

28,609.06 

6,942.81 

515.92 

2,635.05 

1,052.85 

$113,188.88 


$92,760.77 

41,309.38 

1,887.85 

6,351.39 

86.ii 

370.77 
33,847.31 
6,095.74 
46,087.19 
14,247.21 
1,414.80 
3,787.35 
2,681.26 

$250,927.10 


$69,166.21 

69,525.93 

514.79 

49.94 

4,738.89 

10,958.08 

2,838.38 

14.09 

6,752.92 

720.24 
13,431.78 

"'22,'878!05 

9,140.47 

535.47 

3,066.43 

2,819.82 

$217,151.49 


$29,109.10 
74.11 
10.44 

142.05 

1,006.70 

6.75 

7,563.82 

4,374.77 

216.40 
1,086.64 
2,553.68 

$46.144.46 
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320-6 

321-6 

321-6-X 

322-6 

322-6-X 

323-6 

323-6-X 

324-6 

325-6 

328-6 
3281-6 
3282-6 
3283-6 
3284-6 
3285-6 
3286-6 
3287-6 
3288-6 


32 
320-8 

321-8 

321-8-X 

322-8 

323-8 

323-8-X 

324-8 

325-8 

328-8 
3281-8 
3282-8 
3283-8 
3284-8 
3285-8 
3286-8 
3287-8 
3288-8 


33 
330-1 

331-1 
332-1 
333-1 
334-1 
335-1 


33 
330-2 

331-2 

331-2-X 

332-2 

332-2-X 

333-2 

334-2 

335-2 


33 

330-3 
331-3 
331-3-X 
332-3 
333-3 
334-3 
335-3 


Maintenance  of  Roads— Surfacing  and  Oiling: 
District  No.  6: 

Patching— Joint  and  Crack  Filling 

Frost  Damage 

Dragging 

Frost  Damage 

Base  Repairs  and  Sub-base  Repairs 

Frost  Damage 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material— Delivered 

Bituminous  Material— Applying 

Cover  Material— Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 


Total 

Maintenance  of  Roads— Surfacing  and  Oiling: 
District  No.  8: 

Patching — Joint  and  Crack  Filling 

Frost  Damage 

Dragging 

Base  Repairs  and  Sub-base  Repairs 

Frost  Damage 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material— Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 


Total 

Grand  Total  of  7  Districts. 


Maintenance  of  Roads— Shoulders: 
District  No.  1: 

Patching 

Dragging 

Sodding 

Retreatment 

Mowing  and  Hand  Cutting  of  Grass. . 


Total. 


Maintenance  of  Roads— Shoulders: 
District  No.  2: 

Patching v 

Frost  Damage 

Dragging 

Frost  Damage 

Sodding 

Retreatment 

Mowing  and  Hand  Cutting  of  Grass 


Total. 


Mantenance  of  Roads— Shoulders: 

District  No.  3: 

Patching 

Frost  Damage 

Dragging 

Sodding 

Retreatment 

Mowing  and  Hand  Cutting  of  Grass. . 


Total. 


$30,098.80 

$50,786.04 
19,205.95 

506.34 

298.99 
179.90 

834.35 

207.87 
4,009.35 

22.69 

219.89 
4,086.70 
2,341.69 
20,833.35 
4,832.72 
187.50 
2,085.85 
1,396.76 

548.15 
30,146.56 
257.16 
28,790.50 
14,661.70 
428.71 
4,120.46 
4,595.18 

$73,423.95 

$158,259.21 

S77,913.61 

$84,282.45 
54,824.02 

438.87 
4,681.53 

604.29 
699.05 
394.35 

629.90 

424.08 

41.17 

26,320.74 

197.63 

16,071.64 

25,107.11 

736.59 

2,328.57 

443.62 

110.62 

5.16 

33,804.26 

19,852.58 

40,401.95 

34,151.65 

983.50 

4,608.79 

592.54 

$155,335.06 

$275,315.21 

$606,341.60 

$1,134,668.50 

$15,609.23 
8,734.32 

$37,107.63 

9,830.18 

133.42 

20.02 
7,973.76 

14.63 
804.26 

$32,337.33 

$47,890.12 

$22,561.39 
24,960^25 

$15,336.85 

446.97 

19,855.62 

49.71 

108.14 

372.24 

6,591.20 
$54,112.84 

8,629.73 
$44,799.26 

$53,787.19 

$60,598.54 
2,463.74 

2,375.28 

5,251.59 
11.01 

4,237.66 
4,931.27 

4,663.11 
14,822.43 

$65,331.40 

$87,810.42 

Report  of  the  State  Roads  Commission 


MAINTENANCE  COSTS 

Years  Ended  September  30,  1939,  and  September  30,  1940 

Account 

Number  Account  Title 

33  Maintenance  of  Roads— Shoulders: 

330-4  District  No.  4: 

331-4  Patching 

331-4-X         Frost  Damage 

332-4  Dragging 

333-4  Sodding 

334-4  Retreatment 

335-4  Mowing  and  Hand  Cutting  of  Grass 

335-4-X         Frost  Damage 

Total 

33  Maintenance  of  Roads^Shoulders: 

330-5  District  No.  5: 

331-5  Patching 

332-5  Dragging 

333-5  Sodding 

334-5  Retreatment 

335-5  Mowing  and  Hand  Cutting  of  Grass 

Total 

33  Maintenance  of  Roads^Shoulders: 

330-5  District  No.  6: 

331-6  Patching 

331-6-X         Frost  Damage 

332-6  Dragging 

332-6-X        Frost  Damage 

333-6  Sodding 

334-6  Retreatment 

335-6  Mowing  and  Hand  Cutting  of  Grass 

Total 

33  Maintenance  of  Roads— Shoulders: 
330-8  District  No.  8: 

331-8  Patching 

331-8-X  Frost  Damage 

332-8  Dragging 

333-8  Sodding 

334-8  Retreatment 

335-8  Mowing  and  Hand  Cutting  of  Grass 

Total 

Grand  Total  of  7  Districts 

34  Maintenance  of  Roads — Drainage: 
340-1  District  No.  1: 

341-1  Ditches,  Drains  and  Culvert  Cleaning 

Total 

34  Maintenance  of  Roads— Drainage: 

340-2  District  No.  2: 

341-2  Ditches,  Drains  and  Culvert  Cleaning 

341-2-X         Frost  Damage 

Total 

34  Maintenance  of  Roads^Drainage: 

340-3  District  No.  3: 

341-3  Ditches,  Drains  and  Culvert  Cleaning 

Total 


1939 
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$65,134.52 

19,235!72 
10.83 
31.41 

16,635.61 


$101,048.09 


$53,140.02 


27,405.74 

6.11 

18.12 

11, 

187.71 

$91,757.70 


$396,568.79 


$5,575.35 
$5,575.35 


$16,321.89 
$16,321.89 


$58,434.64 

806.77 

7,080.36 

4.02 

37.20 

24,005.60 

15.70 

$90,384.29 


$9,257.49 
4,273.85 

"7,'979;66 
$21,510.94 


$12,113.66 

$10,309.15 
844.02 

15,607.47 

26,633.75 
251.45 

1.69 

964.41 

1,784.95 

10,672.96 

$30,470.49 

$48,713.02 

$38,347.20 

791.66 

9,539.24 

177.12 

11,186.04 

$60,041.26 


$379,638.37 


$9,510.69 
$9,510.69 


$15,883.29 

$17,470.43 
56.63 

$15,883.29 

$17,527.06 

$24,533.40 
$24,533.40 
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Account 
Number 


MAINTENANCE  COSTS 
Years  Ended  September  30,  1939,  and  September  30,  1940 

Account  Title  1939 

Maintenance  of  Roads— Drainage: 
District  No.  4: 

Ditches,  Drains  and  Culvert  Cleaning $25,666.48 

Frost  Damage 

Total $25, 666.48 

Maintenance  of  Roads — Drainage: 
District  No.  5: 

Ditches,  Drains  and  Culvert  Cleaning $2,623.42 

Total $2,623.42 

Maintenance  of  Roads^Drainage: 
District  No.  6: 

Ditches,  Drains  and  Culvert  Cleaning $6,368.98 

Frost  Damage 

Total $6,368.98 

Maintenance  of  Roads^Drainage: 
District  No.  8: 

Ditches,  Drains  and  Culvert  Cleaning $66,416.77 

Frost  Damage 

Total $66,416.77 

Grand  Total  of  7  Districts $138, 856. 18 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span) : 
District  No.  1: 

Bridges  and  Culverts 

Curb  and  Gutters 

Catch  Basins '. 

Spillways 

Riprapping 

Total 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span) : 
District  No.  2: 

Bridges  and  Culverts 

Curb  and  Gutters 

Catch  Basins 

Spillways 

Riprapping 

Total $2, 114.10 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span) : 
District  No.  3: 

Bridges  and  Culverts 

Frost  Damage 

Curb  and  Gutters 

Catch  Basins 

Spillways 

Riprapping 

Total 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span) : 
District  No.  4: 

Bridges  and  Culverts 

Curb  and  Gutters 

Catch  Basins 

Spillways 

Riprapping 

Frost  Damage 

Total $848.09 
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1940 


34 
340-4 

341-4 
341-4-X 


34 

340-5 
341-5 


34 
340-6 
341-6 
341-6-X 


34 

340-8 
341-8 
341-8-X 


35 
350-1 

351-1 
352-1 
353-1 
354-1 
355-1 


35 
350-2 

351-2 
352-2 
353-2 
354-2 
355-2 


35 
350-3 
351-3 
351-3-X 
352-3 
353-3 
354-3 
355-3 


35 
350-4 
351-4 
352-4 
353-4 
354-4 
355-4 
355-4-X 


$1,705.19 

18.72 

123.21 

115.91 

12.45 

$1,975.48 


$1,276.28 

49^53 

319.36 
6.63 


$1,651. 


$135.09 

560.64 

49.74 


102.62 


$27,938.73 
333.60 

$28,272.33 


$13,165.36 
1,699.33 


$14,864.69 


$54,573.62 
311.76 


$54,885.38 


$149,593.55 


$2,556.05 

"  12L49 
54.69 
14.39 

$2,746.62 


$1,053.83 

$967.97 

12.58 

117.69 

147.66 

72.71 

24.86 

75.01 

875.17 

95.01 

$1,328.39 


$1,751.28 

126.15 

32.68 

1,311.39 

8^10 

$3,229.60 


$365.03 

3,151.83 

1,979.63 

120.29 

163.89 

389.61 


$6,170.28 


.\CCODNT 

Number 


Report  of  the  State  Roads  Commission 


MAINTENANCE  COSTS 
Years  Ended  September  30,  1939,  and  September  30,  1940 

.\ccouNT  Title  1939 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span) : 

District  No.  5: 

Bridges  and  Culverts 

Ciirh  and  Gutters 

Catch  Basins 

Spillways 

Riprapping 

Total 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span): 

District  No.  6: 

Bridges  and  Culverts $1,107.65 

Frost  Damage 

Curb  and  Gutters 

Catch  Basins 

Spillways 

Riprapping 

Total $1,259.99 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  Ft.  Span): 

District  No.  8: 

Bridges  and  Culverts 

Curb  and  Gutters 

Frost  Damage 

Catch  Basins 

Frost  Damage 

Spillways 

Riprapping 

Hyattsville  Subway-Repairs 

Total 

Grand  Total  of  7  Districts $11,483.18 

Structure  Repairs  (Other  than  Drainage  Structures) :  ' 

District  No.  1: 

Guard  Rail 

Retaining  Walls 

Slope  Walls 

Total 

Structure  Repairs  (Other  than  Drainage  Structures) : 
District  No.  2: 

Guard  Rail $2,085.32 

Retaining  Walls 

Slope  Walls 

Total $2,085.32 

Structure  Repairs  (Other  than  Drainage  Structures): 
District  No.  3: 

Guard  Rail 

Retaining  Walls 

Slope  Walls 

Total 

Structure  Repairs  (Other  than  Drainage  Structures) : 
District  No.  4: 

Guard  Rail 

Retaining  Walls 

Frost  Damage 

Slope  Walls 

Total 

Structure  Repairs  (Other  than  Drainage  Structures) :  , 

District  No.  5: 

Guard  Rail $543.52 

Retaining  Walls 

Slope  Walls 

Total $543 .  52 
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35 

350-5 

351-5 
352-5 
353-5 
354-5 
355-5 


35 
350-6 
351-6 
351-6-X 
352-6 
353-6 
354-6 
355-6 


35 
350-8 
351-8 
352-8 
352-8-X 
353-8 
353-8-X 
354-8 
355-8 
356-8 


36 
360-1 

361-1 
362-1 
363-1 


36 
360-2 

361-2 
362-2 
363-2 


36 

360-3 

361-3 
362-3 
363-3 


36 
360-4 

361-4 
362-4 
362-4-X 
363-4 


36 
360-5 

361-5 
362-5 
363-5 


$280.64 
30.81 
71.14 

$382.59 


51.68 
93.98 


6.68 


$1,868.06 
580.77 


725.88 


22.27 
54.15 


$3,251.13 


$8,295.54 

1L05 

$8,306.59 


$1,832.50 

58.05 

519.48 

19.04 


$2,429.07 


$1,253.01 

2,576.50 

1,163.98 

854.65 

13.08 

47.25 

148.42 

24.37 

$6,081.26 


$21,985.22 


$7,830. 


$7,830.86 


$637.56 


$706.55 


$3,540.85 
11.24 
16.84 

$4,633.97 
82.35 
10.59 

$3,568.93 

$4,726.91 

$3,317.72 
1,018.29 

$4,399.70 
339.64 
109.45 

34.98 

$4,370.99 

$4,848.79 
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Account 
Number 


36 
360-6 

361-6 
361-6-X 
362-6 
362-6- X 
363-6 


36 
360-8 

361-8 
362-8 
363-8 


37 

370-1 
371-1 
372-1 
373-1 
374-1 
375-1 
376-1 
377-1 
378-1 


37 

370-2 
371-2 
372-2 
372-2-X 
373-2 
374-2 
375-2 
376-2 
377-2 
378-2 


37 
370-3 

371-3 

372-3 

372-3-X 

373-3 

374-3 

375-3 

376-3 

377-3 

378-3 


37 

370-4 
371-4 
372-4 
373-4 
373-4-X 
374-4 
374-4-X 
375-4 
376-4 
377-4 
378-4 


$6,518.25 

113.93 

5.92 

$6,638.10 


$1,367.29 
526.47 
220.52 

28^82 

741.06 

$2,884.16 


MAINTENANCE  COSTS 

Years  Ended  September  30,  1939,  and  September  30,  1940 

Account  Title  1939 

Structure  Repairs  (Other  than  Drainage  Structures) : 

District  No.  6: 

Guard  Rail $3, 348.74 

f>ost  Damage  ieni 

Retaining  Walls 36.93 

P>ost  Damage  

Slope  Walls 

Total $3,385.67 

Structure  Repairs  (Other  than  Drainage  Structures) : 

District  No.  8: 

Guard  Rail 

Retaining  Walls 

Slope  Walls 

Total 

Grand  Total  of  7  Districts $28,899.12 

Maintenance  of  Roadside: 
District  No.  1: 

Cutting  and  Cleaning  Vegetation 

Removal  of  Debris 

Highway  Beautification 

Cuts 

Fills 

Widening 

Resetting  Fences  and  Adjustments  to  Private  Property 

Moving  Equipment 

Total 

Maintenance  of  Roadside: 
District  No.  2: 

Cutting  and  Cleaning  Vegetation 

Removal  of  Debris 

Frost  Damage  

Highway  Beautification 

Cuts 

Fills 

Widening - 

Resetting  Fences  and  Adjustments  to  Private  Property 

Moving  Equipment 

Total 

Maintenance  of  Roadside: 
District  No.  3: 

Cutting  and  Cleaning  Vegetation 

Removal  of  Debris 

Frost  Damage 

Highway  Beautification 

Cuts 

Fills 

Widening 

Resetting  Fences  and  Adjustments  to  Private  Property 

Moving  Equipment 

Total 

Maintenance  of  Roadside: 
District  No.  4: 

Cutting  and  Cleaning  Vegetation 

Removal  of  Debris 

Highway  Beautification 

Frost  Damage 

Cuts 

Frost  Damage 

Fills 237.74 

Widening 1. 19 

Resetting  Fences  and  Adjustments  to  Private  Property 559.60 

Moving  Equipment 2,276.13 

Total $9, 952. 13 


$4,616.89 

1,516.17 

230.01 

'514! 40 
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1940 


$6,016.48 

2,771.88 

208.98 

2,260.10 


$11,257.44 


$3,633.72 
20.98 


$3,654.70 


$33,025.25 


$12,337.95 

529.89 

397.35 

13.05 

61.10 

69.70 

'1,004^72 

$14,413.76 


$1,314.98 
97.12 

$2,532.29 

839.61 

27.97 

28.92 

3.39 

112.70 

38.62 
420.66 

31.08 
1,285.56 

$2,016.39 

$4,716.51 

$181.36 
1,086.27 

$5,694.76 

1,147.50 

110.52 

299.16 

233.01 

1,744.58 

1,377.43 

58.47 

1,413.79 

2,348.59 
274.06 

2,868.59 
996.57 
548.04 

3,357.41 

$6,394.07 

$17,346.04 

$7,005.62 

1,742.42 

1,888.80 

14.50 

301.32 

2.31 

97.73 

302.72 

317.06 

1,390.28 

$13,062.76 


Account 
Number 
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MAINTENANCE  COSTS 

Years  Ended  September  30,  1939,  and  September  30,  1940 
Account  Title 


37  Maintenance  of  Roadside: 

370-8  District  No.  8: 

371-8  Cutting  and  Cleaning  Vegetation 

372-8  Removal  of  Debris 

372-8-X  Frost  Damage 

373-8  Highway  Beautification 

374-8  Cuts 

375-8  Fills 

376-8  Widening 

377-8  Resetting  Fences  and  Adjustments  to  Private  Property. 

378-8  Moving  Equipment 

Total 

Grand  Total  of  7  Districts 


1939 


$188.00 
310.33 


14.52 
129.71 


762.73 
802 !« 


$2,207.80 


$1,718.23 
342.66 


17.42 

67.47 

427.80 

256.61 

1,633.89 

$4,464.08 
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$1.75 

14.78 

566.19 
$591.30 


37  Maintenance  of  Roadside: 

370-5  District  No.  5: 

371-5  Cutting  and  Cleaning  Vegetation 

372-5  Removal  of  Debris 

373-5  Highwav  Beautification 

374-5  Cuts 

375-5  Fills 

376-5  Widening 

377-5  Resetting  Fences  and  Adjustments  to  Private  Property. 

378-5  Moving  Equipment 

Total 

37  Maintenance  of  Roadside: 

370-6  District  No.  6: 

371-6  Cutting  and  Cleaning  Vegetation 

372-6  Removal  of  Debris 

372-6-X  Frost  Damage  

373-6  Highway  Beautification 

374-6  Cuts 

375-6  Fills 

376-6  Widening 

377-6  Resetting  Fences  and  Adjustments  to  Private  Property. 

378-6  Moving  Equipment 

Total 


$9,618.19 
1,303.06 
1,259.22 


69.03 
364.27 

49.00 
519.12 

$13,181.89 


$20,399.90 

1,022.02 

111.79 

27.43 

950!08 

489.69 

530.18 

2,369.67 

$25,900.76 


$28,509.93 


$88,621.72 


38  Traffic  Service: 

380-1  District  No.  1: 

381-1  Highway  Markers 

382-1  Surface  Marking  (Guide  Lines) 

383-1  Snow  Removal 

384-1  Ice  Treatment 

385-1  Whitewashing 

386-1  Traffic  Count 

386- A-1  Traffic  Lights — Traffic  Service — Operating  Costs. 

387-1  Skid  Proofing— Killefer  Disc 

388-1  Miscellaneous 

389-1  Erecting  and  Dismantling  Snow  Fences 


Total 


$2,857 

.39 

-So,  005.01 

1,907.40 

1,439 

.66 

2,610.62 

15,701 

.28 

2,078 

.11 

3,891 

.23 

6.29 

131. 

.15 

87, 
345, 

76 

153 

.40 

.25 

6,409, 

.71 

216.35 

1,271, 

.67 

1,240. 

.10 

$17,294. 

,59 

$28,057.79 

38  Traffic  Service: 

380-2  District  No.  2: 

381-2  Highwav  Markers 

382-2  Surface  Marking  (Guide  Lines) 

383-2  Snow  Removal 

384-2  Ice  Treatment 

385-2  Whitewashing 

386-2  TraflRc  Count 

386-.\-2  Traffic  Lights— Traffic  Service— Operating  > 

387-2  Skid  Proofing-Killefer  Disc 

388-2  Miscellaneous 

389-2  Erecting  and  Dismantling  Snow  Fences. 

Total 


$3,085.08 

.?4,669.17 

1,504.71 

1,899.92 

6,332.24 

19,846.26 

2,190.63 

4,621.63 

182.17 

63.05 

43.40 

34.06 

23.17 

8. 81 

15.07 

1,944.13 

37.34 

1,349.89 

1,605.09 

$16,631.72 

$32,824.10 
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Account 
Number 


MAINTENANCE  COSTS 
Years  Ended  September  30,  1939,  and  September  30,  1940 

Account  Title 


1939 
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38 
380-3 

381-3 

382-3 

383-3 

384-3 

385-3 

386-3 

386-A-3 

387-3 

388-3 

388-3- X 

389-3 


38 

380-4 
381-4 
382-4 
383-4 
384-4 
385-4 
386-4 
386-A-4 
387-4 
388-4 
389-4 


38 
380-5 

381-5 

382-5 

383-5 

384-5 

385-5 

386-5 

386-A-5 

387-5 

388-5 

389-5 


38 
380-6 

381-6 

382-6 

383-6 

384-6 

385-6 

386-6 

386-A-6 

387-6 

388-6 

388-6-X 

389-6 


38 
380-8 

381-8 

382-8 

383-8 

384-8 

385-8 

386-8 

386-A-8 

387-8 

388-8 

388-8-X 

389-8 


Traffic  Service: 
District  No.  3: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count .■•■■■ 

Traffic  Lights— Traffic  Service— Operating  Costs.. 

Skid  Proofing— Killefer  Disc 

Miscellaneous 

Frost  Damage  

Erecting  and  Dismantling  Snow  Fences 

Total 

Traffic  Service: 
District  No.  4: 

Highway  Markers 

Surfacing  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing  

Traffic  Count •  • 

Traffic  Lights— Traffic  Service— Operating  Costs. . 

Skid  Proofing— Killefer  Disc 

Miscellaneous 

Erecting  and  Dismantling  Snow  Fences 

Total 

Traffic  Service: 
District  No.  5: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Lights— Traffic  Service— Operating  Costs.. 

Skid  Proofing— Killefer  Disc 

Miscellaneous 

Erecting  and  Dismantling  Snow  Fences 

Total 

Traffic  Service: 
District  No.  6: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Lights— Traffic  Service— Operating  Costs . 

Skid  Proofing— Killefer  Disc 

Miscellaneous 

Frost  Damage 

Erecting  and  Dismantling  Snow  Fences 

Total 

Traffic  Service: 
District  No.  8: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Lights— Traffic  Service— Operating  Costs. 

Skid  Proofiing— Killefer  Disc 

Miscellaneous 

Frost  Damage 

Erecting  and  Dismantling  Snow  Fences 

Total 

Grand  Total  of  7  Districts 


$3,732.90 

5,418.68 

9,444.89 

9,843.77 

57  53 

$11,116.03 

3,999.48 

24,720.04 

13,492.41 

287.14 
4,570.97 

199.95 
4,186.48 

11,706.06 

1,348.29 
94.22 

6,408.49 

8,838.92 

$51,470.43 

$67,995.82 

$7,972.37 

1,725.69 

$13,953.15 

15,035.14 

$12,626.73 

2,775.06 

$20,537.70 

15,007.31 

54.78 
2,623.97 

28.66 
5,068.17 
3,434.44 

94.19 
2,395.93 

18.22 
1,127.07 
5,630.13 

$49,896.37 

$60,212.34 

$3,013.82 
560.97 

$7,259.66 
8,506.43 

166  77 

5  403.42 

7  850  42 

$32,761.49 

$6,211.53 

517.45 

14,986.84 

17,188.03 

34  93 

$10,016.78 

2,420.67 

27,528.14 

31,319.76 

2.34 

131.50 

111.56 

14,606.39 

6,776.84 

84.54 
636.68 
109.91 
2,115.40 
327.21 
10,451.79 

$60,567.41 

$85,010.88 

$7,857.03 

2,174.03 

8,173.44 

3,290.92 

21.49 

38.08 

358.97 

9.73 

$11,440.76 

1,964.52 

34,233.88 

4,132.59 

1.87 

48.99 

585.56 

14,731.74 

624.51 
241.15 

2,986.42 

3,319.39 

$39,641.85 

$56,593.22 

$268,263.86 

$330,694.15 

Account 
Number 


Report  of  the  State  Roads  Commission 

MAINTENANCE  COSTS 

Years  Ended  September  30,  1939,  and  September  30,  1940 

Account  Title 


39 
390-1 

391-1 
392-1 
393-1 
394-1 
395-1 
396-1 
397-1 
398-1 

39 
390-2 

391-2 
392-2 
393-2 
394-2 
395-2 
396-2 
397-2 
39S-2 

39 
390-3 

391-3 
391-3-X 

392-3 
393-3 
394-3 
395-3 
396-3 
397-3 
398-3 

39 
390-4 

391-4 
392-4 
393-4 
394-4 
395-4 
396-4 
397-4 
398-4 

39 
390-5 

391-5 
392-5 
393-5 
394-5 
395-5 
396-5 
397-5 
398-5 

39 
390-6 

391-6 

391-6-X 

392-6 

392-6-X 

393-6 

393-6-X 

394-6 

395-6 

395-6-X 

396-6 

397-6 

398-6 


39 
390-8 

391-8 
392-8 
393-8 
394-8 
395-8 
396-8 
397-8 
398-8 


Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  1: 

Floor.*       

Balustrade  or  Head  Wall 

.\l)utment.s  and  Piers 

Steel  Supertructure 

Painting 

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  2: 

Floors 

Balustrade  or  Head  Wall 

Abutments  and  Piers 

Steel  Superstructure 

Painting  

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telejjhone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  3: 

Floors  

Frost  Damage 

Balustrade  or  Head  Wall 

Abutments  and  Piers 

Steel  Superstructure 

Painting  ^ 

Lighting  

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  4: 

Floors 

Balustrade  or  Head  Wall 

Abutments  and  Piers 

Steel  Superstructure 

Painting 

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  5: 

Floors 

Balustrade  or  Head  Wall 

Abutments  and  Piers 

Steel  Superstructure 

Painting 

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  5: 

Floors  

Frost  Damage  

Balustrade  or  Head  Wall 

Frost  Damage 

Abutments  and  Piers 

Frost  Damage 

Steel  Superstructure 

Painting 

Frost  Damage 

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Maintenance  of  Bridges  (Over  20  Ft.  Span)  and  Grade  Separations: 
District  No.  8: 

Floors     

Balustrade  or  Head  W'all 

Abutments  and  Piers 

Steel  Superstructure 

Painting 

Lighting 

Operation  of  Draw  (Labor  and  Power) 

Telephone 

Total 

Grand  Total  of  7  Districts 


1939 
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Exhibit  4 
1940 


$174.33 
27.17 
751.30 

$1,201.69 

197.79 

5.70 

3,647.52 

1,695.94 

12,451.60 

66.00 

$18,813.86 

528.13 

1,405.22 

13,640.85 

66.00 

$17,045.38 

$1,357.38 
215.42 
444.13 

$813.50 
33.48 
97.67 

342.51 

1,196.67 

9.859.82 

22.85 

1,019.80 

1.159.90 

10.354.39 

34.54 

$13,438.78 

$13,513.28 

$504.00 

$245.78 
41  51 

280.39 
370.35 
122.91 
394.91 
472.39 
7,726.87 
10.36 

49.50 

1,016.56 

15.33 

306.50 

990.65 

8.075.05 

1.52 

$9,882.18 

$10,742.40 

$1,907.73 

26.12 

191.07 

280.50 

2.30 

3,986.16 

3,087.87 

139.43 

$3,446.17 
29.27 

47.58 
127.83 
194.99 
3,829.71 
3,285.28 
96.21 

$9,621.18 

$11,057.04 

$763.85 
152.73 

16.00 

$932.58         

$37.63 

$1,109.50 
2,123.86 

22.55 

296.89 
69.45 

.45 

1,006.97 
72  26 

18.54 

285.54 

1,220.59 
487  99 

433.07 
7.41 
11.12 

491.57 
27.39 

S797.77 

$6,925.01 

$239.21 

80.58 

770.28 

$15.11 
113.52 

156.58 
892.02 
116.72 

6.80 

1,177.64 

432.66 

$2,255.39 

$1,745.73 

$55,741.74 

$61,028.84 
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BALANCE  SHEET  AT  SEPTEMBER  30,  1939, 


ASSETS  This  Year  Last  Year 


Increase 
Decrease 


Cash  (General)                                      13,715,065.21  12,485,126.45  11,229,938.76 

Cash  (Refunding  Bonds) 160,286.16       160,286.16 

Total $3,875,351 .37  12,485, 126.45  11,390,224.92 

Truck  Fees  Collectible  for  Bond  Retirement $6,069,000.00  $5,108,000.00  $961,000.00 

Receivables  and  Advances: 

Accounts  Receivable  $130,188.81  $168,053.04  iS7, 86^.23 

Certificates  of  Beneficial  Interest— Union  Trust  Co 359,876.38  359,899.98  23.60 

Sunday  Participation  in  Costs  (Contra.) 68,396.80  54,550.93  13,845.87 

Receivables  from  Chesapeake  Bank  491 .69  491 .69     

Authorized  Issue— 1935  Bonds 711,000.00  711,000.00 

Funds  Advanced  for  Construction 8,298,276.67  5,632,732.21  2,665,544.46 

Total  Receivables  and  Advances 


Railroad  Companies  Estimated  Share  of  Total  Costs  on  Wade  Elimination 
Projects— Unadjusted  Portion 

Materials  and  Supplies 

Authorized   Provisions  for  Expenditure  from  Funds,   Including   Construction 

Work  in  Progress _ 

Less:  Authorized  and  Contract  Obligations — Unpaid 

Remainder 

Cement  Purchased  for  Construction 


Total  Charges  to  Funds  on  Uncompleted  Projects. 

First  National  Bank— Coupon  Agents: 

Interest  Payable — 1934  Bond  Issue 

Interest  Payable — 1935  Bond  Issue 


Total. 


Properties: 

Roads $151, 764, 045.41 

Bridges— Since  May  1929 

Grade  Eliminations: 

From  State  Funds 

From  Contributed  Funds 

Lands  and  Buildings 

Accounting  and  Commercial  Properties 

Operating  Engineers  Properties 

Plans  and  Survey  Properties 

Storeroom  and  Yard  Properties 

Laboratory  Properties 

Transportation  Equipment 

Construction  Equipment 

Small  Tools  and  Equipment 

Signs  and  Markers 

Medical  Office  Equipment 


$8,857,230.35 

$6,926,727.85 

$1,930,502.50 

$10,123.92 

$10,123.92 

$386,455.65 

$388,980.59 

$2,524.94 

$11,918,080.63 
3,552,758.99 

$17,312,669.46 
4,957,547.16 

$5,394,588.83 
1,404,788.17 

$8,365,321.64 
2,114.46 

$12,355,122.30 

447.48 

$3,989,800.66 
1,666.98 

$8,367,436.10 

$12,355,569.78 

$3,988,133.68 

$2,666.25 
1,820.00 

$3,840.00 
333.75 

$1,173.75 
1,486.25 

$4,486.25 

$4,173.75 

$312.50 

$151,764,045.41 

$142,129,131.40 

$9,634,914.01 

10,653,264.97 

10,083,559.50 

569,705.47 

3,538,463.07 

3,141,707.61 

396,755.46 

1,739,021.81 

1,739,021.81 
217,750.26 

284,527.43 

66,777.17 

77,787.70 

73,611.20 

4,176.50 

75,610.03 

72,227.50 

3,382.53 

35,892.14 

34,425.93 

1,466.21 

112,444.32 

110,060.44 

2,383.88 

12,489.87 

11,549.88 

939.99 

374,755.92 

384,154.12 

9,398.20 

2,004,850.87 

1,930,543.36 

74,307.51 

324,056.12 

295,116.98 

28,939.14 

38,427.97 

35,423.99 

3,003.98 

85.35 

85.35 

$171,035,722.98 

$160,258,369.33 

$10,777,353.65 

Total  Properties $171,035,722.98 

Total  Assets $198,595,682.70      $187,537,071.67    $11,058,611.03 
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AND  SEPTEMBER  30,  1938,  AND  COMPARISON 


Exhibit  5 
Schedule  1 


LIABILITIES 


Fund  Accounts  of  the  Commission : 

Revenue  Accounts  (Credit  Balances) 

Deferred  Credits: 

Sundry  Participation  in  Costs  (Contra.) 

Accounts  Receivable  Subject  to  Collection 

Deferred  Income  to  M.  and  R. — Impounded  Cash 

1935  State  Roads  Commission  of  Maryland  Bonds  Unissued. 

Construction — Federal  Government 

Bond  Interest  Payable — 1934  Issue 

Bond  Interest  Payable— 1935  Issue 


Reserve  for  Accounts  Receivable — Doubtful  of  Collection. 

State  Treasurers  Working  Fund 

National  Industrial  Recovery  Highway  Trust  Fund 


This  Year 


Last  Year 


Proceeds  of  Sale  of  Refunding  Bonds  in  Excess  of  Value  and  Premium 

Proceeds  of  Sale  of  Refunding  Bonds  to  Redeem  Outstanding  Four  Percent  (4%) 

Bonds 

Proceeds  of  Sale  of  Refunding  Bonds  to  Redeem  Outstanding  Three  Percent  (3% 

Bonds 

Proceeds  of  Sale  of  Refunding  Bonds  for  Premium  and  Surplus 


State  Roads  Commission  of  Maryland — 1935  Three  Percent  (3%)  Bonds. 

State  Roads  Commission  of  Maryland— 1938  Refunding  Bond  Issue 

State  Roads  Commission  of  Maryland — 1934  Four  Percent  (4%)  Bonds.. 
Wort  li  of  Possessions 


$20,148,373.21        120,061,892.54 


68,396.80 
100,190.95 
39,760.08 


230,871.40 
2,666.25 
1,820.00 


54,550.93 

138,055.18 

39,783.68 

711,000.00 

422,351.39 

3,840.00 

333.75 


$125,000.00 
10,000.00 


Increase 
Decrease 


$86,480.67 

13,845.87 

23.60 

711,000.00 

191, m. 99 

1,173.75 

1,486.25 


$20,592,078.69 

$21,431,807.47 

$839, 7 S8. 7 8 

$29,997.86 

$29,997.86 

$208,597.01 

$208,897.01 

$300.00 

$500,000.00 

$500,000.00  . 

$125,000.00 
10,000.00 


10,000.00 

10,000.00 

15,286.16 

15,286.16 

$160,286.16 

$160,286.16 

$711,000.00 

$1,791,000.00 

$1,080,000.00 

$5,358,000.00 

$5,358,000.00 

$3,317,000.00 

$3,317,000.00 

$171,035,722.98      $160,258,369.33     $10,777,353.65 


Total  Liabilities $198,595,682.70      $187,537,071.67    $11,058,611.03 
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BALANCE  SHEET  AT  SEPTEMBER  30,  1940, 


ASSETS  This  Year  Last  Year 


Increase 
Decrease 


Cash  (General)  $5,217,415.85         $3,715,065.21      $1,502,350.64 

Cash  (Refunding  Bonds)'. '.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'. 149.786.16  160,286.16  10,500.00 

Total $5,367,202.01  $3,875,351.37      $1,491,850.64 

Truck  Fees  Collectible  for  Bond  Retirement $5,739,000.00  $6,069,000.00  $330,000.00 

Receivables  and  Advances: 

Accounts  Receivable $94,050.08  $130, 188.81            $36, 138.73 

Certificatas  of  Beneficial  Interest— Union  Trust  Co 354,394.38  359,876.38               5,482.00 

Sundry  Participation  in  Costs  (Contra.) 57,198.82  68,396.80              11,197.98 

Receivables  from  Chesapeake  Bank f-!!-6?  „  „„„  1H15H 

Funds  Advanced  for  Construction 

Encumbered  Funds— Refunding  Bonds 

Materials  and  Supplies 

Authorized   Provisions  for  Expenditure  from   Funds,   Including  Construction 

Work  in  Progress 

Less:  Authorized  and  Contract  Obligations — Unpaid 

Remainder 

Cement  Purchased  for  Construction 

Total  Charges  to  Funds  on  Uncompleted  Projects 

First  National  Bank — Coupon  Agents: 

Interest  Payable — 1934  Bond  Issue 

Interest  Payable — 1935  Bond  Issue 

Total ^ 

Properties: 

Roads                                                 $157,361,308.93  $151,764,045.41  $5,597,263.52 

Bridges— Since  May  1929 11,008, 158.78  10,653,264.97  354,893.81 

Grade  Eliminations: 

From  State  Funds            4,330,917.06  3,538,463.07  792,453.99 

From  Contributed  Funds 1,739,021.81  1,739,021.81     

Lands  and  Buildings 288,951.91  284,527.43  4,424.48 

Accounting  and  Commercial  Properties 80,989.67  77,787.70  3,201.97 

Operating  Engineers  Properties 85,710.00  75,610.03  10,099.97 

Plans  and  Survev  Properties 41,058.93  35,892.14  5, 166.79 

Storeroom  and  Yard  Properties 114,306.33  112, 444. .32  1,862.01 

Laboratory  Properties 17, 700.38  12,489.87  5,210.51 

Transportation  Equipment 376,617.80  374, 755.92  1,861 .88 

Construction  Equipment 2,066,054.43  2,004,850.87  61,203.56 

Small  Tools  and  Equipment 356,779.67  324,056.12  32, 723.55 

Signs  and  Markers 77, 729. 17  38, 427.97  39, 301 .20 

Medical  Office  Equipment 85.35  85.35     

$177,945,390.22      $171,035,722.98      $6,909,667.24 


9,682,124.45 

8,298,276.67 

1,383,847.78 

$10,188,259.42 

$8,857,230.35 

$1,331,029.07 

$10,000.00 

$10,000.00 

$400,873.06 

$386,455.65 

$14,417.41 

I 

$12,742,083.41 
6,410,477.05 

$11,918,080.63 
3,552,7,')8.99 

$824,002.78 
2,857,718.06 

$6,331,606.36 
1,144.83 

$8,365,321.64 
2,114.46 

$2,033,715.28 
969.63 

$6,332,751.19 

$8,367,436.10 

$2,034,684.91 

$1,600.00 

$2,666.25 
1,820.00 

$1,066.25 
1,820.00 

$1,600.00 

$4,486.25 

$2,886.25 

Total  Assets $205,985,075.90      $198.595.682.70      $7,389,393.20 
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AND  SEPTEMBER  30,  1939,  AND  COMPARISON 


Exhibit  5 
Schedule  2 


LIABILITIES 


This  Year 


Last  Year 


Increase 
Decrease 


Fund  Accounts  of  the  Commission: 

Revenue  Accounts  (Credit  Balances) 

Deferred  Credits: 

Sundry  Participation  in  Costs  (Contra.) 

Accounts  Receivable  subject  to  Collection 

Deferred  Income  to  M.  and  R.— Impounded  Cash. 

Construction — Federal  Government 

Bond  Interest  Payable— 1934  Issue 

Bond  Interest  Payable — 1935  Issue 


Reserve  for  Accounts  Receivable — Doubtful  of  Collection. 

State  Treasurer's  Working  Fund 

National  Industrial  Recovery  Highway  Trust  Fund 


Proceeds  of  Sale  of  Refunding  Bonds  in  Excess  of  Value  and  Premium 

Proceeds  of  Sale  of  Refunding  Bonds  to  Redeem  Outstanding  Four  Percent  (4%) 

Bonds 

Proceeds  of  Sale  of  Refunding  Bonds  to  Redeem  Outstanding  Three  Percent  (3%) 

Bonds 

Proceeds  of  Sale  of  Refunding  Bonds  for  Premium  and  Surplus 


State  Roads  Commission  of  Maryland— 1935  Three  Percent  (3%)  Bonds. 
State  Roads  Commission  of  Maryland — 1934  Four  Percent  (4%)  Bonds.. 
State  Roads  Commission  of  Maryland — 1938  Refunding  Bond  Issue 


$21,437,091.79        120,148,373.21      11,288,718.58 


57,198.82 

64,052.22 

34,278.08 

308,083.74 

1,600.00 


68,396.80 

100,190.95 

39,760.08 

230,871.40 

2,666.25 

1,820.00 


11,197.98 
S6,1S8.7S 

s.m.oo 

77,212.34 
1,066.25 
1,820.00 


$21,902,304.65 

$20,592,078.69 

$1,310,225.96 

$29  997.86 

$29,997.86 

1208,597.01 

$208,597.01 

$500,000.00 

$500,000.00 

$125,000.00 
10,000.00 


$125,000.00 
10,000.00 


10,000.00 
15,286.16 

10.000.00 

14,786.16 

500.00 

$149,786.16 

$160,286.16 

$10,500.00 

$381,000.00 

$711,000.00 

$330,000.00 

$10,000.00 

$10,000.00 

$5,358,000.00 

$5,358,000.00 

Worth  of  Possessions $177,945,390.22      $171,035,722.98      $6,909,667.24 


Total  LiabUitiea $205,985, 075.90      $198,595,682.70      $7,389,393.20 
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FUNDED  BALANCE  SHEET 


ASSETS 


Fund  Account  Assets,  etc. 


Maintenance  AND  Reconstruction  tuND  Assets:  $1798  337  22 

Cash  advanced  through  M&  R  payable  by  other  funds ^965977  72  $2  167  640.50 

Due  from  other  funds  to  M  &  R  revenue '       ' '—  'ggg  286  09 

Cost  of  construction  work  in  progress 40o!873!o6 

Inventory  of  materials  and  supplies.  •..■■• 352'  808.44 

Accounts  Receivable  (impounded  cash  balances) $3,773,608.09 

Lateral  Revenue  Fund  Assets  of  Counties  and  Baltimore  City:  $271,028.12 

Cash ■  •. 376*,  124.21 

Cost  of  construction  work  in  progress $647,152.33 

Counties  Construction  Fund  Assets:  U  066,216.53 

Cash ■ . ; 475!  065 .  12 

Cost  of  con.struction  work  in  progress $1,541,281.65 

Grade  Elimination  Fund  Assets:  $2,723,829.15 

Cash                         ■; '  341399. 15 

Cost  of  construction  work  m  progress $2, 758, 228.30 

Federal  Grade  Elimination  Fund  A8sets-1936  Appropriation:  ^^^^  ^^g  ^^ 

Cost  of  construction  work  in  progress 95l'96l!55 

Overdraft  in  the  account [ [ —  $1,060,449.55 

Federal  Grade  Elimination  Fund  Assets— 1938  Appropriation:  $89,343.92 

Cash                       _              _ ■  251!  694!61 

Cost  of  construction  work  in  progress ^ J34I ^ 038.53 

Federal  Grade  Elimination  Fund  Assets— 1939  Appropriation:  $84,554.70 

Cash. ■ 129',084!57 

Cost  of  construction  work  in  progress $213, 639. 27 

Federal  Grade  Elimination  Fund  Assets— 1940  Appropriation:  $45,682.68 

Cash _ .; 'li308'.32 

Cost  of  construction  work  in  progress .  $46,991.00 

Federal  Municipal  Allotment  Fund  Assets:  170,058.62 

Overdraft  in  the  account 

Special  Construction  Fund  Assets  of  1934:  „g  ggg  ^^ 

Cost  of  construction  work  in  progress 717*564  95 

Overdraft  in  the  account '        $721,530.42 

Special  Construction  Fund  Assets  of  1936:  361,892.29 

Cost  of  construction  work  in  progress 

Regular  Federal  Aid  Fund  Assets  of  1936:  163,913.84 

Overdraft  in  the  account 

Regular  Federal  Aid  Fund  Assets  of  1937:  jjg  ggg  52 

Cost  of  Construction  work  in  progress 243  436  01 

Overdraft  in  the  account '        $262, 765.53 

Regular  Federal  Aid  Fund  Assets  of  1938:  1  060,141.70 

Cost  of  construction  work  in  progress 

Regular  Federal  Aid  Fund  Assets  of  1939:  $671,520.07 

Cash 683  442  31 

Cost  of  construction  work  in  progress '        $1,354,962.38 

Regular  Federal  Aid  Fund  Assets  of  1940:  jgg^  039.34 

Cash ' A-jK  795  12 

Cost  of  construction  work  in  progress •. '  $1, 129,834.46 

Regular  Federal  Aid  Fund  Assets  op  1941:  720.67 

Cost  of  construction  work  in  progress 

Federal  Allotment  Fund  Assets  of  1935:  4^28  13 

Cost  of  construction  work  in  progress ^g^  284  93 

Overdraft  in  the  account '  $467,413.06 

Ocean  City  Protection  Fund  Assets:  jg  034.20 

Cash , 66*  351  65 

Cost  of  construction  work  in  progress '                         $75, 385.85 

Chesapeake  Beach  Fund  Assets:  19,221.71 

Overdraft  in  the  account 

Flood  Relief  State  and  Federal  Fund  Assets:  1,002,986.57 

Cost  of  construction  work  in  progress 

Prison  Labor  Fund  Assets:  j^^  284.24 

Cash 169521  37 

Cost  of  construction  work  in  progress '__^ $186,805.61 
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AT  SEPTEMBER  30,  1940 

'  LIABILITIES 

Funds: 

Maintenance  and  Reconstruction  Fund: 

Credit  balances  in  the  accounts $3,529,746.82 

Accounts  payable 209,583. 19 

Deferred  income  impounded 34,278.08 

Lateral  Revenue  Funds  of  Counties  and  Baltimore  City: 

Credit  balance  in  the  account $621,911.31 

Due  to  maintenance  and  reconstruction  fund 25,241.02 

Counties  Construction  Fund: 

Credit  balance  in  the  account $1,459,548.62 

Due  to  maintenance  and  reconstruction  fund 81,733.03 

Grade  Elimination  P'und: 

Credit  balance  in  the  account 

Federal  Grade  Elimination  Fund— 1936  Appropriation: 

Due  to  maintenance  and  reconstruction  fund 

Federal  Grade  Elimination  Fund — 1938  Appropri.\tion: 

Credit  balance  in  the  account 

Federal  Grade  Elimination  Fund— 1939  Appropriation: 

Credit  balance  in  the  account 

Federal  Grade  Elimination — 1939  Appropriation: 

Credit  Balance  in  the  account 

Federal  Municipal  Allotment  Fund 

Due  to  maintenance  and  reconstruction  fund 

Special  Construction  Fund  of  1934: 

Due  to  maintenance  and  reconstruction  fund 

Special  Construction  Fund  of  1936: 

Credit  Balance  in  the  account 218,430.91 

Due  to  maintenance  and  reconstruction  revenue 143, 461 .38 

Regular  Federal  Aid  Fund  of  1936: 

Due  to  maintenance  and  reconstruction  revenue 

Regular  Federal  Aid  Fund  of  1937: 

Due  to  maintenance  and  reconstruction  revenue 

Regular  Federal  Aid  Fund  of  1938: 

Credit  balance  in  the  account 1854,522.17 

Due  to  maintenance  and  reconstruction  revenue 205,619.53 

Regular  Federal  Aid  Fund  of  1939: 

Credit  balance  in  account 

Regular  Federal  Aid  Fund  of  1940: 

Credit  balance  in  account 

Regular  Federal  Aid  Fund  of  1941: 

Due  J  o  maintenance  and  reconstruction  fund 

Federal  Allotment  Fund  of  1935: 

Due  to  maintenance  and  reconstruction  fund 

Ocean  City  Protection  Fund: 

Credit  balance  in  account 

Chesapeake  Beach  Fund: 

Due  to  maintenance  and  reconstruction  revenue 

Flood  Relief — State  and  Federal  Fund: 

Credit  balance  in  account $378,092.68 

Due  to  maintenance  and  reconstruction  revenue 624,893.89 

Prison  Labor  Fund: 

Credit  balance  in  account 
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$3,773,608.09 


$647,152.33 


$1,541,281.65 
2,758,228.30 


$1,060,449.55 


$341,038.53 


$213,639.27 


$46,991.00 


$170,058.62 
$721,530.42 


$361,892.29 
$103,913.84 
$262,765.53 


$1,060,141.70 
$1,354,962.38 

1,129,834.46 

720.67 
467,413.06 

75.386.85 

19,221.71 

$1,002,986.57 
186,805.61 
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ASSETS 


Debenture  Reserve  Fund  Assets: 

Cash 495, 000 .00 

Reflnding  Bond  Fund  Assets: 

Cash 149,786.16 

Gasoline  Tax  Refund  Assets: 

Ca.sh 4,379.88 

SioN  Permit  Fund  Asset-s: 

Overdraft  in  the  account 4,308.72 

Susquehanna  River  Bridge  Approach  Fund  Assets: 

Cash   $398, 108.08 

Cost  of  construction  work  in  progress 189, 846.91 


$587,954.99 


$540,000.00 


Potomac  River  Bridge  Approach  Fund  Assets: 

Cash $484,467.34 

Cost  of  construction  work  in  progress 55, 532 . 66 

Susquehanna  River  Bridge  Fund  Assets: 

Cost  of  construction  work  in  progress $10,647.34 

Potomac  River  Bridge  Fund  Assets: 

Cost  of  construction  work  in  progress 3,999.41 

Special  Point  of  Rocks  and  Brunswick  Bridges  Fund  Assets: 

Cash 1,264.82 


Total  fund  account  assets,  etc $19, 157,362.75 

Deferred  Items: 

Funds  available  and  applicable  to  unexpended  portion  of  authorizations,  other  obligations  and 
additional  awards $5,880,086.05 

Future  funds  necessarily  encumbered  for  liquidation  of  outstanding  obligations,  over  and  above 
available  funds  before  considering  balances  due  from  Federal  allotments  and  before  consider- 
ing income  earnable  in  1941 464,535.55 


Encumbered  Present  and  Future  Income: 

To  retire  bonded  indebtedness  of  the  State  Roads  Commission : 

From  debenture  reserve  fund  revenue $495,000.00 

From  refunding  bond  fund  revenue 10,000.00 

From  truck  license  fees,  franchise  taxes,  and  $.0014  of  two-cent  (2^)  gas  tax 5, 244, 000.00 


$6,344,621.60 


$5,749,000.00 


Roads,  bridges,  lands,  buildings,  etc.,  book  value 177,945,390.22 

Total  assets $209, 196.374.57 
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~'  LIABILITIES 

Debenture  Reserve  Fund: 

Credit  balance  in  account 495,000.00 

Refxindino  Bond  Fund: 

Credit  balance  in  account 149, 786. 16 

Gasoline  Tax  Refund  Fund: 

Credit  balance  in  account 4,379.88 

Sign  Permit  Fund: 

Due  to  maintenance  and  reconstruction  revenue 4,308.72 

Susquehanna  River  Bridge  Approach  Fund: 

Credit  Balance  in  account 587,954.99 

Potomac  River  Bridge  Approach  Fund  Assets: 

Credit  balance  in  account 540,000.00 

Susquehanna  River  Bridge  Fund: 

Due  to  maintenance  and  reconstruction  fund 10,647.34 

Potomac  River  Bridge  Fund: 

Due  to  maintenance  and  reconstruction  revenue 3,999.41 

Special  Point  of  Rocks  and  Brunswick  Bridges  Fund: 

Credit  balance  in  account 1,264.82 


Total  fund  accounts $19, 157, 362.75 

Deferred  Items: 

Outstanding  obligations  on  account  of  unexpended  portions  of  authorized  expenditures,  other 
items,  etc J6, 344, 621 .60 


Bonded  Indebtedness  of  the  State  Roads  Commission: 

1933  Debenture  Bonds  authorized  and  issued $4,000,000.00 

Less:  Bonds  redeemed 3,990,000.00 

Outstanding  (recalled  and  not  presented  for  redemption) $10, 000.00 

1938  debenture  bonds  authorized  and  issued $711,000.00 

Less:  Bonds  redeemed 330, 000.00 

Outstanding 381,000.00 

1938  refunding  bonds  authorized  and  issued $5,358,000.00 

Less :  Bonds  redeemed 

Outstanding 5,358,000.00 

—  $5,749,000.00 

Worth  of  possessions  of  State  Roads  Commission 177,945,390.22 

Total  liabilities $209, 196,374.57 
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Date  of 

Minutes 


Description 


1-9 
2-9 


3-9 
4-9 


5-9 


7-9 
8-9 


10-9 

11-9 

12-9 

13-9 
14-9 

15-9 
16-9 
17-9 
18-9 

19-9 
20-9 
21-9 
22-9 
23-9 
24-9 
25-9 
26-9 
27-9 

28-9 

29-9 
30-9 

31-9 
32-9 

33-9 
34-9 
35-9 
36-9 
37-9 

38-9 
39-9 

40-9 
41-9 
42-9 
43-9 
44-9 
45-9 
46-9 
47-9 
48-9 
49-9 
50-9 
51-9 

52-9 
53-9 
54-9 

55-9 
56-9 
67-9 


1938 
Oct.      4 
Oct.      4 


Oct. 
Oct. 


Project 
Number 


Amount 


Oct.  4 

Oct.  6 

Oct.  6 

Oct.  6 

Oct.  11 

Oct.      6 

Oct.      6 

Oct.      6 

Oct.      6 
Oct.    11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.  11 

Oct.    11 

Oct.  11 
Oct.    11 

Oct.  11 
Oct.      4 

Oct.  18 

Oct.  18 

Oct.  18 

Oct.  18 

Oct.  18 

Oct.  18 
Oct.    26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  18 

Oct.  18 

Oct.  18 
Oct.  18 
Oct.    18 

Oct.  19 
Oct.  19 
Oct.    18 


Broad  Run  Road,  rip-rap  200  lin.  ft.  of  ditch  near  end  of  state  road,  Rt.  383-2 
Ceresville-Woodsboro  Rd.,  widen  shoulders,  slope  banks,  ditch  and  extend  drain. 

str.,  Rts.  71-1  and  71-2  .  ,         ,         ,         i  ■ ui     -^^ 

Somerset  Ave.  in  Crisfield,  scarify,  shape,  furnish  and  apply  calcium  chloride   ^^ 
Bridge  over  Potomac  Ri.  at  Point  of  Rocks  (approaches).     Authorization  for  extra 

Branch  Ave.',  from  Silver  Hill-D!  C.  Line  Road  toD.  c!  Line,  0.562  mi.  concrete 

Waldorf  twd.  Hughesville.     Authorization  for  extra  work 

Waldorf  twd.  Hughesville.     .Authorization  for  extra  work 

Waldorf  twd.  Hughesville.     Authorization  for  extra  work^^       v  '  c       i  i  ioii;' 

Remitting  the  sum  of  $400.00  to  Willards  representing  $200.00  ea.  for  fiscal  yrs.  of  1935 

Clean  and  paint  metal  struct,  in  Fred.  Co.  Br.  *  5074  over  Monacacy  Ri.  Thurmont 

to  detour  and  Br.  »5057  over  Monacacy  Ri.  Fred  k.  to  Dickerson    _^    .  ,  , 

12th  St.  in  Ocean  City,  constr.  timber  jetty  in  Atlantic  Ocean  approx.  5.0  mi.  nortn 

Central  Ave.  from  CrainHwy.  to  Patuxent' River  Bridge,  2.56  mi.  mixed  in  place 
bit.  stab.  surf,  course ■  ■  ■  •. •    •  ■ 

Edgewood  Arsenal,  erect  new  gas  and  elec.  pole  line  and  etc.^      .    ,      .^     :r,   ,      j 

Forestville,  Pr.  Geo.  Co.,  grade  2nd  and  3rd  Sts.,  work  to  be  paid  for  by  Mr.  Roland 
Sansbury „■  ■,■■.■,;■  '4^  •■■  V^'  ■,'■  iii 

"F."  St.  in  Daniels  Park,  grade,  M.O.  held  in  Dist.  Eng  r.  othce 

Streets  in  East  Riverdale,  blading  ,     ,       . 

Grade  private  road  for  Mr.  Lloyd  Curtis  at  MechanicsviUe 

Liberty  Road  from  North  Branch  twd.  Eldersburg,  1.392   mi.   cone. 


and  bridge 


construction 

Johnson  Creek  Road.    Authorization  for  extra  work  _ ■ 

Odenton  grade  elimination  (approaches).     Authorization  for  extra  work 

Winans  grade  elimination  (approaches).     Authorization  for  extra  work  ^ 

Mattapax-Romancoke  Rd.  twd.  Eastern  Bay.  Authorization  for  extra  work  .^ 
Georges  Cr.  near  Lonaconing,  approx.  400  lin.  ft.  rubble  masonry  flood  wall,  W.l'.A. 
Montgomery  Rd.  and  Balto.-Wash.  Blvd.,  install  semi-actuated  trafhc  signal 

Levering  Ave.  and  Balto.-Wash.  Blvd.,  install  semi-actuated  trafhc  signal 

Chesapeake  Beach,  treated  timber  bulkhead  along  Chesapeake  Bay . .  ■^■■■-  ■■■  ■:■  ■ 
Along  .A.nnp.  Rd.  which  runs  from  Libertytown-New  London  Hwy.  to  Mt.  Airy, 
1.0  mi.  bituminous  surface  mix  course  .     ....^.      ■  ■  .■■  -      ,,,     .•     *     'tij     n  afi' 
Montgomery  Ave.  in  Rockville,  town  limits  of  Rockville  to  Washington  Kd.,  0.86 

mi.  concrete  paving  of  street  railway  track  „,  ■  ■.  , 

Buffalo  Rd.,  approx.  1.5  mi.  N.  of  Mt.  Airy  twd.  West  Falls,  0  85  mi.  naac.  base  course 
Proposed  bridge  over  Fishing  Creek  on  Chesapeake  Beach,  North  Beach   Koad, 

G.  and  D.  along  relocation,  0.54  mile , 

Bethel  Church  Road  in  Dist.  14  for  a  distance  of  .9  mile,  shape  and  resurface ..      .  .  ^   .  . 
To  be  used  on  farm  to  Market  Rd.  in  Somerset  County  from  state  hwy.  at  Venton  to 

Goose  Creek     

Grading  for  Mr.  McCauley 

Repairing  entrance  to  Great  Mills  School  ,  xt  n  j 

Grading  private  entrance  for  Mr.  Thaddeus  Yates  of  Hollywood 

MechanicsviUe  to  Chaptico,  sponssor's  contrib.  for  W.P.A.  Project. .    ...... . .  ■  .  •  ■  ■  •  , 

Balto.-Wash.  Blvd.  and  road  leading  to  and  from  Savage,  installation  ot  blinker  lignt 

at  intersection 

Stabilizing  shoulders  on  Rt.  13  with  local  gravel         .  ■  ■  -.u-   '  Vu 

Charlestown,  performing  street  repairs  and,  or  maintenance  ot  sts.  witnin  tne 

incorp.l  imits  ■    ,  ■     ,  , •       c       i inon 

Reimbursing  County  Comm.  of  St.  Mary's  County  for  debt  service,  fiscal  year  1939. 

Oakland,  town  appropriation,  1939 

Accident,  town  appropriation ,  1939 

Bloomington,  town  appropriation,  1939 

Grantsville,  town  appropriation,  1939 

Deer  Park,  town  appropriation,  1939 

Loch  Lynn,  town  appropriation,  1939. ._ 

Mountain  Lake  Park,  town  appropriation,  1939 

Crellin,  town  appropriation,  1939  

Kitzmillerville,  town  appropriation,  1939  ■ • 

Mattapax-Romancoke  Rd.  twd.  Eastern  Bay.     Authorization  for  extra  work. . . 
Winans  grade  elimination  over  P.  R.  R.  on  Balto.-Wash.  Blvd.    Authorization  for 

extra  work ,■■.;■■■;  ^ , 

North  East  to  Elkneck,  roadway.     Authorization  for  extra  work 

North  East  to  Elkneck,  roadway.     Authorization  for  extra  work. . . ..... ........... 

Gov.  Ritchie  Hwy.  and  Glenburnie  at  Fourth  Ave.,  spur  connection,  0.084  mi.  graa., 

drain,  and  cone,  surfacing 

Increasing  Auth.  814-8  for  this  project 

Increasing  Auth.  815-8  for  this  project i  ■  •  •  •  x >;-V  i  "-K  i  '  '*-,V„  i;.;^ 

Proposed  coastal  hw^'.  btw.  bays  and  ocean  front,  from  Ocean  City  to  Del.  state  Ime 
7.936  mi.  sand  bit.  road  mix 


F-347X511 

F-346X511 
S-106X111 

F-275-2-527 

P-296-2-811 

Ch-162-1-836 

Ch-162-1-836 

Ch-162-1-836 

Wi-113-32-12 

AW-563-1-511 

Wo-200-1019 

P-377-811 
H-210X4-421 

P-379X811 

P-380X811 

P-381X811 

SM-200X811 

/B-385-1-429    \ 

lCl-195-1-529  / 

S-105-150 

AA-200-2-336 

B-323-3-421 

Q-116-1-211 

A-196X1-611 

H0-177X311 

HO-178X311 

C-101-1-823 

F-342-550 

M-329-1-311 
F-34 1-550 

C-109-1-827 
W-303X62 

S-96X12 

P-382X811 

SM-202X811 

SM-201X811 

SM-184X1-82 

HO-187X311 
S-107X-111 

CE-149-50-42 

SM-121-17-82 

G-94-53-62 

G-94-54-62 

G-94-55-62 

G-94-56-62 

G-94-57-62 

G-94-58-62 

G-94-59-62 

G-94-60-62 

G-94-61-62 

Q-116-1-211 

B-323-1-421 

Ce-171-1-436 

Ce-171-1-436 

AA-199-2-311 

AW-557-01 

AW-559-01 

Wo-171-2-1019 


$345.00 

994.75 
575.00 

2,019.00 

17,304.63 

1,498.38 

581.78 

1,777.43 

400.00 

5,744.25 

4,872.55 

26,520.73 
10,729.50 

27.60 

10.00 

42.80 

9.50 

182,813.39 

269.00 
15.00 
1,371.50 
1,937.93 
2,096.97 
1,725.00 
1,725.00 
52,643.55 

4,890.95 

12,696.86 
6,039.80 

21,227.56 
1,190.00 

840.00 

13.80 

70.00 

3.80 

1,781.32 

460.00 
994.75 

300.00 
840.00 
1,240.00 
588.00 
188.00 
188.00 
600.00 
188.00 
600.00 
113.00 
570.00 
247.23 

50.00 
9.20 
40.00 

8,174.83 
70,000.00 
50,000.00 

71,580.60 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion. 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  is 

Located 

$345.00 

994.75 
575.00 

$2,019.00 

17,304.63 

Prince  George's 
Charles 

$1,498.38 

581.78 

1,777.43 

4 

1. 

$400.00 

5,744.25 

$4,872.55 

26,520.73 

Prince  George's 

$10,729.50 

27.60 

10.00 

42.80 

9.50 

Prince  George's 
Prince  George's 
Prince  George's 
St.  Mary's 

182,813.39 

$269.00 

Carroll 

15.00 

1,371.50 

1,937.93 
2,096.97 
1,725.00 
1,725.00 

Queen  Anne's 
Allegany 

52,643.55 

Calvert 

4,890.95 

12,696.86 

Montgomery 

6,039.80 

21,227.56 

Calvert 

1,190.00 
840.00 

Washington 

13.80 
70.00 
3.80 

Prince  George's 
St.  Mary's 
St.  Mary's 
St.  Mary's 

1,781.32 

460.00 
994.75 

300.00 
840.00 
1,240.00 
588.00 
188.00 
188.00 
600.00 
188.00 
600.00 
113.00 
570.00 

Cecil 

St,  Mary's 

Garrett 

247.23 

50.00 

9.20 
40.00 

Cecil 

Cecil 

8,174.83 

Anne  Arundel 

70,000.00 

50,000.00 

71,580.60 

Worcester 
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sa 


Date  of 
Minutes 


Description 


Project 
Number 


58-9 
59-9 
60-9 
61-9 
62-9 
63  9 
64-9 
65-9 
66-9 
67-9 
68-9 


70-9 
71-9 


1938 

Oct.  18 

Oct.  18 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 

Oct.  26 


Oct.     26 
Oct.    26 


72-9 

Oct. 

26 

73-9 

Oct. 

26 

74-9 

Oct. 

26 

75-9 

Oct. 

26 

7fi-9 

Oct. 

26 

77-9 

Oct. 

26 

78-9 

Oct. 

26 

79-9 

Nov. 

1 

80-9 

Nov. 

1 

81-9 

Nov. 

1 

82-9 

Oct. 

31 

83-9 

Oct. 

31 

84-9 

Nov. 

1 

85-9 

Nov. 

15 

86-9 

Nov. 

15 

87-9 

Nov. 

15 

88-9 

Nov. 

1 

89-9 

Nov. 

1 

90-9 

Nov. 

15 

91-9 

Nov. 

15 

92-9 

Nov. 

15 

93-9 

Nov. 

17 

94-9 

Nov. 

15 

95-9 

Nov. 

15 

96-9 

Nov. 

15 

97-9 

Nov. 

15 

98-9 

Nov. 

7 

99-9 

Nov. 

16 

100-9 

Nov. 

7 

101-9 

Nov. 

7 

102-9 

Nov. 

7 

103-9 

Nov. 

7 

104-9 

Nov. 

2 

105-9 

Nov. 

4 

106-9 

Nov. 

4 

107-9 

Nov. 

4 

108-9 

Nov. 

4 

109-9 

Nov. 

14 

110-9 

Nov. 

9 

111-9 

Nov. 

10 

112-9 

Nov. 

4 

113-9 

Nov. 

14 

114-9 

Nov. 

14 

115-9 

Nov. 

14 

llfi-9 

Nov. 

16 

117-9 

Nov. 

15 

118-9 

Nov. 

15 

119-9 

Nov. 

15 

120-9 

Nov. 

15 

121-9 

Nov. 

15 

122-9 

Nov. 

15 

123-9 

Nov. 

15 

Luke  to  Western  port  along  a  relocation,  0.90  mi.  grading,  drain,  and  cone,  surfacing     . 
Along  Hanover  Pike  thru  Reisterstowii,  SRC  contrib.  in  conn,  with  W.P.A.  Project. 

Catoctin  furnace,  Rt.  (U.  S.)  15-5,  remove  drain,  etc 

Rt.  240-1,  0.45  mi.  building  up  edges,  etc 

U.  S.  Rt.  15-9,  0.55  mi.  building  >ip  edges,  etc 

St.  Paul  Rd.,  furnish  equipment  and  material,  W.P.A.  Project 

Solomon's  Island  Road,  4.856  miles,  grading,  etc 

Grading  entrance  for  Mrs.  Godcharles 

Grading  entrance  for  Dallas  B.  Hays 

Apply  initial  treatments  on  various  roads  in  Caroline  County 

Apply  initial  treatments  on  various  roads  in  Caroline  County 

Hancock  Bridge,  north  approach  to  National  Pike  and  High  St.     Authorization  for 

extra  work 

U.  S.  *40Mt.  Olivet  Cemetery  twd.  Urbana,  spec.  "C"  hauled  and  laid.     Authori- 
zation for  extra  work  

U.  S.  *40at  Frederick  Junction,  furnish  and  deliver  spec.  "C."     Authorization  for 

extra  work _ 

Bridgeover  Wicomico  Riverat  Salisbury,  newfloor.     Authorization  for  extra  work     . 
Annapolis  Boulevard,  Furnace  Branch  to  Glenburnie.   Authorization  for  extra  work 

Thru  Rock  ville,  pave  track  area  along  U.S.*  240.     Authorization  for  extra  work 

Broadfording  Church  Rd.  in  Wash.  Co.,  grade  and  improve 

Bridge  over  Little  Antietam  Creek,  reh)uild  wing 

Mrs.  Rosemary  Howard,  lay  spec.  "C"  in  entrance 

Storm  sewer  on  College  Ave 

Hughs  Hill  to  Pa.  Line,  additional  funds 

Hagerstown-Frederick  relocation  in  Wash,  and  Fred.  Co.,  0.24  mi.  grading,  cone 

surf,  and  bridge  construction _ 

Creek  road  from  Hancock  to  Sandy  Mile  Rd.,  furnish  equipment  and  material 

New  Westminster  Garage  (SRC)  mac.  surf,  approach.     Extra  work 

Grade  elimination  at  Odenton,  approaches.    Extra  work 

Relocation,  Nat'l.  Pk.,  Braddock  Mountain  to  Frederick.     Extra  work 

Appropriation  to  Anne  Arundel  County  (12i%  of  the  total  l^fi)  lateral  gas  tax 

Pony  truss  connecting  Bloomington,  Md.  and  Beryle,  West  Va. 

Blooming  Ro,se  Church  and  W.  Va.  Line,  rebuild  and  surface  treat  county  road  . . . 

Traffic  light.  Savage  Rd.,  Balto.-Wash.  Blvd.,  additional  funds 

Fulton-Highland  Road  from  Fulton  to  Highland,  2.702  miles  of  grading,  etc 

Compensate  Sleeman  Bros.,  excavation,  Main  St.,  Frostburg 

Loch  Lynn  Blvd.,  Hillendale  Country  Club  to  Taylor  Ave.,  0.476  mi.  concrete  . ..  . 
Governor  Ritchie  Hwy.,  between  Balto.  City  Line  and  Furnace  Branch,  install 

reflectorized  units  

Kelso  Gap  to  Kearney,  back  fill  with  field  stone.    Authorization  for  extra  work 

East  Lane  Gov.  Ritchie  Highway,  surfacing.     Authorization  for  extra  work 

Gov.   Ritchie  Hwy.  and  Glenburnie,   (connection  between).    Authorization  for 

extra  work ^ 

Annapolis  Blvd.,  Glenburnie  twd.  Annapolis,  surfacing.    Authorization  for  extra 

work 

Bridge  over  Catoctin  Creek,  Middletown,  Mt.  Hope.     Authorization  for  extra  work 

Rutledge  twd.  Madonna.    Authorization  for  extra  work 

Charlestown,  surface  treat  streets  

Rutledge  twd.  Madonna.     Autiiorization  for  extra  work 

Park  area  in  Aberdeen.     Authorization  for  extra  work 

Bridge  over  Potomac  River  at  Shephardstown.     Authorization  for  extra  work 

Bridge  over  Potomac  River  at  Shephardstown.     Authorization  for  extra  work 

Grade  elimination  at  Winans  (Balto.-Wash.  Blvd.).     Authorization  for  extra  work. 
Grade  elimination  at  Winans  (Balto.-Wash.  Blvd.).     Authorization  for  extra  work 

Bridge  at  Singerly  (Elkton-Fair  Hill  Road).     Authorization  for  extra  work 

Bridge  at  Singerly  (Elkton-Fair  Hill  Road).     Authorization  for  extra  work 

Bridge  at  Singerly  (Elkton-Fair  Hill  Road).     Authorization  for  extra  work 

Houston's  Br.  Rd.,  Federalsburg,  Del.  Line.     Authorization  for  extra  work 

Grade  elimination  at  Winans  (Balto.-Wash.  Blvd.).     Authorizationfor  extra  work,  .  . 

Mt.  Airy  twd.  Taylorsville,  Pen.  Mac.  Sho.     Authorization  for  extra  work 

Grade  elimination  at  Winans  (Balto.-Wash.  Blvd.).     Authorizationfor  extra  work. . . 

Hancock  Bridge,  north  approach.    Authorization  for  extra  work 

Middletown-Jefferson  Roadway.     Authorization  for  extra  work 

Branch  Ave.,  extended.  Silver  Hill.    Authorization  for  extra  work 

Central  Ave.,  Kolbes  Corner,  Grain  Hwy.    Authorization  for  extra  work 

Georgetown  Hill  Rd.-Cavetown  Rd.  toward  Wolfsville,   "reshape" 

Georgetown  Hill  Rd.-Cavetown  Rd.  toward  Wolfsville,  surface  treat 

Ocean  City  Bridge,  replace  damage  pile 

U.  S.  Route  »  40,  Wash.  County  spec.  "C"  shoulder 

U.  S.  Route  *40,  Wash.  County  spec.  "C"  grade,  etc 

U.  S.  Route  «  11,  Wash.  County,  underdrain  and  widening  slopes 

Phila.  Rd.,  S.R.C.  contribution,  W.P.A.  Project 


A-166-1-611 

B-414X411 

F-349X511 

F-339X2-511 

F-339X3-511 

W-304X611 

C-102-1-811 

SM-204X811 

SM-203X811 

fo-92X  10-22 

CO-92X 10-22 

W-193-2-62 

F-339-1-511 

F-339-511 

Wi-166-111 

AA-199-1-328 

M-329-311 

W-306X650 

W-305X611 

P-384X811 

P-383X811 

H-227Xl-4n 

/F  348-511  \ 

\W-302-611/ 

W-278X62 

CL-184-1-511 

AA-200-2-336 

F-273-525 

AA-166-12-32 

G-174-627 

G-173X62 

HO-187X311 

Ho-180-1-350 

A-251-3-611 

B-328-1-42 

AA-259X311 
G-130-1-650 
AA-21 1-2-329 

AA-199-2-311 

AA-210-1-328 

F-337-1-52 

H-206-1-45 

CE-212X411 

H-206-1-45 

H-188-13-48 

W-200- 1-627 

W-200-1-627 

B-323-1-421 

B-323-1-421 

CE-163-1-421 

CE-163-1-421 

CE-163-1-421 

Co-102-1-250 

B-323-1-421 

CL-211-511 

B-323-1-421 

W-193-1-627 

F-215-1-52 

P-296-2-811 

P-360-1-811 

W-307X62 

W-307X1-62 

Wo-202-111 

W-308X1-611 

W-308X611 

W-310X611 

H-235-411 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  is 

Located 

213,117.38 

3.101.25 

714.50 

867.65 

993.58 

8,643.56 

81,258.95 

3.80 

50.00 

Allegany 

Washington 

St.  Mary's 
St.  Mary's 

9,549.89 
13,050.00 

405.00 

Washington 

170.02 

420.80 
138.93 

554.36 

627.00 

Montgomery 
Washington 
Washington 
Prince  George's 
Prince  George's 

2,558.52 

529.00 
75.00 

942.59 
15,269.12 
67,905.55 

6,800.00 

Washington 
W^ashington 
Carroll 

255.95 

225.00 
88.00 

8,568.76 

7,027.10 

2,500.00 

805.00 

19,694.90 

229.69 

Allegany 

38.928.71 

787.75 

60.00 

20.00 

98.40 

25.00 

189.01 
1,122.00 

250.00 

Cecil 

298.00 

1,225.87 

1,704.22 
366.32 

Washington 
Washington 

15.00 
300.00 
458.75 
475.00 
385.00 

Cecil 

Cecil 

Cecil 

69.00 

4,736.00 

58.97 

12,000.00 

207.90 

Washington 

219.25 

633.84 
945.17 

Prince  George's 

250.00 
760.32 

2,000.00 
999.35 
999.35 
977.50 

2,980.40 
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Date  of 
Minutes 
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Project 
Number 


Amount 


124-9 
125-9 
126-9 
127-9 
128-9 
129-9 
130-9 
131-9 
132-9 
133-9 
134-9 
135-9 
136-9 

137-9 
138-9 
139-9 
140-9 
141-9 
142-9 
143-9 
144-9 
145-9 
146-9 
147-9 
148-9 
149-9 
150-9 
151-9 

152-9 
153-9 

154-9 
155-9 
156-9 
157-9 
158-9 
159-9 
160-9 
161-9 
162-9 
163-9 
164-9 
165-9 
166-9 
167-9 
168-9 
169-9 
170-9 
171-9 
172-9 
173-9 
174-9 
175-9 
176-9 
177-9 
178-9 

179-9 
180-9 
181-9 
182-9 

183-9 
184-9 

185-9 
186-9 
187-9 
188-9 
189-9 
190-9 


1938 
Nov.  15 
Nov.  15 
Nov.  15 
Nov.  15 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 
Nov.  16 

Nov.  16 
Nov.  16 
Nov.  16 
Nov.  23 
Nov.  16 
Nov.  28 
Nov.  25 
Nov.  27 
Dec.  21 
Dec.  21 
Dec.  21 
Dec.  21 
Dec.  21 
Dec.  21 
Dec.  21 

Dec.  21 
Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 

Dec.  21 


Dec. 
Dec. 


W-309X611 

\V-309X6n 

W-309X6U 

CL-213X511 

G-175X62 

M-245-1-311 

Q-132-211 

P-374-1-811 

CE-213X411 

CE-174-1-411 

B-345-426 

B-331-1-411 


Dec.  7 

Dec.  7 

Dec.  7 

Nov.  16 

Nov.  16 

Nov.  16 


Mapleville,  rebuild  4  railroad  crossings,  surface  area 

Mapleville,  rebuild  4  railroad  cro.ssings,  surface  area 

Mapleville,  rebuild  4  railroad  crossings,  surface  area ^  _.  „^  -^       ;  ■■  •  ■ 

Liberty  Rd.,  adjustments  to  Frizzell  and  Grime  s  Garage  and  k..  W.  Will  s  Store 

Sang-Run-Hayes  Road,  grade,  drain  ,  etc „■ ;  j  ■    ■.; :. 

Brookeville  Road,  Wordbine  St.,  to  Ea.st-West  Highway,  0.41  mile  concrete 

Bridge  over  Unicorn  Branch,  Sudlersville  Delaware  State  Line  Rd 

Reloc.  University  Drive  at  College  Park,  1.17  miles  concrete 

Calvert  to  Fair  Hill,  S.R.C.  contrib.  W.P.A 

Box  culvert,  U.  S.  Rt.  *  1,  1.0  mile  east  of  Rising  Sun 

Edmonson  Ave.,  extended.  Rolling  Road  to  Patapsco  River,  extra  work 

Harford  Road,  City  Line  twd.  Joppa  Road,  extra  work ■■ j     v- 

Philadelphia  Road  reloc,  grade,  drain,  surface,  Aberdeen  to   Havre  de   Grace. 

Extra  work _ 

National  Pike  relocation.  South  Mountain,  Myersville.    Extra  work 

Denton  to  Sour  Apple  Tree  Rd.,  shoulders 

Denton  to  Sour  Apple  Tree  Rd.,  shoulders 

Woodsboro- Liberty  town   Rd.,  2.740  miles  of  macadam 

Philadelphia  Rd.,  Aberdeen  to  Havre  de  Grace.     Extra  work  ^ ^     ■ 

National  Pike  relocation  at  St    Paul's  Church  and  Shady  Bower.    Extra  work.   . . 

York  Road  at  Belfast,  grade  and  surface.    Extra  work 

Lincoln  Park  Rd.,  from  near  Rockville  twd.  Frederick  Pike 

1939  road  debt  service 

1939  road  debt  service V^-'      i -inin 

Pay,  expense,  rent,  of  admini.strative  officers  and  employees,     t  iscal  year  l\)6y 

Pay,  expense,  accounting  and  commercial  department.    Fiscal  year  1939 

Pay,  expenses,  workmen's  comp.  insurance.     Fiscal  year  1939     ■    -  ■  ■  .„• 

Injuries  and  damages  to  non-employees  and  property  damage,     fiscal  year  1939 
Insurance,  public  casualty  insurance,  workmen's  compensation  insurance,  liability 

and  property  damage,  1939  -r..       , mon 

Pay,  expense,  legal  department  and  employees.    Fiscal  year  1939 ^■'    ", 

Traffic  division,  pay  of  jr.  asst.  engr.,  jr.  asst.  hwy.  engr.,  associate  engineer,     fiscal 

year  1939 ■. ,■    ,.•   .  ■. _,. , .^^i. 

Pay,  expense,  chief  engrs.  division,  R/W  engineer  s  division.     l<iscal  year  lyjy. . . . 

Maintenance  of  roads  and  bridges,  Dist.  «  1.     Fiscal  year  1939 

Maintenance  of  roads  and  bridges,  Dist.  *2. 

Maintenance  of  roads  and  bridges,  Dist.  *3. 

Maintenance  of  roads  and  bridges,  Dist.  ^i. 

Maintenance  of  roads  and  bridges,  Dist.  f(  5. 

Maintenance  of  roads  and  bridges,  Dist.  S!6. 

Maintenance  of  roads  and  bridges,  Dist.  ^  7. 

Maintenance  of  roads  and  bridges,  Dist.  *  8. 

Pay,  expense,  road  and  bridge  departments.  _ 

Pay,  expense,  storeroom  and  yards  department.     Fiscal  year  1939 

Expense  of  equipment  and  transportation.     Fiscal  year  1939 

Pay,  expense,  laboratory  division.     Fiscal  year  1939 — t^:  '  ■  ■, Vnon 

General  repairs  to  properties  of  the  State  Roads  Commission,     fiscal  year  1939. . 
Acquisition  of  lands  and  buildings,  other  than  rights  of  way.     Fiscal  year  1939. . . 

Acquisition  of  accounting  and  commercial  properties,     fiscal  year  1J3J 

Acquisition  of  operating  management  properties.     Fiscal  year  1939  ^^^^ 

Acquisition  of  plans  and  surveys  properties,  road  and  bridge,     t  iscal  year  1939 
Acquisition  of  storeroom  and  yards  properties,  all  districts,     l^iscal  year  1939 

Acquisition  of  laboratory  property.     Fiscal  year  1939 .   .  ^ 

Acquisition  of  transportation  properties.     Fiscal  year  1939 

Acquisition  of  maintenance  properties.    Fiscal  year  1939 

Acquisition  of  small  tools  and  equipment.     Fiscal  year  1939 

Acquisition  of  signs,  markers.    Fiscal  year  1939^ v-'    '  \ 

Contingencies,  such  as  excessive  snow  removal,  flood  water  action,  etc.     t  iscal  year 

1939  

Deduction  for  overhead  and  equipment  operation.     Fiscal  year  1939 

Deduction  for  supervision,  inspection,  etc.     Fiscal  year  1939. 

Contingent  fund,  new  or  additional  salaried  personnel.     Fiscal  year  1939. ...     . 
Contingent  fund,  increase  rate  to  any  or  all  of  those  employes  constituting  the 

salaried  personnel.     Fiscal  year  1939 , ,        ..-vai i 

Enlarging  Glyndon  office  and  making  nec^sary  repairs  .       ._^. . . ..... ..,  .  _  ^  ■■  ■    B-41/A411 

Fort  Smallwood  Road  from  Rock  Creek  to  FortSmallwood,  S.R.C.  contrib.,  W.P.A.      ^^_260X311 
Jopp°aRoad,  Harford  Road  to  Loch  Raven  Blvd.,  S.RX:.  contrib;,  W.P.A.  Project     .    B-419X411 
National  Pike  at  Ellicott  City,  Stone  Wall  on  left.  S.R.C.  contrib.,  W.P.A.  Project  ^-418X411 

Gravel  Road,  near  Mt.  Pisgah  twd.  Port  Tobacco^.  ^     ....  w  iss  fi9V 

Relocation,  National  Pk.,  Funkstown  toward  South  Mountain.     Extra  work  ^'l^  fi„ 

Hagerstown-Frederick  Rd.,  Antietam  Creek  to  begin  W-188-625.     Extra  work  W-187-625 

National  Pike   0  25  mi.  W.  of  Conococheague  to  Huyette  Cross  Roads.    Extra  work    W-170-l-63fa 


Fiscal  year  1939 
Fiscal  year  1939 
Fiscal  year  1939 
Fiscal  year  1939 
Fiscal  year  1939 
Fiscal  year  1939. 
Fiscal  year  1939 
Fiscal  year  1939 


H-188-48 

F-271-525 

CO-126X224 

CO-126X1-224 

F-309-1-550 

H-188-48 

W-208-636 

B-406-1-411 

M-319-1-350 

Q-90-24-22 

Wo-142-24-12 

11 

12 

13 

14 

15 
16-161 

19 

21 

District  »  1 

District  #2 

District  *!3 

District  *4 

District  *5 

District  #6 

District  #7 

District  «8 

23 

24 

25 

26 

31 

40-2 

40-3 

40-4 

40-5 

40-6 

40-7 

40-8 

40-9 

40-10 

40-11 

100 
200 
300 
400 

500 


999.35 

999.35 

999.35 

424.78 

6,204.10 

20.126.90 

9,756.93 

64,639.91 

11,522.79 

5,450.75 

16,106.10 

11,098.52 

3,720.00 

1,521.35 

10,000.00 

4,000.00 

89,513.54 

1,036.25 

39.00 

451.63 

,549.00 

8,300.00 

15,020.00 

76,033.74 

87,277.16 

7,789.54 

428.98 

41,861.35 
7,700.00 

10,000.00 

88,600.00 

187,965.54 

218,317.60 

339,713.07 

428,099.09 

168,813.35 

252,747.09 

28,115.37 

455,918.35 

160,255.34 

38,270.10 

400,000.00 

41,420.00 

25,000.00 

25,000.00 

6,800.00 

1,500.00 

1,000.00 

3,000.00 

1,200.00 

15,000.00 

175,000.00 

32,000.00 

8,000.00 

175,000.00 
860J86.11 
486,856.38 
20,000.00 

30,000.00 
851.00 

14,568.34 

23,610.65 

4,138.28 

29,921.23 

8,488.17 
7,788.48 
5,453.85 
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tion, 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  is 

Located 

999.35 
999.35 
999.35 
424.78 

1 

Washington 
Washington 
Washington 
Charles 

6,204.10 

20,126.90 
9.756.93 
64,639.91 
11,522.79 
5,450.75 

Montgomery 
Queen  Anne's 
Prince  George's 

Cecil 

16,106.10 

11,098.52 

3,720.00 

1,521.35 

10,000.00 
4,000.00 

89,513.54 

1,036.25 

39.00 

Washington 

45i.63 

549.00 

Montgomery 
Queen  Anne's 

8,300.00 
15,020.00 

76,033.74 

87,277.16 

7,789.54 

428.98 

41,861.35 

7.700.00 

10,000.00 

88,600.00 

187,965.54 

218,317.60 

339,713.07 

428,099.09 

168,813.35 

252,747.09 

28,115.37 

455,918.35 

160,255.34 

38,270.10 

400,000.00 

41,420.00 

25,000.00 

25,000.00 

6,800.00 

1,500.00 

1,000.00 

3,000.00 

1,200.00 

15,000.00 

175,000.00 

32,000.00 

8,000.00 

175,000.00 

850,280.11 

486,856.38 

20,000.00 

30,000.00 

851.00 

14,568.34 
23,610.65 
4,138.28 

29,921.23 

8,488.17 
7,788.48 
5,453.85 
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Date  of 
Minutes 


Description 


Project 
Number 


Amount 


1938      1 

Dec. 

7 

Dec. 

7 

Dec. 

7 

Dec. 

7 

Dec. 

7 

Dec. 

1 

Dec. 

1 

Dec. 

1 

Dec. 

2 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Dec. 

14 

Feb. 

8 

Dec. 

13 

Dec. 

13 

Dec. 

Ifi 

Dec. 

13 

Dec. 

13 

Dec. 

14 

Dec. 

14 

Dec. 

21 

Dec. 

21 

Dec. 

21 

Dec. 

21 

Dec. 

21 

Dec. 

21 

Dec. 

21 

Dec. 

16 

Dec. 

21 

Dec. 

21 

Dec. 

16 

Dec. 

21 

Dec. 

21 

Dec. 

21 

1939       1 

Jan. 

4 

Jan. 

3 

Dec. 

22 

Dec. 

14 

Dec. 

27 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

3 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Cancelling  Authorization  *  816-8  (see  Auth.  *  194-9) 

Cancelling  Authorization  «  487-6  (see  Auth.  *  194-9) 

Cancelling  Authorization  *  663-8  (see  Auth.  *  194-9) 

Building  at  653  VV.  Redwood  St.,  Cost,  etc 

Entrance,  Mary  E.  Hayden,  St.  Mary's  County 

Grade  elimination  at  Odenton.     (Approaches),  extra  work 

Bridge  and  appr.  along  Liberty  Road,  North  Br.  toward  Eldersburg,  extra  work  .  . 

Mayfield,  Odenton,  extra  work 

National  Pike,  Conococheague,  Clear  Spring,  extra  work 

Route  314,  Sec.  2,  Route  313,  Sections  6  and  9,  replacing  wire  fence  with  cable  guard 

rail 

Delaware  State  line,  Templeville  Road,  extend  pipe  culverts 

Brimer's  Store  to  Va.  line,    S.R.C.  Contrib.,  farm  to  Market  Road 

Entrance  to  Camp  Matacka  at  St.  Leonards,  Md.,  shaping 

South  of  Accident,  adjust  drainage  conditions 

Route  13,  section  12,  Worcester  County,  stabilize  shoulders 

Route  13,  section  7,  Somerset  County,  stabilize  shoulders 

White  Plains  toward  Pomonkey,  sponsor's,  contrib.  W.P.A 

Simms  Landing  Road,  sponsor's  contrib.,  W.P.A.  project 

Governor  Nice  Highway,  Balto.  City  limits  to  Golden  Ring,  roadside  development 

Westminster,  New  Windsor,  macadam  shoulders 

Bridge  over  Cambridge  Creek  at  Cambridge,  approaches  and  bridge 

Rt.  113,  Sec.  1,  stabilize  shoulders 

Marlboro,  Glendale  Rd.,  Buena  Vista  on  Defense  Hwy.  south,  gravel  surfacing 

Bridge  over  Patapsco  River  at  Woodstock,  Woodstock  to  Granite  Road,  repairs  and 

alterations 

Bridge  over  Potomac  River  at  Hancock,  extra  work 

Houston's  Bridge  Road,  Federalsburg,  Delaware  line,  extra  work 

Relocation  thru  Salisbury  from  southern  town  limit  to  East  Main  St.,  extra  work. . . 

Edmondson  Ave.,  ext.,  end  Ho-163  to  National  Pike,  extra  work 

Edmondsou  Ave.,  ext.,  end  Ho-163  to  National  Pike,  extra  work 

Marydel,  Templeville  Rd.,  extend  pipe  culverts 

Vale  Summit,  Midland  Road,  macadam  surfacing 

Road  Debt  Service  1939.     Fiscal  year 

TuU's  Corner  near  Beaver  Dam  to  Cedar  Hill,  via  Wagram  Mill  Pond  Road 

Downsville  Pike,  near  Hagerstown  toward  Downsville,  0.60  mile  macadam 

Main  St.  Bridge,  Salisbury,  Md.,  replacement  of  light,  power,  and  control  wiring. 
Dun  Swamp  Road,  end  of  State  Hwy.  toward  Beaver  Dam,  2.3    miles  screenings 

surface  course 

Nassawango  Road,  Snow  Hill,  Salisbury  Road,  1.75  mile  screenings  surface  course. 

New  Hampshire  Ave.,  D.  C.  line  to  Sligo  Branch,  extra  work 

New  Hampshire  Ave.,  D.  C.  line  to  Sligo  Branch,  extra  work 

Deer  Park  to  Mt.  Lake  Park,  extra  work 

Relocation  National  Pike,  Braddock  Mtn.,  Frederick,  extra  work 

Grade  elimination  at  Winans  over  Penna.  RR.  (Balto.-Wash.  Blvd.),  extra  work  . . 

Work  Shop  inside  of  main  garage  at  Salisbury,  construct 

Opposite  Royal  Oak  Ave.,  reimburse  Balto.  Transit  Co.  for  work  done 

Rt.  464-2,  maintain  with  *  10,  stone  soft,  spots 

Allotment  to  Salisbury,  curb  and  gutter  along  South  Camden  Avenue,  construction . 

Crisfield  Marion  Road,  Crisfield  to  Hopewell,  extra  work 

Relocation  National  Pike,  Braddock  Mtn.,  Frederick,  extra  work 

Relocation  National  Pike,  Braddock  Mtn.,  Frederick,  extra  work 

Georgia  Ave.  and  Dale  Drive,  storm  water  sewer,  extra  work 

Grade  elimination  at  Rockville,  approaches,  extra  work 

Georgia  Ave.  and  Dale  Drive,  storm  water  sewer,  extra  work 

Belair  Road,  (Track  area),  Brendan  .\ve.  to  City  line,  extra  work 

Morrison,  (S.  of  Barton),  0.19  mile  macadam 

Main  St.,  Delaware  Ave.  in  Elkton  0.97  mile  macadam  shoulders 

National  Pike,  near  Green  Lantern  Inn,  drainage,  71  miles  west  of  Frostburg 

Long  School  House  Corner  to  Denton,  construct  sand  asphalt  shoulders 

Long  School  House  Corner  to  Denton,  construct  sand  asphalt  shoulders 

Belle  Grove  Road,  Annapolis  Blvd.  to  Pumphrey  Lane,  construct  shoulders  (bit. 
mat.) 

Belle  Grove  Road,  Annapolis  Blvd.  to  Pumphrey  Lane,  construct  shoulders  (bit. 
mat. )  

Waldorf-Hughesville  Road,  south  of  Beantown  to  Bryantown,  3.144  miles  concrete.  . 

Edmondson  Ave.,  ext.,  Jonestown,  EllicottCity  Rd.  twd.  National  Pike,  extra  work 

Belair  Road,  Little  Gunpowder  Falls  to  Belair,  macadam,  grading,  and  drainage. . 

Building  at  Cambridge  for  use  of  SR.C.  employees  during  construction  of  Cam- 
bridge Creek  Bridge 

Mt.  Herman  to  Powellville,  widening  cuts  and  fills 


BC-163-01 

8,000.00 

AW-530-011 

e, 500.00 

AW-549-011 

1.000.00 

BC-163-01 

21,045.00 

SM-205X811 

2.07 

AA-200-2-336 

100.00 

|CL- 195- 1-5291 
\B-385-l-429    J 

483  65 

AA-208-1-32 

118  .75 

W-289-1-611 

30.00 

CO-128X211 

727.83 

CO-127X211 

477.25 

WO-206X12 

2,160.00 

C-121X1-811 

8.28 

G-176X611 

436.14 

WO-205X111 

977.50 

S-107X1-111 

997.06 

CH-195X82 

4,369.35 

CH-194X82 

2,596.80 

B-3 16-5-436 

21,391.25 

Co-215-511 

33,607.60 

D-120-1-136 

216,905.10 

WO-207X111 

989.00 

P-376-1-850 

18,956.25 

B-415-411 

6,040.38 

W-193-2-627 

244.57 

Co-102-1-250 

100.00 

Wi-136-1-19 

360.80 

Ho-176-329 

562.50 

Ho-176-329 

323.18 

CO-129X211 

1,007.40 

A-205-1-611 

38,028.43 

SM-121-17-82 

660.00 

WO-208X12 

5,002.00 

W-233-1-636 

16,986.84 

Wi-166-3-111 

2,472.50 

Wo-204-150 

14,814.30 

Wo-203-150 

11,250.45 

P-281-1-89 

315.55 

P-281-1-89 

110.00 

G-102-1-636 

746.32 

F-273-525 

2,451.40 

B-323-1-421 

591.00 

Wi-178Xlll 

644.00 

B-354-3-411 

3,450.00 

F-353X511 

814.20 

Wi-179-111 

1,500.00 

S-85-1-130 

21,000.00 

F-273-525 

385.60 

F-273-525 

878.99 

M-328-311 

415.00 

M-117-3-321 

47.50 

M-328-311 

7.25 

BC-160-736 

1,491.16 

A-224-621 

15,841.09 

CE-205-411 

9,509.06 

G-177X611 

258.75 

CO-130X1-211 

5,280.00 

CO-130X 1-224 

16,320.00 

AA-257X324 

3,700.00 

AA-257X1-311 

6,600.00 

CH-173-829 

133,792.78 

Ho-163-326 

150.00 

H-236X411 

26,077.06 

D-142X111 

460.00 

Wi-181Xlll 

977.50 
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8.000.00 

Baltimore  City 

2,500.00 
1,000.00 

21.045.00 

Baltimore  City 

2.07 

St.  Mary's 

100.00 

Anne  .\rundel 

483.65 

Carroll  and 

118.75 

Baltimore 
Anne  Arundel 

30.00 

727.83 
477.25 

WashinRton 

Caroline 

Caroline 

2,160.00 

Worcester 

8.28 
436.14 
977.50 
997.05 

Calvert 

Garrett 

Worcester 

Somerset 

4,369.35 
2,696.80 

Charles 

Charles 

21,391.25 

Baltimore 

33,607.60 

Carroll 

216,905.10 

Dorchester 

989.00 

Worcester 

18,956.25 

Prince  George's 

6,040.38 

Baltimore 

244.57 

Washington 

100.00 

Caroline 

360.80 
562.50 
323.18 

Wicomico 

Howard 

Howard 

1,007.40 
38,028.43 

Caroline 

Allegany 

660.00 
5,002.00 

St.  Mary's 

Worcester 

16,986.84 

Washington 

2,472.50 

Wicomico 

14,814.30 
11,250.45 

Worcester 

Worcester 

315.55 
110.00 

Prince  George's 

Prince  George's 

746.32 
2,451.40 

Garrett 

Frederick 

591.00 

Baltimore 

644.00 

3,450.00 

814.20 

1,500.00 

Wicomico 

Baltimore 

Frederick 

Wicomico 

21.000.00 

Somerset 

385.60 
878.99 

Frederick 

Frederick 

415.00 

Montgomery 

47.50 

Montgomery 

7.25 

Montgomery 

1.491.16 

Baltimore  City 

15,841.09 

Allegany 

9,509.06 

258.75 

5,280.00 

Cecil 

Garrett 

Caroline 

16,320.00 
3,700.00 

Caroline 

Anne  Arundel 

6,600.00 

Anne  Arundel 

133,792.78 

Charles 

150.00 

Howard 

26,077.06 

460.00 
977.50 

Harford 

Dorchester 

Wicomico 
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Date  of 
Minutes 


Description 


Project 
Number 


Amount 


1939  "\ 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Jan. 

4 

Jan. 

5 

Jan. 

4 

Jan. 

11 

Jan. 

11 

Jan. 

11 

Jan. 

11 

Jan. 

11 

Jan. 

9 

Jan. 

11 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

18 

Jan. 

24 

Jan. 

18 

Jan. 

18 

Jan. 

13 

Jan. 

13 

Jan. 

13 

Jan. 

It) 

Jan. 

16 

Jan. 

It) 

Jan. 

18 

April  25 

Jan. 

24 

Jan. 

24 

Jan. 

24 

Jan. 

20 

Jan. 

20 

Jan. 

It) 

Feb 

1 

Jan. 

24 

Jan. 

24 

313-9 
314-9 
315-9 
316-9 
317-9 
318-9 


Jan.    24 

Feb.  8 

Feb.  14 

Feb.  8 

Feb.  1 

Feb.  1 


Powellville  to  Whiton,  widening  cuts  and  fills 

St.  Martin  to  Berlin  Road,  widening  curves  ^      

Ridge  Road,  Braddock  Heights  to  dual   highway  south  of  High  Knob,  farm  to 

market  road     

Glisans  Mill,  Lingamore  Store  Road,  farm  to  market  road 

Grading  private  entrance  for  Malissa  G.  Ratledge ■ ■ 

Bridge  over  Antietam  Creek  on  Hagerstown-Myersville-Frederick  Road,  extra  work 
Ironsides  to  Brick  Church,  1.4  miles  Sponsor's  contribution,  W.P.A.  Project  .  . . 
Boonsboro-Weverton  Road,  Rohresville  to  National  Pike,  Rt.  67,  equipment  and 


Girdletree  to  Taylor  Island  Rd.,  Girdletree  toward  Taylor  Landing,  surface  course 

Gwynn  Oak  Ave.,  Balto.  City  line  to  Gwynns  Falls,  extra  work 

Grade  elimination,  P.  RR.  at  Edgewood,  approaches,  extra  work 

Grade  elimination  P.  RR.  at  Edgewood,  approaches,  extra  work 

Relocation,  National  Pike,  Mversville,  Braddock  Mountain,  extra  work 

Middleburg,  Union  Bridge  Road,  SR.C.  contribution,   W.P.A.  Project  .. .  .^..  . 

Smithsburg,  Foxville  Road,  northward  thru  Pleasant  Valley  toward  Camp  Kitchie, 
furnish  equipment,  etc.,  W.P.A.  Project ■ v,-  ' '  ■> inon  ' 

Reimbursing  County  Comm.  of  St.  Mary's  County,  Debt  Service.     Fiscal  year  1939 

Reimbursing  County  Comm.  of  Cecil  County,  Debt  Service.    Fiscal  year  1939 

Allotment  to  Leonard  town.     Fiscal  year  1939 ^ 

County  Roads  Maintenance.     Fiscal  year  1939.    Queen  Anne  s  County 

County  Roads  Maintenance.     Fiscal  year  1939.     St.  Mary's  County 

County  Roads  Maintenance.     Fiscal  year  1939.     Frederick  County 

County  Roads  Maintenance.     Fiscal  year  1939.     Cecil  County ^ • _■ 

Appropriations  to  Sudersville,  Church  Hill,  Queenstown,  CentreviUe  .(Queen  Anne  s 
County).     Fiscal  year  1939   

Appropriation  to  Cecilton.     Fiscal  year  1939 

Appropriation  to  Elkton.     Fiscal   year  1939 

Appropriation  to  Chesapeake  City.     Fiscal  year  1939 

Appropriation  to  North  East.     Fiscal  year  1939 

Appropriation  to  Perry ville.     Fiscal  year  1939 

Appropriation  to  Port  Deposit.     Fiscal  year  1939 

Appropriation  to  Rising  Sun.     Fiscal  year  1939 , 

Garris  Shop  thru  Roxbury  to  Penal  Farm  Road,  furnish  equipment,  superintend- 
ence, material,  W.P.A.   Project V '  ,t       i  '  j 

Grading  private  entrance  for  Margaret  L.  Albertie,  Laurel,  Maryland       

Grade  elimination  at  Edgewood,  (Penna.  R.  R.),  approaches,  extra  work 

Grade  elimination  at  Edgewood,  (Penna.  R.  R.),  approaches,  extra  work 

Grade  elimination  at  Edgewood,  (Penna.  R.  R.),  approaches,  extra  work 

Grade  elimination  at  Edgewood,  (Penna.  R.  R.),  approaches,  extra  work 

Grade  elimination  at  Edgewood,  (Penna.  R.  R.),  approaches,  extra  work 

National  Pike,  west  approach  to  Evitts  Creek,  extra  work  

Houston's  Branch  Road,  Federalsburg  to  Delaware  Line,  extra  work 

Temporary  bridge  over  Swan  Creek  on  Massey,  Sassafras  Road,  extra  work. . 

Payment  of  bill  submitted  by  County  Commrs.  of   Cecil  County,  Northeast  Elk 

Neck  Road,  Contract  Ce-171-1 ; 

Donating  to  the  town  of  Crisfield  for  streets  within  town  limits. . ......      . ..... 

Young  Road,  in  8th  District  of  Charles  County,    Sponsor's  contribution,  W.P.A. 


Feb.  1 
Feb.  1 
Feb.  2 
Jan.  31 
Feb.  1 
Jan.    31 


Project 

Curb  around  Park  Area  in  Aberdeen,  extra  work 

Approaches  to  grade  elimination  at  Winans,  extra  work 

Wilkens  Ave.,  Dukeland  St.  to  Desota  Road,  extra  work •  ■ 

Hughs  Shop  Road,  from  Westminster,  Taneytown  Road,  north  1  mile,  extra  work 

Deer  Park  to  Mt.  Lake  Park,  preliminary  engineering  costs,  extra  work 

Maintenance  of  county  roads  in  Cecil  County.    Fiscal  year  1939 

Downsville  Pike,  (lower  end),  furnish  equipment,  material  and  supervision  .  . . . . 
Grain  Highway,  construct  bituminous   shoulders  from  Marlboro  toward  T.  B., 

prison  labor  nV     ,>  j  t^  '  ti '  ' 

Grain  Highway,  construct  bituminous    shoulders  from  Marlboro  toward   1.  IS., 

prison  labor     ; - 

Maintenance  of  county  roads.    Fiscal  year  1939.    Washington  County 

Truck  hire  engaged  by  Alleghany  County  Commissioners,  W.P.A.  Projects 

Cancelling  Authorization  «  191-6  for  Project  *  HO-163-335 

Grade  private  road  for  Dr.  Leonard  B.  Johnson  of  Morganza ■^' ' '  j' 

Governor  Ritchie  Highway,  from  Furnace  Branch  to  Glenburnie,  State  Roads 

Comm.  Contribution,  W.P.A.  Project  • 

Luke  to  Westernport,  concrete.     Authorization  for  extra  work 

Luke  to  Westernport,  concrete.    Authorization  for  extra  work •  • 

Annapolis  Blvd.,  Furnace  Branch  to  Cilenburnie.  Authorization  for  extra  work. 
.\nnapolis  Blvd.,  Furnace  Branch  to  Glenburnie.  Authorization  for  extra  work. . 
Annapolis  Blvd.,  Furnace  Branch  to  Glenburnie.  Authorization  for  extra  work.. 
Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.    Authorization  for  extra  work 


Wi-180Xlll 
WO-209X111 

F-355X52 

F-354X52 

SM-206X811 

W-191-625 

CH-196X82 

W-314X611 

Wo-186-1-150 

B-354-1-411 

H-210-2-421 

H-210-2-421 

F-272-525 

CL-218X511 

W-313X62 

SM-121-17-82 

CE-149-58-42 

SM-121-18-82 

Q-90-22 

SM-121-82 

F-219-52 

CE-149-42 

Q-90-25-22 

CE-149-51-42 

CE-149-52-42 

CE-149-53-42 

CE-149-54-42 

CE-149-55-42 

CE- 149-56-42 

CE-149-57-42 

W-3 15X62 

P-387X811 

H-210-2-421 

H-210-2-421 

H-210-2-421 

H-210-2-421 

H-210-2-421 

A-2 17-636 

Co-102-1-250 

K-116-1-211 

CE-171-2-436 
S-108-111 

CH-197X82 

H-188-13-48 

B-323-3-421 

BC-153-2-79 

CL-198-1-550 

G-102-636 

CE-149-42 

W-275X2-611 

P-388X1-811 

P-388X824 

W-132-62 

A-259X650 

Ho-163-326 

SM-207X811 

AA-199-3-317 

A-166-1-611 

A-166-1-611 

AA-199-1-328 

AA-199-1-328 

AA-199-1-328 

AA-213-328 


989.00 
989.00 

7,782.00 
4,218.00 
1.38 
11,483.41 
1,659.90 

5,284.25 

12,957.05 

925.00 

80.49 

20.00 

16,418.64 

1,899.80 

6,126.00 

17,100.00 

22,806.00 

250.00 

42,696.23 
35,000.00 
101,385.58 
41,933.94 

2,203.53 
400.00 

1,000.00 
400.00 
400.00 
225.00 
550.00 
400.00 

7,672.00 
2.76 

1,200.00 
817.50 
495.00 

2,400.00 
360.00 
275.00 

2,190.00 
450.00 

664.00 
3,500.00 

1,453.00 

12.81 

3,686.00 

23.81 

603.45 

93.22 

10,066.06 

5.060  00 

6,500.00 

12,000.00 
59,000.00 
25,700.00 

1 0,5, 485. 6g 
13.80 

2,760.00 
2,346.90 

43.00 
1,496.88 

96.91 
280.64 

11.72 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  is 

Located 

089.00 
989.00 

7,782.00 
4,218.00 

1.38 

St.  Mary's 
Washington 

11,483.41 

1,659.90 

5,284.25 

Washington 

12,957.05 

925.00 

80.49 
20.00 

16,418.64 

1,899.80 

Carroll 

5,126.00 
17,100.00 
22,806.00 
250.00 
42,696.23 
35,000.00 
101,385.58 
41,933.94 

2,203.53 
400.00 

1,000.00 
400.00 
400.00 
225.00 
550.00 
400.00 

7,672.00 

Washington 
St.  Mary's 
Cecil 

St.  Mary's 
Queen  Anne's 
St.  Mary's 

Cecil 

Queen  Anne's 
Cecil 

Cecil 

Cecil 

Cecil 

Cecil 

Cecil 

Cecil 

Washington 
Prince  George's 

2.76 

1,200.00 
817.50 
495.00 

2,400.00 
360.00 

Harford 
Harford 

Harfnrrl 

Harford 
Allegany 
Caroline 
Kent 

Cecil 
Somerset 

275.00 

2,190.00 

450.00 

664.00 

3,500.00 

1.453.00 

12.81 

Harford 
Baltimore 
Baltimore  City 
Carroll 

3,686.00 

23.81 

603.45 

93.22 

10,066.06 

Cecil 

5,060.00 
6,500.00 

Washington 

Prince  George's 

Prince  George's 

Washington 

Allegany 

12,000.00 

59,000.00 

25.700.00 

105,485.62 

13.80 

St.  Mary's 

2,760.00 

2,346.90 
43.00 

Allegany 
Allegany 

1,496.88 

96.91 

280.64 

11.72 
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c 

o 

■■5^- 

.a  .a 

Date  of 

^f1 

Minutes 

ja  3 

t^^ 

<! 

1939      1 

319-9 

Jan. 

30 

320-9 

Feb. 

1 

321-9 

Feb. 

8 

322-9 

Mar. 

8 

323-9 

Feb. 

28 

324-9 

Feb. 

28 

325-9 

Feb. 

8 

326-9 

Feb. 

7 

327-9 

Feb. 

6 

328-9 

Feb. 

6 

329-9 

Feb. 

14 

330-9 

Feb. 

8 

331-9 

Feb. 

14 

332-9 

Feb. 

14 

333-9 

Feb. 

14 

334-9 

Feb. 

14 

335-9 

Feb. 

13 

336-9 

Feb. 

14 

337-9 

338-9 

Feb. 

21 

339-9 

Feb. 

28 

340-9 

l-'eb. 

28 

341-9 

Feb. 

21 

342-9 

Feb. 

21 

343-9 

Feb. 

21 

344-9 

l''eb. 

21 

345-9 

Feb. 

28 

346-9 

Feb. 

2S 

347-9 

l<'eb. 

28 

348-9 

h'eb. 

28 

349-9 

Feb. 

28 

350-9 

Feb. 

28 

351-9 

Feb. 

28 

352-9 

Feb. 

28 

353-9 

Feb. 

28 

354-9 

Feb. 

21 

355-9 

Feb. 

10 

356-9 

Feb. 

10 

357-9 

Feb. 

13 

358-9 

Feb. 

20 

359-9 

Feb. 

21 

360-9 

Feb. 

21 

361-9 

Fel). 

28 

362-9 

Feb. 

21 

363-9 

Mar. 

8 

364-9 

Feb. 

28 

365-9 

Feb. 

28 

366-9 

Feb. 

28 

367-9 

Feb. 

28 

368-9 

Feb. 

28 

369-9 

Feb. 

28 

370-9 

Feb. 

28 

371-9 

Feb. 

28 

372-9 

Feb. 

28 

Description 


Project 
Number 


Bridge  and  approaches  along  Liberty  Road,  North  Branch  twd.  Eldersburg.  Au- 
thorization for  extra  work 

Grade  elimination  at  Glen  Morris.    Authorization  for  extra  work 

Millpoint,  Roxbury  Road,  Monroe  Church  Road,  furnish  equipment  and  part  of 

material .■ 

Hancock  Creek  Road,  Clearspring-Mercersburg  Rd.,  Rockdale  Road,  equipment 

and  part  of  material,  W.P.A.  Project 

Streets  in  Calvert  Beach,  hire  of  motor  patrol 

Install  traffic  signal,  widening  approach  at  junction  of  U.  S.  Routes  *  13  and  *  113, 

south  of  Pocomoke 

Installing  96  ft.  of  60  inch  pipe,  build  headwall  and  replace  road  surface  on  Route 

«  344,  Section  1 

Washington  County  line  to  Foxviile.    Authorization  for  extra  work 

Kelso  Gap  to  Kearney.     Authorization  for  extra  work 

Salisbury  By-Pass,  south  of  Fruitland  to  town  limits  of  Salisbury.     Authorization 

for  extra  work 

Transfer  from  reconstruction  fund  to  Lateral  Gas  Account  of  Caroline  County 

Rumbler  and  Frenchtown  toward  Fairmont,  State's  portion  of  W.P.A.  Project 

Purchase  of  83  ft.  of  60  inch  asphalt  coated  corrugated  metal  pipe  for  Route  *344, 

Section  1 ■ ,    ' 

Edmonston  Road,  Defense  Highway  to  Greenbelt,  bituminous  shoulders,  4.5  miles, 

prison  labor 

Edmonston  Road,  Defense  Highway  to  Greenbelt,  bituminous  shoulders,  4.5  miles, 

prison  labor 

Day-Gosnell  Road,  Day  to  Gosnell,  1.270  miles  bituminous  road  mix  surface  course 
Lincoln  Park  Road,  from  near  Rockville  toward  Frederick  Pike.    Authorization 

for  extra  work -  ■ 

Throughfare  bulkhead  to  stone  breakwater  on  Deals  Island,  construction  of  road. 

Reimbursing  County  Commissioners,  Debt  Service  on  county  roads.  Fiscal 
year  1939 , 

Oiling  county  roads,  Wicomico  County.     Fiscal  year  1939 

W.P.A.  Projects,  Wicomico  County.     Fiscal  year  1939   

Maintaining  county  roads  and  bridges.     Fiscal  year  1939 

Maintaining  county  roads  and  bridges.     Fiscal  year  1939 

Oiling  county  roads.     Fiscal  year  1939 

Work  in  connection  with  W.P.A.  Projects.     (Reserved  for  work  in  Fiscal  year  1939) 

Allotment  to  incorporated  town  of  Salisbury.     Fiscal  year  1939 

Allotment  to  incorporated  town  of  Sharptown.     Fiscal  year  1939 

Allotment  to  Delmar,  (incorporated  town).     Fiscal  year 

Allotment  to  incorporated  town  of  Hebron.     Fiscal  year  1939 

Allotment  to  incorporated  town  of  Mardela.     Fiscal  year  1939 

Allotment  to  incorporated  town  of  Willards.     Fiscal  year  1939 

Allotment  to  incorporated  towns  of  Carroll  County.     Fiscal  year  1939 

Maintaining  County  System  of  Roads  and  Bridges.     Fiscal  year  1939 

Oiling  of  County  roads  in  Carroll  County.     Fiscal  year  1939 ■ 

Bridge  over  B.  &  O.  R.  R.  at  Singerly  (Elkton,  Fair  Hill  Road).  Authorization 
for  extra  work L'  '  '  '  j '  i'  i  • '      ' 

Philadelphia  Rd.,  reloc,  preparation  of  soil  prior  to  planting,  furnish  and  deliver 
soil.     Authorization  for  extra  work 

Philadelphia  Rd.,  reloc,  preparation  of  soil  prior  to  planting,  furnish  and  deliver 
soil.     Authorization  for  extra  work .'     i.'    •   ' '  ' 

Leonardtown,  Great  Mills  Road,  bituminous  stabilized  base  course.  Authoriza- 
tion for  extra  work ■    ■  • 

Approach  to  grade  elimination  at  Dorsey,  steps  to  Capt.  Powell's  property.  Au- 
thorization for  extra  work ;.  "iii '  ' 

Throvigh  Upper  Marlboro,  curb  and  gutter.  Standard  Oil  Station  to  First  Nat  1.  Bk. 

Wilson  Point  Road,  Eastern  Ave.  to  Wilson  Point,  W.P.A.  Project,  S.  R.  C.  Con- 
tribution   

Sidewalk  on  McMullen  Highway,  east  of  Celanese  Plant 

Grade  private  entrance  for  Mr.  Lester  A.  Mattingly,  Leonardtown,  Md 

Entrance  to  Kingsville  Garage 

Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work 

Annapolis  Blvd.,  Glenburnie  twd.  Annapolis,  surfacing.     Authorization  for  extra 


Authoriza- 


Bridge  over  Unicorn  Ditch  on  Sudlersville- Delaware  State  Line  Road, 
tion  for  extra  work ■    ■  • .■ 

Reistertown  Road,  Woodley  Ave.  to  Hannah  Moore  Academy,  State  Roads  Contri- 
bution, (W.P.A.  Project) 

Liberty  Road,  Rt.  26-13,  Israel  Creek  approach 

Liberty  Road,  Rt.  26-13,    C.  S.  Houck  entrance  at  Ceresville 

Hauling  sand  to  Outdoor  Life  Show  at  Fifth  Regiment  Armory  (Baltimore) 

Dual  Highway,  Harmony  Road,  Wash.  Co.  line 

Dual  Highway,  High  Knob,  Harmony  Road 


/CL-195- 1-5291 
\B-385-l-429  / 
B-108-1-421 

W-317X62 

W-3 18X62 
C-130X811 

W0-2OIXIII 

D-143X111 

F-268-1-59 
G-130-1-62 

Wi-99-l-lS 
Co-131-211 
S-109X12 

D-143X1-111 

P-389X1-811 

P-389X824 
CL-197-1-550 

M-319-1-350 
S-110X150 


Wi-1 13-33-12 

Wi-113X34-12 

Wi-113X35-12 

Wi-1 13-12 

Wo-142-12 

WO-142X25-12 

WO-142X26-12 

Wi-113X36-12 

Wi-113X37-12 

Wi-113X3S-12 

Wi-113X39-12 

Wi-113X40-12 

Wi-113X41-12 

CL-125-27-52 

CL-125-52 

CL-125X28-52 

CE-163-1-421 

B-316-4-49 

B-3 17-2-49 

SM-192-811 
/AA-74-2-321  \ 
\Ho-161-l-321/ 

P  390X1-811 

B-422X411 

A-271X611 

SM-208X811 

B-423X411 

AA-213-328 

AA-210-1-328 

Q-132-211 

B-425X411 

F-357X511 

F-358X511 

AA-268X311 

F-356X2-511 

F-356X1-511 
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Mainte- 
nance 

Recon- 
struction 

Lateral 

Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  is 

Located 

517.88 

897.89 

Baltimore 

5,000.00 
8,000.00 

41.40 

3,000.00 

690.00 

Calvert 

112.95 

Frederick 

1,517.40 

Garrett 

44.79 

Wicomico 

7,495.45 

1,219.00 

Somerset 

995.87 
8,250.00 

Prince  George's 

11,250.00 

Prince  George's 

30,982.50 

770.00 
494.50 

Carroll 

Montgomery 

Somerset 

9,400.00 

16,000.00 

3,900.00 

36,486.14 

42,000.00 

10,500.00 

3,138.00 

4,600.00 

233.00 

520.00 

233.00 

815.10 

115.09 

2,500.00 

107,200.00 

10,000.00 

Wicomico 

Wicomico 

Wicomico 

Wicomico 

Worcester 

Worcester 

Worcester 

Wicomico 

Wicomico 

Wicomico 

Wicomico 

Wicomico 

Wicomico 

Carroll 

Carroll 

Carroll 

82.50 

Cecil 

490.57 
461.33 

Baltimore 

Baltimore 

500.73 

St.  Mary's 

601.67 

Anne  Arundel 

845.25 

17,882.50 

287.50 

13.80 

241.50 

and  Howard 
Prince  George's 

Baltimore 

Allegany 

St.  Mary's 

Baltimore 

261.00 
493.52 

Anne  Arundel 

Anne  Arundel 

225.00 

3,507.50 
287.50 
264.50 
151.43 
319.13 
710.00 

Queen  Anne's 

Baltimore 

Frederick 

Frederick 

Anne  Arundel 

Frederick 

Frederick 
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a  « 


Date  of 

Minutes 


Description 


Project 

Number 


Amount 


1939 


373-9 

Feb. 

28 

374-9 

Feb. 

28 

375-9 

Mar. 

8 

376-9 

Mar. 

8 

377-9 

Mar. 

8 

378-9 

Mar. 

8 

379-9 

Mar. 

8 

380-9 

Mar. 

8 

381-9 

Mar. 

8 

382-9 

Mar. 

8 

383-9 

Mar. 

8 

384-9 

Mar. 

7 

385-9 
386-9 


387-9 
388-9 


389-9 
390-9 


391-9 


Mar.     7 
Mar.     7 


Mar.     7 
Mar.     7 


Mar.     7 
Mar.     1 


Mar.    10 


392-9 

Mar. 

8 

393-9 

Mar. 

8 

394-9 

Mar. 

8 

395-9 

Mar. 

8 

396-9 

Mar. 

8 

397-9 

Mar. 

10 

398-9 

Mar. 

10 

399-9 

Mar. 

10 

400-9 

Mar. 

10 

401-9 

Mar. 

15 

402-9 

Mar. 

15 

403-9 

Mar. 

15 

404-9 

Mar. 

15 

405-9 

Mar. 

15 

406-9 

Mar. 

16 

407-9 

Mar. 

15 

408-9 

Mar. 

15 

409-9 

Mar. 

21 

410-9 

Mar. 

21 

411-9 

Mar. 

21 

412-9 

Mar. 

21 

413-9 

Mar. 

21 

414-9 

Mar. 

21 

Dual  Hiehwav    National  Highway,  High  Knob • •  •  •  •  •  ■  •  •  • ;  •  ■  ■\  ■ 

Installation  of'a  fufl-activated,  3-phase  traffic  control  at  intersection  of  Harford  and 

Stite  Rt^sTilffront  of  Sharpsburg  High  School,  Sharpsburg;  MdV,  furnish  equip-^ 

ment  and  material,  W.P.A.  Project  ...  ;.       ._,:„* 

Turner's  Creek  Cross  Roads,  reinforce  and  apply  mitial  treatment 

Barnum  Bridge,  Md.  share  of  construction  costs  ,  r;   , '  {_    '  o     • t>^^a 

TrX^ontrolfor  intersection  of  Balo.-Wash.  Blvd.  and  Sulphur  Spring  Road 

Remove  slide  on  McCool-VVesternport  Road,  State  Route  Ub 

1939  Count.v  Roads  Maintenance 

1939  County  Roads,  oiling ■ 

Allotment  to  Crisfield  1939 

^K^rB"*  Oir.^^  Serly  (Elkton,  Fair  Hill  Road).     Authoriz^^^ 

BrTdgeover  B.  &  O.  R.  U.  at  Singerly(Elkton,  Fair  Hill  Road).     Authorization  for 

BrTdge  over  B.  &  O.  R.  R.  at  Singerly(Elkton,  Fair  Hill  Road).     Authorization  for 

BrTdgeover  B:  &  O.  R.  R.  at  Singerly  (Elkton,  Fair  Hill  Road).     Authorization  for 

BrTdgeover  B.  &0.  R.  R.  at  Singerly  (Elkton,  Fair  Hill  Road).     Authorization  for 

cTynn  Oak  Ave.,  Balto.  City  line  to  Gwynns  Falls  Hill  Road.     Authorization  for 

BrTdge  Zd'^approach  along  ^Liberty    RoadV  north    branch'  toward    Eldersburg, 

Authorization  for  extra  work •■  .  ■  ■.  ■  ,,■    :    „„,„;;^„t„j  Visits „f' 

Adjusting  expenditures  made  in  street  repair  work  withm  the  mcorporated  limits  ot 

N?n\t"keto''v\tt1rview,  1.429  miles  sand  bituminous  road  mix  sur^^^^^^ 

Hire  of  power  grader  to  grade    entrance    on  Cremona  Farm,   Major  Davidson, 

C^reSna\a'on  on  Brandywine  Rd.,  atsiteof  old  Alan  Bowie  barn,  grade,  graved 

OakTlnTto  m\.  Lake  Park!  Rts!  219  and  41,  make  repairs  to  damaged  surfacing... 

Bedford  Rd.,  road  to  Koon  Dam,  correct  drainage  .   _      .      ■,■ ^ ; 

\miapolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work 
Xnnapolis  Blvd.,' Jones  to  Severn  River  Bridge     ^"thonzation  for  extra  work^ 
Relocation  through  Salisbury,  southern  town  limit  to  E.  Main  St.     Authorization 

ASusTmentTtoV  E.  Hess  property  in  Kensington  on  exteiw^^^^ 


415-9     Mar.   21 


416-9 
417-9 


Mar.   21 
Mar.   21 


418-9 

Mar.   20 

419-9 

Mar.   20 

420-9 

Mar.   21 

421-9 

Mar.   21 

422-9 

Mar.   29 

423-9 

Mar.   29 

424-9 

Mar.   29 

425-9 

Mar.   29 

426-9 

April    3 

427-9 

April    3 

428-9 

April    3 

429-9 

April    3 

Shape  entrance  of  Mr.  George  Denton.  Prince  Frederick,  Md.  _  ^_ 

StevensviUe  to  Matapeake,  Rt.  404,  bitummous  shou  ders,  prison   abo. 

StevensviUe  to  Matapeake,  Rt.  404,  bituminous  shoulders,  prison  labor 
Hulboro  to  Long's  School  House  Corner,  bitummous  shou  ders,  prison   abor 
H    Isboro  to  Long's  School  House  Corner,  bituminous  shoulders,  Pn^on  labor 

Br  dge  over  Cambridge  Creek  in  Cambridge     Authorization  for  extra  work 

Marlly  Station  to  Robinson,  Gov.  Ritchie  Hwy.,  roadside  development 

Luke-Westernport  Road,  additional  right-of-way        ..    -       -     ,     „_„„^t■.,^ 
Item  1955,  Jos   G.  Thomas  heirs  (Luther  Linton,  adjustments  to  Pj;°Pf'-ty) 

Reducing  the  amount  reserved  for  oiling  county  roads  (Worcester  County) 

Increasing  the  amount  reserved  for  W.P  A.  work  (Worc^ter  County) 

Remove  slide  on  McCool,  Westernport  Road,  St.  Kt.  ids        _  ■ '  V     i 

Whalevville   Ebenezer  Church  Road,  to  be  used  on  W.P.A.  farm  to  market  rd 
Through  town  of  KeedysviUe.     Supplement  authorization,  furnish  equipment  for 

nfrfOTd  "RoS'between  Taylor  Ave  and   Carney,  S'. '  R.  C. ' contribution  W.P.A'. ' 

PWladelphia  Road,  relocation,  surfacing,  east   side  of  Otter  Creek  to  Belcamp. 

R^^^'i^^:m^Vr;^!^rade  crossing  n!  &  W.  R.R:  (Vardo) '  ^Authorization 

Hou'ston's  Mcfge  Road,  FederaisburgVOelawareline: ' "  AuthOTization  'for  extra  work 


Authorization  for  extra  work 


Grade  elimination  at  Odenton  ,„^r --rrr    c     j  r^    ,„+,r 

Crediting  the  lateral  gasoline  tax  account  of  Harford  County 

Warning  signals  at  approaches  to  Kent  Narrows  Bridge^ 

Increasing  the  amount  reserved  for  oiling  in  Wicomico  County.     

Decreasing  amount  reserved  for  W.P.A.  work  m  Wicomico  Countj  .„  ^. 

Cancelling  Authorization  *  411-9.  See  Project  Wo-  42X26-  2.  Auth.  #4  3-9 
Cancelling  Authorization  «344-9.  See  Project  Wo-142X26-12,  Auth.  *413-9 
Blading  road  for  Mr.  Sam  Wyville,  Upper  Marlboro   Md. 

Blading  road  for  Mr.  B.  Frank  Duvall.  Upper  Marlboro,  Md P.395X8II 

Blading  street  for  Henry  Witt,  Silver  Hill,  Md ^  . . .    .  __    ^-^ P-396X811 

Blading  streets  for  Silver  Hill  Park  Citizens  Assn.,  Silver  Hill,  Md \  f  i^bx^ii 


F-356X511 

B-424X411 

W-319X611 

K-121X250 

G-178650 

B-426X411 

A-272X611 

S-69-12 

S-69X11-12 

S-69X12-12 

S-69X13-12 

CE-163-1-421 

CE-163-1-421 

CE-163-1-421 

CE-163-1-421 

CE-163-1-421 

B-354-1-411 
/CL-195-l-529\ 
\B-385-l-429    J 

P-392-811 
Wi-161-1-150 

SM-211X811 

P-369X1-811 

G-180X611 

A-273X611 

AA-213-329 

AA-213-329 

Wi-136-1-19 

M-77-10-39 

C-131X811 

Q-133X1-211 

Q-133X224 

C0-I32XI-2II 

CO-132X224 

D-120-1-136 

AA-21 1-3-333 

A-166-1-611 

F-275-4-527 

WO-142X25-12 

WO-142X26-12 

A-272X611 

WO-142X26-12 

W-282X611 

B-331X4-411 

H-186-1-428 

W-233- 1-636 

Co-102-1-250 

AA-200-2-336 

H-237-411 

Q-134X211 

Wi-113X34-12 

Wi-113X35-12 

WO-142X26-12 

WO-142X26-12 

P-393X811 

P-394X811 


750.00 
3,450.00 

301.30 
2,932.50 
3,450.00 
1,725.00 

575.00 

40,652.56 

4,400.00 

200.00 

200.00 

8.48 
38.66 

127.94 
68.70 

139.19 

1,906.50 
1,227.40 

167.56 
13,496.29 

13.80 

442.75 
747.50 
431.25 
169.53 
300.90 

64.26 

632.50 

5.52 

4,220.00 

11,680.00 

3,510.00 

9,490.00 

50.00 

62,838.93 

14,000.00 

875.00 

731.00 

731.00 

920.00 

3,869.00 

1,661.75 

2,879.54 

891.30 

100.50 

220.00 

500.00 

28,282.03 

563.35 

1,235.66 

1,235.66 

731.00 

3,138.00 

11.04 

13.80 

41.40 

22.08 
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Mainte- 


Recon- 
struction 


Lateral 
Funds 


County 

Con- 
struction 


Federal 
Grade 
Elimina- 
tion, 1936 


Prison 
Labor 


Special 
Con- 
struction 
Funds 
of  1936 


Flood 
Relief 


Other 


County  in 

Which  Project  is 

Located 


750.00 

3,450.00 

301.30 

Wa.shington 
Kent 

2,932.50 
3,450.00 

1,725.00 
.575.00 

40,652.56 

4,400.00 

200.00 

200.00 

8.48 
38.66 

127.94 
68.70 

139.19 

Cecil 

Cecil 

Cecil 

Cecil 

Cecil 

1,906.50 

Baltimore 

1.227.40 

Carroll  and  Balti- 

167.56 

more 
Prince  George's 

13,496.29 

Wicomico 

13.80 

442.75 
747.50 
431.25 

St.  Mary's 

Prince  George's 

Garrett 

Allegany 

169.53 
300.90 

64.26 
632.50 

Anne  Arundel 

Anne  Arundel 

Wicomico 

Montgomery 

5.52 
4,220.00 

Calvert 

Queen  Anne's 

11,680.00 

Queen  Anne's 

3,510.00 

Caroline 

9,490.00 

Caroline 

50.00 

Dorchester 

62,838.93 

Anne  Arundel 

14,000.00 

Allegany 

875.00 

Frederick 
Worcester 
Worcester 
.\llegany 

731.00 
731.00 



920.00 

3,869.00 

Worcester 

1,661.75 
2,879.54 

Washington 

Baltimore 

891.30 

Harford 

100.50 

Washington 

220.00 

Caroline 

500.00 

Anne  Arundel 

28,282.03 
563.35 

Harford 

Queen  Anne's 

1,235.66 

1,235.66 

731.00 

3,138.00 

Wicomico 

Wicomico 

Worcester 

Worcester 

11.04 
13.80 
41.40 
22.08 

Prince  George's 

Prince  George's 

Prince  George's 

Prince  George's 
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J3  3 

< 


Date  of 

Minutes 


430-9 
431-9 
432-9 

433-9 
434-9 
435-9 

436-9 

437-9 

438-9 

439-9 
440-9 
441-9 
442-9 

443-9 
444-9 
445-9 
446-9 
447-9 
448-9 
449-9 

450-9 
451-9 

452-9 
453-9 
454-9 
455-9 
456-9 
457-9 
458-9 
459-9 
460-9 
461-9 
462-9 
463-9 

464-9 
465-9 
466-9 


468-9 

469-9 
470-9 
471-9 


Description 


Project 
Number 


Amount 


1939 
April    3 
April    3 
Mar.   24 

Mar.  29 
Mar.  29 
Mar.   29 

Mar.  29 

Mar.   29 

April    3 

April  3 

April  3 

April  3 

April  5 

April  3 

April  3 

April  3 

April  1 

April  5 

April  5 

April  5 

April  5 
April    5 

April  11 
April  11 
April  11 
April  11 
April  18 
April  IS 
April  11 
April  11 
April  11 
April  11 
April  11 
April  11 


April  18 
April  18 

April  18 

April  18 

April  18 
April  18 
April  12 


472-9     April  12 


473-9 

April  18 

474-9 

April  18 

475-9 

April  18 

476-9 

April  11 

477-fl 

April  11 

478-9 

April  18 

479-9 

April  IS 

480-9 

April  18 

481-9 

April  18 

482-9 

April  18 

483-9 

April  25 

484-9 

April  25 

485-9 

April  25 

486-9 

April  25 

487-9 

April  25 

Increasing  appropriation  to  Delmar 

Decrease  amount  reserved  for  VV.P.A.  work  .  ^.         ■  •;  

Bridge  and  approach  along   Liberty   Road.    North  Branch  toward  Kldersburg. 

Authorization  for  extra  work 

Grade  elimination  at  Odenton,  (approaches).     -Authorization  for  extra  work 

Grade  elimination  at  Odenton,  (approaches).     Authorization  for  extra  work. .       .  .  . 
End  of  macadam  east  of  Woodsboro  toward  Libertytown.     Authorization  for  extra 

Surface  treat  2  miles  of  sand  gravel  streets  in  town  of  Federalsburg,  for  a  width  of 

10  ff  ^.  -  ■ 

Dual  highway,  Antietam  Creek  to  Beaver  Creek,  furnish  equipment,  labor,  material 

to  cover  erosion  control  work  .„      ,  ■,  '  \-       \x,  t>  a 

U.  S.  Rt.  40,  Rogers  Ave.  toward  Ellicott  City,  State  Roads  contribution,  W.r.A. 

Project 

Johnson  Road,  W.P.A.  farm  to  market  road,  1.3  mile 

Bridge  »  6009  at  Kline's  Mill  over  Beaver  Creek  on  U.  S.  Route  40 

Grading  High  St.  in  Riverdale  Heights,  Md.  ^  ^  ,    ,    ^  ,       \.  tr 

Renting,  equipment  and  maintenance  of  B.  &  O.  R.  R.  Company  s  bridge  at  Ha  r- 

per's  Ferry,  anticipated  expenditures,  Md.  share  _  

Approaches  to  Kensington  grade  elimination.     Authorization  for  extra  work 

Approaches  to  grade  elimination  at  Rockville.     Authorization  for  extra  work 

Owensville.  Shadyside  Road  to  Deale.     Authorization  for  extra  work 

Luke  to  Westernport,  concrete.     Authorization  for  extra  work  

Owensville,  Shadyside  Road,  to  Deale.     Authorization  for  extra  work    

Construction  of  pedestrian  subway  under  tracks  of  Penna.  R.  R.  at  Odenton^^    .  . 
Third  St.,  from  Fountain  Ave.  to  Franklin  St.,  and  along  Lincoln  Ave.,  from  bth  bt. 

to  R.  R.  siding  (Denton)  concrete  surface -^  ^  ^   ^^     ^ ■ 

Grading  private  road  in  Prince  George's  County  for  W.  W.  btewart         _^  _ 
Placing  24"  A.  C.  C.  M.  pipe  in  Gov.  Ritchie  Hwy.,  right  of  way  in  front  of  Johnson 

Lumber  Co.,  property  ,  v        mon 

Appropriations  to  Incorporated  towns.  Fiscal  i  ear  1939 

County  roads  and  bridges,  maintenance.  Fiscal  Year  1939 

Oiling  county  roads,  Fiscal  Year  1939     

VV.P.A.,  farm  to  market  roads.  Fiscal  Year  1939 

Allotment  to  town  of  LaPlata,  Fiscal  Year  1939 

Allotment  to  town  of  Indian  Head,  Fiscal  Year  1939 •  ■ 

Brookeville  Road,  'Woodbiiie  St.  to  East-West  Blvd.     Authorization  for  extra  work 
Luke  to  Westernport,  concrete.     Authorization  for  extra  work       _,,:... 
Furnish  and  place  and  stake  sod  R/W  agreements  on  Rockville  grade  elimination 

Grading  private  road  for  Dr.  L.  B.  Johnson,  Morganza,  Md.  _^^^ 

Furnish  labor  and  lay  pipe,  install  catch  basins,  etc.,  at  Elk  Mills. .  ,.      Vr 

York  Road,  State  Normal  School,  south  boundary  line,  north  boundary  line  H. 

Firor  property,  install  pipe 


Wi-113X38-12 
Wi-113X35-12 
/CL-195-l-529\ 
\B-385-l-429  / 
AA-200-2-336 
AA-200-2-336 

F-309-1-550 

Co-134-211 

W-322X611 

HO-189X-311 
Wi-113X42-12 
W-321X611 
P-398X811 

W-212-4-611 

M-77-5-39 

M-117-3-321 

AA-243-1-311 

A-166-1-611 

AA-243-1-311 

AA-200-3-321 

Co-116-1-211 
P-399X811 

AA-269X311 

M-257-17-32 

D-103-12 

D-103X14-12 

D-103X15-12 

CH-140X15-82 

CH-140X 16-82 

M-245-1-311 

A-166-1-611 

M-117-6-321 

SM-212X811 

CE-2 17X42 

B-427X411 

A-271X-611 


Construct  walk  on  McMullen  Highway,  Rt.  220,  i  mile  east  of  Celanese  plant       .  ... 
Grade,  drain,  and  bridge  construction  along  New  Hampshire  Ave.,  University  Lane 

toward  White  Oak ^^.  .''  V  uV  '     •     ',■,„ 

Route  312,   Long  School  House  Corner  toward   Ridgely,  construct  bituminous 

Route  3 ^2^  Long  School  House' Corner  toward  Ridgely,  construct  bituminous 

shoulders 

Debt.  Service,  Fiscal  Year  1939 ^.      ,  ,.        ,„,„ a  978\'fi  ^in 

Oiling  and  chipping  roads,  county  system,  Fisca   Year  1939  .     v     ;    -.      v  V      ^''^'^'^^  ^^ 

Bridge  over  B.&O.R.R.  at  Singerly(Elkton,  Fair  Hill  Road).    Authorization  for       ^^ 

Bridge  over  b/&  6.  R.R.  at  SingerlyCEiktonVFairHiii  Road).     Authorization  for 

extra  work  ^    ■,•■.■,■  '.    ■  •'  '    c ^ i 

National  Pike,  west  approach  to  Evitts  Creek.     Authorization  for  extra  work     _^^^ 
Gwynn  Oak  Ave,  Gwynns  Falls  to  Locust  Path,  0.209  mile  macadam  and  Spec.  C 

Fulton-Highland  Road,  right-of-way  costs 

Mavfield  to  Odenton,  roadway.     Authorization  for  extra  work 

Grade  elimination  at  Odenton  (approaches).    Authorization  for  extra  work 

Remove  slide  on  Westernport-McCool  Rd. 

Patch  and  drain  Skids  Hill  Road,  Rt.  657         .^  _   .  -^  

Patch,  drain,  and  repair  washout  on  Klondike  Rd.,  Rt.  055 

Patch,  widen,  and  drain  Welsh  Hill,  Rt.  654 

Patch  and  drain  Water  Cliff  Road,  Rt.  656 „'    V    -n 

Adjustments  to  Stacey  Belt  and  Wm.  F.  Gittings  property  in  Rockville 

Oiling  countv  roads,  Garrett  County ■. '  ' '  i 

Sponsoring  W.P.A.  Projects  in  Garrett  County,  construction  work  only 

Countv    roads  maintenance,  increasing  amount ,   ,        ,     ^.        >     • 

Grain  Highway,  Edmonston  Road,  and  Central  Ave.,  prison  labor,  lengthen  drainage 
structures,  etc. 


P-281-4-89 
CO-135X224 


CO-135X1-211 
A-144-18-62 


-163-1-421 

Ce-163-1-421 

A-217-636 

B-421-411 

Ho-180-1-350 

AA-208-1-32 

AA-200-2-336 

A-272X611 

A-274X611 

A-275X611 

A-276X611 

A-277X611 

M- 11 7-5-321 

G-94-62-62 

G-182X650 

G-94-62 

P-401X824 


400.00 

400.00 

349.80 

2,734.80 
223.00 

2,228.17 

6,123.75 

1,351.33 

9,228.75 

1,740.00 

690.00 

13.80 

10,000.00 

115.10 

4,021.97 

31.00 

2,663.20 

1,479.71 

20,202.05 

19,546.26 
13.50 

462.88 

8,834.75 

51,439.34 

4,400.00 

20,000.00 

600.00 

637.00 

3,282.10 

899.50 

110.40 

55.20 

150.00 

921.15 

345.00 

79,774.04 

5,840.00 

2,160.00 
51,412.57 
25,038.91 

605.25 

2,259.50 

380.00 

18,188.63 

1,500.00 

8,610.80 

2,235.38 

920.00 

460.00 

517.50 

460.00 

575.00 

2,574.85 

10,000.00 

12,827.51 

11,000.00 

7,000.00 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Special 
Con- 
struction 
Funds 
of  1936 

Flood 
Relief 

Other 

County  in 

Which  Project  ia 

Located 

400.00 
400.00 

Wicomico 

Wicomico 

349.80 

Carroll  and  Balti- 

2,734.80 
223.00 

more 

Anne  Arundel 

2,228.17 

Frederick 

6,123.75 
1,351.33 
9,228.75 

Caroline 

Washington 

Howard 

1,740.00 

Wicomico 

690.00 
13.80 

10,000.00 

Washington 

Prince  George's 

Washington 

115.10 

Montgomery 

4.021.97 

Montgomery 

31.00 
2,663.20 
1,479.71 

Anne  Arundel 

Allegany 

Anne  Arundel 

20,202.05 

Anne  Arundel 

19,546.26 
13.50 

462.88 

Caroline 

Prince  George's 

Anne  Arundel 

8,834.75 

51,439.34 

4,400.00 

20,000.00 

600.00 

637.00 

Montgomery 

Dorchester 

Dorchester 

Dorchester 

Charles 

Charles 

3,282.10 
899.50 

Montgomery 

Allegany 

110.40 

Montgomery 

55.20 

St.  Mary's 

150.00 

Cecil 

921.15 
345.00 

Baltimore 

Allegany 

79,774.04 

Prince  George's 

5.840.00 

Caroline 

2,160.00 

Caroline 

51,412.57 

Allegany 

25,038.91 

Allegany 

605.25 
2,259.50 

CecU 

Cecil 

380.00 

Allegany 

18,188.63 

Baltimore 

1,566.60 

Howard 

8,610.80 

Anne  Arundel 

2,235.38 

Anne  Arundel 

920.00 
460.00 
517.50 
460.00 
575.00 

Allegany 

Allegany 

Allegany 

Allegany 

Allegany 

2,574.85 

Montgomery 

10,000.00 

Garrett 

12,827.51 

Garrett 

11,000.00 

Garrett 

7.000.00 

Prince  George's 
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■•3  I. 
< 


Date  of 
Minutes 


Deecription 


Project 
Number 


Amount 


488-9 

489-9 

490-9 

491-9 

492-9 

493-9 
494-9 
495-9 
496-9 
497-9 
498-9 
499-9 
500-9 

501-9 
502-9 
503-9 
504-9 
505-9 

506-9 

507-9 


1939 
April  25 

April  24 

April  24 

April  24 

April  25 

April  25 
April  25 
April  25 
April  28 
April  28 
April  28 
April  28 
April  28 

April  28 
April  28 
April  28 
April  28 
April  26 

April  26 

April  28 


508-9 

April  28 

509-9 

April  28 

510-9 

April  28 

511-9 

April  28 

512-9 

April  28 

513-9 

April  28 

514-9 

May    16 

515-9 

May    16 

516-9 

May    16 

517-9 

May    16 

518-9 

May    16 

519-9 

May    16 

520-9 

May   16 

521-9 

May    16 

522-9 

May    16 

523-9 

May    16 

524-9 

May    16 

525-9 

May    16 

526-9 

May    16 

527-9 

May    16 

528-9 

May    16 

529-9 

May    16 

530-9 

May    16 

531-9 

532-9 
533-9 
534-9 

535-9 
536-9 
537-9 
538-9 

539-9 
540-9 

541-9 


Queenstown  to  Matapeake,  HiUsboro  to  Sour  Apple  tree  Rd.,  prison  labor,  Long  s 

School  House  Corner  to  Ridgely,  drainage,  etc _  ■■■,;; ■ 

SurfacingAnnapolisBlvd.,Glenburnie  toward  Annapolis.    Authorization  for  extra 

Surfacing  Annapolis  Blvd..  Glenburnie  toward  Annapolis.    Authorization  for  extra 

North  approach  to  Hancock  Bridge  Conn,  to  Nat'l.  Pk.  and  High  St.     Authoriza- 
tion for  extra  work .- „'    '  V  '■'  '■ V,' 

Bridge  6020  in  Keedysville  on  St.  Rt.  34,  make  repairs  to  walls  retaining  approach 

Begin  widening  of  Oakland,  Hutton  concrete  State  Highway  Rt.  39       

G.  Dudley  Iverson  property  along  Reisterstown  Road,  grade  and  surface  entrance 

Furnish  labor  and  material  to  complete  Laboratory  Blvd.  at  651  W.  Redwood  St |  BC-lbrf-Ul 

Indian  Springs  Road,  Helserfarra  to  Pa.  line,  furnish  equipment,  etc.       ■■.■■■■     W-^yi.vbz 
W.P.A.  Projecton  Maugansville,  supplement  auth.  1112-8  for  continuation  of  project 

Showalter  Road,  Trovinger  Mill  Rd.,  furnish  equipment,  material,  etc 

Increasing  county  roads  maintenance.  Fiscal  Year  1939  ^       .  . .         . . .  _. 

Gwynn  Oak  Ave.  (End  B-354-1),  Gwynns  Falls  to  Locust  Path.     Authorization  for 

extra  work .■  

Reserving  funds  for  county  road  maintenance  in  1939  ,    /     „  '  \ 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  work  (extra  

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  work  (extra) 

Bridge  over  Cambridge  Creek  in  Cambridge.    Authorization  for  work  (extra) 
Solomon's  Island  Rd.  2  miles  south  of  Pt.  Republic  toward  Solomons 

tion  for  work  (extra) ^-  ■■„••,• ;: ;  r,  "V a  '  i-i,' '  '■" 

Solomon's  Island  Road,  2  miles  South  of  Pt.  Republic  toward  Solomons.     Authoriza- 
tion for  work  (extra) - ,■■■.■  •.,'    • ;  '   ;■■  ' ' '  , i' 

Bridge  and  approach  over  Potomac  River  at  Hancock.     Authorization   for  work 


May  16 

May  16 

May  13 

May  11 

May  13 

May  11 

May  16 

May  16 

May  16 

May  16 

May  16 


Authoriza- 


Q-135X224 

AA-210-1-328 

AA-210-1-328 

W-193-1-62 

W-323X611 
G-183X611 
B-428X411 


W-301X62 
W-324X62 
W- 132-62 

B-421-411 

G-94-62 

D-120-1-136 

D-120-1-136 

D-120-1-136 

C-102-1-811 

C-102-1-811 


Bri'dge'and  approach  over  Potomac  River  at  Hancock.    Authorization   for  work 

North  approach  to  Hancock  Br!  connecting  to  Nat'l.  Pk.  and  High  St.  Authoriza- 
tion for  work  (extra) ,  ■  ' ;, <.'  ioi,'  A 

Install  40'  of  42"  concrete  pipe  on  Rt.  36,  \  mile  south  of  Shaft 

Maintain  detour  (Hancock  St.)  for  traffic  use.  .........  ■■  ■  „' a't^  '  ■'    '^ 

Bush's  Corner  to  Wilson's  Corner,  S.  R.  C.  contribution,  W.P.A.  Project 

ShawsviUe  to  Hughs  Hill,  S.  R.  C.  contribution,  W.P.A.  Project.       •  ■   ,       , 

Patch  and  surface  treat  road  in  Baker  Cemetery  btw.  Carson  R^in  and  Aberdeen^ 

Grade  entrance  into  property  of  Mr.  Barghausen  near  Plum  Point,  hire  of  motor 
patrol 

Defense  Highway  replacing  box  culvert 

Grading  entrance  for  Thomas  G.  Duvall,  Upper  Marlboro 

Use  of  3-ton  roller  (one  hour),  St.  Mary's  County    .....  ^ ... 

Grading  private  road  for  Lloyd  W.  Curtis  of  St.  Mary  s  County 

County  road  debt,  service  1939 •  • :  ■ 

County  roads  maintenance,  1939 

Equiping  Laboratory  Bldg.  at  Redwood  St 

County  road  debt  service,  1939 , „'  '   ,  \: '   n' n j„~' 

Beaver  Run  Road,  Reisterstown, -Westminster  Road  to  Beaver  Run,  macadam 
surfacing 

New  Philadelphia  Rd.,  Cowenton  to  Winter's  Run,  beautification 

Ryceville  to  St.  Mary's  County  line.  Sponsor's  contribution  W.P.A.  Project 

Suitland  Road,  stabilizing  shoulders t,        n-     i      t      j-        -d  „a 

Oiling  county  roads,  Nassawango  Road,  Dun  Swamp  Run,  Taylor  Landings  Koad. .  . 

County  roads  maintenance,  fiscal  year  1939,  increase  amount  reserved     . 

Governor  Nice  Highway,  Elkton  to  Delaware  line,  2.4  miles  grading,  drainage,  con- 

Edmondson  AvI.,  Ext!,  Rogers  Ave.  to  National  Pike  at  Pine  Orchard,  concrete 

surfacing «,       t^,'  .,  ' ,  ',"  ,'  ;    V>'  '  '  j 

Adjustments  to  Donald  P.  Groff  property,  New  Philadelphia  Road 

Brookeville  Rd.,  Woodbine  St.  to  East-West  Blvd.     Authorization  for  extra  work. . . 

Governor  Nice  Highway,  Elkton  to  Delaware  line,  concrete  surface.  Authorization 
for  extra  work ;   ■  ,  ■    •     ;•     '  r ^ i' ' ' 

Phila  Rd  reloc.Ches.  City  Road  to  Delaware  line.     Authorization  for  extra  work. . 

Br  and  appr.  over  Potomac  River  at  Hancock.     Authorization  for  extra  work 

Approaches  to  Kensington  grade  elimination.    Authorization  for  extra  work^. ..... 

Bridge  and  approaches  at  Licking  Creek  relocation  on  National  Pike.  Authoriza- 
tion for  extra  work •  ■.■  ■  • ,,  ■  „  ■.  •  v.     •' '  i.' 

Belair  Rd.,  Little  Gunpowder  Falls  to  Putty  Hill  Aye.,  W.P.A.  Project. 

Repair  damage,  shoulders,  storm  April  26, 1939,  Anne  Arundel,  Howard,  Montgomery 
Counties 

Remove  slide  blocking  roadway  on  Rt.  51 


W-193-2-627 

W-193-2-627 

W-193-1-627 

A-280X611 

W-193-5X627 

H-238X411 

H-239X411 

H-240X411 

C-132X811 

P-402X811 

P-403X811 

SM-214X811 

SM-213X811 

Ho-138-8-32 

Co-92-22 

BC-163-01 

Cl-125-29-52 

Cl-219-52 
/H-184-10-430  \ 
\B-318-10-430  / 

CH-199X82 

P-404X811 

WO-142X25-12 

Wo-142-12 

CE-186-429 

Ho-163-1-330 
CE-186-2-430 
M-245-1-311 

CE-186-429 
CE-186-429 
W-193-2-627 

M-77-5-39 

W-184-629 
B-364X411 

AW-566-311 
A-281X611 


7.500.00 

2.388.22 

318.99 

1,150.55 

214.07 
4,959.38 
164.80 
295.71 
2,139.00 
2,500.00 
8,400.00 
12,900.00 

2,477.75 

66,500.00 

85.32 

6,762.44 

827.88 

974.15 

258.40 

251.19 

45.66 

47.70 

345.00 

1,150.00 

3.997.40 

5,109.45 

86.25 

138.00 

593.40 

13.80 

1.15 

9.66 

10,000.00 

36,500.00 

2,204.29 

10,000.00 

18,088.35 

76,365.41 

1,938.10 

991.30 

5,000.00 

9,000.00 

191,116.76 

141,222.36 

3,092.35 

138.24 

85.00 
525.00 
131.95 
338.59 

533.80 
21,309.50 

8.000.00 
690.00 
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Con- 
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County  in 

Which  Project  ia 

Located 

7.500.00 

2,388.22 
318.99 

1,150.55 

214.07 

4,959.38 

164.80 

295.71 

Balto.  Citv 

2,139.00 
2,500.00 
8,400.00 
12,900.00 

Washington 

2,477.75 

• 

66,500.00 

85.32 
6,762.44 

827.88 

974.15 

258.40 

i 

► 

Calvert 

Calvert 

251.19 
45.66 
47.70 

Washington 

345.00 

1,150.00 

3,997.40 

5,109.45 

86.25 

138.00 

593.40 

13.80 

1.15 

9.66 

Harford 

Harford 

Calvert 

Prince  George's 

Prince  George's 

St.  Mary's 

St.  Mary's 

10,000.00 
36,500.00 

Howard 

Caroline 

2,204.29 

Balto.  City 

10,000.00 
18,088.35 

Carroll 

Carroll 

76,365.41 

Harford  and  Bal- 

1,938.10 

timore 
Charles 

991.30 

Prince  George's 

5,000.00 
9,000.00 

Worcester 

Worcester 

191,116.76 

141,222.36 
3,092.35 

Cecil 

Howard 

Cecil 

138.24 

Montgomery 



85.00 
525.00 

Cecil 

Cecil 

131.95 

Washington 

338.59 
533.80 

Montgomery 

Washington 

21,309.50 

8,000.00 
690.00 

Baltimore 

Allegany 
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OS   0) 


Date  of 
Minutes 


Description 


542-9 
543-9 
544-9 
545-9 
546-9 
547-9 
548-9 
549-9 
550-9 

551-9 
552-9 
553-9 
554-9 

555-9 
556-9 
557-9 
558-9 
559-9 
560-9 
561-9 

562-9 
563-9 
564-9 
565-9 
566-9 
567-9 
568-9 
569-9 
570-9 
571-9 
572-9 
573-9 
574-9 
575-9 

576-9 
577-9 
578-9 
579-9 
680-9 
581-9 
582-9 
583-9 
584-9 
585-9 

686-9 
587-9 

588-9 

689-9 
590-9 
591-9 
592-9 
693-9 
594-9 
595-9 
596-9 
697-9 
598-9 
699-9 
600-9 
601-9 
602-9 
603-9 
604-9 

605-9 
606-9 


1939 
May  16 
May 
May 
May 
May 
May 
May 
May 
May 


May 
May 
May 
May 

May 
May 
May 
May 
May 
May 
May 


Project 
Number 


Amount 


June     7 
May    25 


May 
May 


May    31 


Second  Ave.,  city  line  to  Gov.  Ritchie  Highway   W.P.A.  Pro  ect AA  249X1  311 

Bridge  repair,  north  of  Monkton  on  Monkton  to  fehephard  Rd.  |  5-«f?-\*!} 

Mt   Wilson  Road,  US  Route  140  toward  Mt.  Wilson,  W.P.A.  Project 

Bridge  over  Principio  Cr.  Br.  4132,  Rt.  40,  repoint  all  masonry_  ■■■■_,■■.■■■. 

Havre  de  firace  at  approach  to  New  Susquehanna  Bridge,  W.P.A.  Project 

Baltimore-Washington  Blvd.  at  Cattail  Hill,  Rt.  *  1 .  ^-    '  '  „    j  „„.f„~n.r 

McGinnes  Corner  to  U.  S.  Rt.  213,  W.P.A.  Project,  ditching,  grading,  and  surfacing 
Sportman's  Neck  Road,  W.P.A.  Project,  ditching,  grading  and  surfacing  _  -^^• 
Installation  of  flashing  lights  at  Downsville  Pike,  N.  &  W.  R.  R.  supplementary 

authorization ,...-, ,,  ■  '  Vc    m-jn 

Continuing  highway  planning  survey  division  from  May  15,  19,49^ 

Governor  Ritchie  Highway,  Jones  to  Severn  River  Bridge,  concrete.     

Governor  Ritchie  Highway,  Robinson  to  Jones,  roadside  development 

Benevola-Sanmar  Road,  East  of  Benevola  to  Sanmar  Road,  crushed  stone  surface 


May 
June 
June 
June 
June 
June 
June 
June 
June 
May 
June 
June 
June 
June 
July 
June 

June 
June 


B-431X411 

Ce-218X411 

H-218X2-411 

P-405X811 

Q-136X22 

Q-137X22 

W-197-621 
AW-700-11 
AA-213-2-330 
AA-2 12-3-330 


May 

23 

May 

23 

May 

23 

May 

23 

May 

23 

May 

23 

May 

23 

May 

23 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

course 

Bridgetown  Road  in  Greensboro,  storm  sewer  ^  ■ 

Leonard's  Mill  Pond  between  Salisbury  and  Delmar,  grading 

River  Road,  West  of  Potomac  to  New  Cut  Road ;  ■  ■    ■  •  • • 

Gwynn  Oak  Ave.,  city  line  to  Gwynns  Falls,  addition  expense  (right-ot-way) 

County  roads  debt  service,  1939 ^      

Incorporated  towns  of  Frederick  County,  fiscal  year  1939         -  „      ,  J,   '  j     • 

Minnesota  Ave.,  extended.  Eastern  Ave.  to  Addison  Chapel  Road,  grade  drain, 

surfacing ■ ,  ■     ." '    ■    '   r  i. i      * 

Approaches  to  Winans  grade  elimination.     Authorization  for  extra  work 

North  approach  to  Hancock  Bridge.     Authorization  for  extra  work 

Day  to  Gosnell.     Authorization  for  extra  work  

North  approach  to  Hancock  Bridge.     Authorization  for  extra  work 

Calvert  to  Fair  Hill,  W.P.A.  Project  --^  „  »    t>     • 

Laboratory,  Redwood  St.,  construction  two  bins,  W.P.A.  Project 

Antietam  to  Harpers  Ferry  Road,  supplement  authorization. .   

Owensville-Shadyside  Road  to  Deale  ,  .    ,     ,„  t^  .    „     •    V  T    '  \  '  n," ^'k7i"q\ 

Cancelling  Authorization  *  36-9  for  sponsorship  for  W.P.A.  Project  (see  Auth.  *  571-9) 
Improving  Mechanicsville,  Chaptico  Road  with  State  Roads  Comm.  forces 

Cancelling  Authorization  *  455-9  (W.P.A.  work) 

County  road  debt  service,  fiscal  year  1939 

Town  of  Snow  Hill,  allotment  for  fiscal  year  1939 ■  ■  • 

Howard,  Lincoln  and  Knowles  Avenues  in  Kensington,  construct  ornamental  fence 

and  gates 

Oiling  roads  in  Howard  County,  fiscal  year  1939 

County  road  maintenance,  fiscal  year  1939 

Increasing  county  road  maintenance 

Increasing  allotment  to  Salisbury 

Increasing  allotment  to  Sharptown 

Increasing  allotment  to  Delmar 

Increasing  allotment  to  Hebron 

Increasing  allotment  to  Mardela 

Increasing  allotment  to  Willards  ,  v..  .      , a    .n,     ■     *•       t  , 

Bridge  along  Liberty  Road,  North  Branch  toward  Eldersburg.    Authorization  tor 

Woodsboro  twd.  Libertytown.     Authorization  for  extra  work  ......._ 

Loch  Raven  Blvd.,  HiUendale  C.  C.  to  Taylor  Avenue.     Authorization  for  extra 

BrTdge  over  B.  &  O.  r!   R.  at  Singerly,  Elkton-Fair  Hill  Road.     Authorization 

for  extra  work .■,■..•       r         '... i' ' 

Salisbury  by-pass,  south  of  Fruitland  to  Salisbury.    Authorization  for  extra  work. 

Streets  in  Ocean  City,  surface  treat 

Balto.-Wash.  Blvd.  at  Cottage  City,  install  underdrain 

Replace  storm  sewer  in  Betterton 

Grade  entrance  Ford  Restaurant  in  Aberdeen  _  ■ 

Straighten  stream  at  inlet  bridge  over  Bynum  Run  on  Route  .«7.. 

Reimburse  City  of  Baltimore  (Bureau  of  Water  Supply)  lowering  24    water  main 

Make  alterations  to  scale  pit  at  Waterloo  ,         .,•        ^  «,  /    ■ 

Circle  leading  from  Washington  Blvd.  past  state  police  sub-station  at  Waterloo. 
Hilltop-Doncaster  Road,  bituminous  base  course.    Authorization  for  extra  work. 

Increasing  allotment  for  oiling  county  roads 

Middletown  to  Jefferson.     Authorization  for  extra  work..  ........_  ^  .  • 

Gwynn  Oak  Ave.,  Gwynn  Falls  to  Locust  Path.     Authorization  for  extra  work  . 

Cancelling  Authorization  »377-9  ^. ^  .  „■ 

Reimburse  county  commissioners  of  Caroline  County,  debt  service,  1939^. _. 

Pony  truss  bridge,  Potomac  River,  between  Garrett  Co.  and  Mineral  Co.  at  Barnum, 

\V_  Va.  

Box  culvert  on  Monkton  to  Sheppard  Road,  2.0  miles  east  of  Monkton       ........ 

Reisterstown  Road,  at  Seven  Mile  Lane,  additional  R/W  (Mr.  Daniel  W.  Grimm) 


W-165-1-650 

Co-133-1-211 

Wi-133-1-127 

M-301-1-350 

B-354-1-411 

G-94-63-62 

F-219-17-52 

P-348-1-821 

B-323-3-421 

W-193-1-627 

Cl-197-1-550 

W-193-1-627 

Ce-213X411 

BC-163-01 

W-298X62 

AA-243-2-311 

SM-1S4X1-82 

SM-1S4X1-82 

D-103X15-12 

D-103-16-12 

Wo-142-27-12 

M-77-11-39 

HO-138X10-32 

Ho-138-32 

Wi-1 13-12 

Wi-113X36-12 

Wi-113X37-12 

Wi-113X38-12 

Wi-113X39-12 

Wi-113X40-12 

Wi-113X41-12 

/CL-195-l-529\ 

\B-3S5-l-429    J 

F-309-1-550 

B-328-1-42 

Ce-163-1-421 

Wi-99-1-18 

Wo-210-111 

P-406X811 

K-122X211 

H-242X411 

H-241X411 

B-328-2-42 

HO-165X2-311 

HO-165X1-311 

Ch-190-Sll 

C1-125X28-52 

F-215-1-52 

B-421-411 

G-178-650 

Co-92-11-12 

G-178-050 

B-429-1-411 

B-412X411 


3,358.00 

460.00 
5,293.45 

345.00 
10,790.45 

920.00 
4,809.00 

740.00 

3,159.18 

40,000.00 

200,354.15 

17,775.55 

10,935.89 
2,964.01 
28,332.93 
10,389.48 
600.00 
16,380.00 
21,000.00 

11,085.21 

597.54 

493.00 

187.00 

3,146.20 

8,119.00 

143.75 

6,485.00 

11,155.86 

1,781.32 

1,500.00 

20,000.00 

20,000.00 

3,358.00 

333.50 

7,600.00 

38,500.00 

13,245.62 

910.95 

46.10 

102.97 

46.12 

22.79 

22.79 

45.00 

198.65 

396.25 

1,485.00 
40.00 

2,750.00 
997.63 
354.08 
172.50 
460.00 

6,300.00 
577.90 
838.35 

6,210.00 

1,904.20 
104.00 
860.40 

3,4S0.00 
12,612.60 

9,396.65 
5,344.90 
1,750.00 
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3,358.00 
460.00 

5,293.45 

345.00 

10,790.45 

920.00 

Anne  Arundel 

Cecil 

Prince  George's 
Queen  Anne's 
Queen  Anne's 

Washington 

4,809.00 
740.00 

3,159.18 

40,000.00 

200,354.15 
17,775.55 

Anne  Arundel 
Anne  Arundel 

Washington 

10,935.89 

2,964.01 

28,332.93 

Wicomico 

Montgomery 

Baltimore 

10,389.48 

600.00 

16,380.00 
21,000.00 

11,085.21 
597.54 

Prince  George's 

Baltimore 

Washington 

Carroll 

493.00 

187.00 

3,146.20 

Washington 
Cecil 

8,119.00 

143.75 

Balto.  City 
Washington 
Anne  Arundel 
St.  Mary's 
St.  Mary's 

6,485.00 

11,155.86 

1,781.32 

1,500.00 

20,000.00 

20,000.00 

3,358.00 

333.50 

Montgomery 

7,600.00 

38,500.00 

13,245.62 

910.95 

46.10 

102.97 

46.12 

22.79 

22.79 

45.00 

198.65 

more 

396.25 

1,485.00 

Cecil 

40.00 

2,750.00 
997.63 
354.08 
172.50 
460.00 

Prince  George's 

6,300.00 

577.90 

838.35 

6,210.00 

Charles 

1,904.20 
104.00 

Carroll 

860.40 

3,450.00 

Garrett 

12,612.50 

9,396.65 

5,344.90 
1,750.00 
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Date  of 
Minutes 


Deecription 


Project 
Number 


607-9 

608-9 
609-9 

610-9 
611-9 

612-9 
613-9 

614-9 

615-9 

616-9 
617-9 
618-9 
619-9 
620-9 
621-9 
622-9 
623-9 
624-9 
625-9 

626-9 
627-9 
628-9 
629-9 
630-9 
631-9 
632-9 
633-9 
634-9 
635-9 

636-9 
637-9 
638-9 
639-9 
640-9 
641-9 

642-9 

643-9 
644-9 
645-9 
646-9 
647-9 
648-9 
649-9 
650-9 
651-9 
652-9 

653-9 
654-9 
655-9 
656-9 
657-9 
658-9 
659-9 
660-9 
661-9 

662-9 
663-9 


665-9 
666-9 
667-9 


1939 
June 

June 
June 

June 
June 

June 
June 

June 

June 


Bridgetown  Road  in  Greensboro,  R/W  expenditure,  to  construct  outlet  to  proposed 


sewer „    •  ,       . 

Grading  Randall  Ave.  in  Suitland 


S^j:;fSf  to  mp^erMm  bridge,  I^nks-^hoolHou^Bridge,  2  bridges, 
Clarksville,  Tridelphia  Rd.,  Ellicott  Bridge  on  Cabin  Branch  


^Md'^R.BSe^^^-i^^w^t  of  Elizabeth  St.  grade  crossing  in  Hagers- 


town  ■  „ 

Montgomery  Ave.  in  Rockvil  e  ■■  -^ 

Hagerstown-Sharpsburg  Road,  macadam  surface  course 

Authorization  for  extra  work 


Authoriaation  for  extra 


June  14 
June  14 
June  14 
June  14 
June  14 
June  15 
June  21 
June  21 
June  9 
June   10 

June  21 
June  21 
June  21 
June  21 
June  21 
June  21 
June  21 
June  21 
June  21 
June   21 

June  26 

June  26 

June  26 

June  26 

June  26 

June  26 

June   26 

June  27 
June  27 
June  27 
June  27 
June  27 
June  27 
June  27 
July  6 
July  6 
July      5 


Edmondson  Ave.,  Rolling  Rd.  to  Rogers  Ave 

Adjustments  to  W.  S.  Belt  and  W.  F.  Gettings  properties 

Ammpolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work 

Approaches    o  g  ade  elimination  at  Beltsville.     Authorization    or  extra  work 

Approach^  to  grade  elimination  at  Beltsville     Authorization  for  extra  work 

Bridge  over  B   &  O.  R.  R.  at  Singerly.     Authorization  for  extra  work 

Frederick  Road,  city  line  to  Ellicott  City,  W.P.A.  Project. 

Fulton-Highland.     Authorization  for  extra  work 

Oiling  county  roads,  fiscal  year  1939       __^^ 

Countv  roads  maintenance,  fiscal  year  1939  .      ,      .       .       r  ^  „i. 

Approaches  to  grade  elimination  at  Beltsville.     Authorization  for  extra  work 
Phdldelphia  Rd    reloc.  Chesapeake  City  to  Delaware  Line.     Authorization  for 

extra  work  ■  , -. 

Repairing  washouts,  storm  damage,  June  13,  1939 

Repairing  washouts,  storm  damage,  June  13,  1939 

Repairing  washouts,  storm  damage,  June  13,  1939.             ^^^^  p  .    p,.„:.„. 
Edmondson  Ave.,  ext.,  Patapsco  River  thru  State  Park,  W.P.A.  Pioject 


Co-133-1-211 
P-408X811 

HO-138X9-32 
C-71-82 

W-3 11-1-622 
M-329-1-311 
W-216-2-611 
fB-345-1-329    \ 
lHo-157-3-429/ 


Between  Preston  and  Federalsburg,  remove  pipe 

In  front  of  St.  Mary's  Catholic  Church,  Rockville,  W.P.A.  P^t  ,  ipHwv 

Cross  over  at  entrance  to  Gov.  Ritchie  open  air  theatre  on  Gov.  Ritchie  Hwy. 


Day-Gosnell,  right-of-way  costs  •  ^  V,  a    o     \^„^ 

Church  St.,  Annapolis  Blvd.  to  Patapsco  Ave.,  W.P.A.  Project^.  •  ■  ^^     „„„„„te 
Baltimore-Washington  Blvd.,  between  Caton  Ave.  and  Summit  Ave.,  concrete 


Amount 


140.00 
15.00 

4,800.00 
11,230.26 

186,895.70 
5,804.63 
5,849.91 

1,221.25 


July 
July 
July 
July 
July 
July 
July 
July 
July 

July 
July 
July 

July 
July 
July 
July 


surfacing 

Debt  service,  fiscal  year  1939 

Debt  service.     Fiscal  year  1939 

Debt  service.     Fiscal  year  1939 

Building  tool  house,  Snow  Hill  ,  .^.  .  .  -^    „ 

Cross  over  in  front  of  Bata  Shoe  Co.,  R/W  agreement. .      -        ,      , 

Manufacture  and  erection  of  50  signs,  main  roads  entering  Maryland 

Repairs  to  state  roads,  Frederick  and  Carroll  Counties,  storm  damage 

Extension  of  culvert  on  Brookeville  Road  at  Taylor  Ave.  in  Chevy  Chase.       ^.. 

Manch^ter  watertank  twd.  Penna.  State  Line,  LI  mile  soil  cement^ stabd.zation. . . 
Havre  de  Grace,  Chapel  Road,  2.16  miles  bituminous  road  mix  surfacing 

Oakington  Road  relocation,  0.90  mile  bit.  road  mix  surfacing     ^  ^^^  _^  ^_^  v.p„ 
Baltimore  Ave.  in  Cumberland,  Marion  St.  to  Centra  Ave.,  haul  and  lay  Spec.    C 

Baltimore  Ave.  in  Cumberland,  Marion  St.  to  Central  Ave.   furnish  Spec     C    

Bridge  over  a  headrace,  near  Antietam  Creek,  Boonsboro  to  WiUiamsport 

Crisfield,  additional  appropriation.     Fiscal  year  1939 

Increasing  county  road  maintenance,  1939       , .         ,     .  „„  j  u,.:Vi„o  w,w's  Hill 

Philadelphia  Road,  relocation,  4.04  miles  grading,  drainage  and  budge,  ioy  s  tlUl 

to  North  East,  Leslie  State  Highway  ^  ■     ,      „       ^^      ■  ^.      ,  „„„.  Vqiq 
Maintaining  county  system  of  roads  in  Charl^  County.     F'f^^l  yea.  1939 
Install  storm  water  drain,  concrete  curbing  and  gutter,  budlersville,  W.P.A.  I'roject 
Increase  amount  appropriated  for  prison  labor.     Fiscal  year  19^9     .  .^  .^  .  .^_, 

East  lane  of  Gov.  Ritchie  Highway,  surfacing.    Authorizat  on  for  extra  work 

S  lane  of  Gov.  Ritchie  Highway,  surfacing.     Authorization  f o'' f ^ra ^"'"k 
Vale  Summit  to  Midland.,  prel.  eng.  costs.     Authorization  for  extra  work  _ 

Benevola-Fuhrney's  Church  Rd.,  prel.  eng.  costs.    Authorization  for  extra  woik. 
Re?ocate  reinforced  pipe,  Jones  pmperty,  adjacent  to  D.  C   L"^e  at  W  |    f^^^^^^^ 

Clearing,  widening  and  draining  County  Road,  LakesviUe  to  Andiews  to  Shorter  . 

North  approach.  Southeast  Creek,  gutter  and  macadam  backfill 

W.P.A.  sponsorship,  Bennett's  Point  Road  ^  ,^      ,   •  ^^      rr.„ni\i^ 

Repairs  to  damaged  shoulders,  Anne  Arundel,  Howard  and  Montgomery  Counties, 

Co1re™diZglof  Zms  of  July  4  andS:  and  surface  treat  roads,- Fr^^^^ 
Baltimore- Annapolis  Boulevard,  Riverdale,  facilitate  drainage  condition 

W.P.A.  sponsorship,  Whiteford-Dublin  Road 

Sodding  Hook  property  at  Dorsey 


M-117-5-321 

102.00 

A  A-2 13-329 

29.57 

P-299-2-821 

125.00 

P-299-2-821 

213.30 

Ce-163-1-421 

150.00 

B-432X411 

1,610.00 

Ho-180- 1-350 

550.00 

M-257X18-32 

20,800.00 

M-257X32 

84,200.00 

P-299-2-821 

858.00 

Ce-186-429 

255.00 

H-244X411 

4,600.00 

B-433X411 

6,900.00 

Ce-219X411 

3,450.00 

HO-157X5-311 

4,255.00 

CO-136X211 

867.33 

M-333X311 

471.50 

AA-207X311 

90.00 

Cl-197-1-550 

260.00 

AA-271X311 

4,161.85 

B-430-411 

12,119.56 

C-71-14-82 

20.783.00 

K-85-12-22 

53,300.00 

AA-166-13-32 

50,000.00 

W0-2IIXIII 

800.00 

H245-411 

444.17 

AW-567-11 

1,000.00 

/C1-220X511\ 

12,100.00 

\F360X511    [ 

M-332-311 

2,394.34 

Cl-196-2-550 

6,782.70 

H-203-2-411 

7,761.52 

H-215-3-411 

2,932.04 

A-282-1-611 

346.15 

A-282-611 

2,484.00 

W-211-l-6n 

2,101.91 

S-69-14-12 

5,000.00 

S-69-12 

3,709.41 

Ce-208-430 

187,714.56 

Ch-140-82 

51,146.95 

Q-140X211 

4,306.41 

Oil 

12,000.00 

AA-211-2-329 

2,799.00 

AA-211-2-329 

597.12 

A-205-611 

299.88 

W-165-650 

!              352.25 

M-335X311 

402.50 

D-145X12 

2,830.00 

Q-141X211 

1,303.81 

Q-142X22 

3,207.00 

ED-6-311 

9,000.00 

ED-7-511 

2,300.00 

P-409X811 

973.48 

H-247X411 

10,928.45 

AA-272-311 

143.75 
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Mainte- 
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Con- 
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140.00 
15.00 

Caroline 

Prince  George's 

4,800.00 
11,230.26 

Howard 

Calvert 

186.895.70 

Washington 

5,804.63 
5,849.91 

Montgomery 

Washington 

1,221.25 

Baltimore  and 

102.00 

Howard 

29.57 

Anne  Arundel 

125.00 
213.30 
150.00 

Prince  Georges 

Prince  Georges 

Cecil 

1,610.00 

• 

Baltimore 

550.00 

20,800.00 
84,200.00 

858.00 

Prince  Georges 

255.00 

Cecil 

4,600.00 

6,900.00 

3,450.00 

4,255.00 

867.33 

471.50 

90.00 

Cecil 

Montgomery 

Anne  Arundel 

260.00 

Carroll 

4,161.85 
12,119.56 

Anne  Arundel 

Baltimore 

20,783.00 
53,300.00 
50,000.00 

Calvert 

Kent 

Anne  Arundel 

800.00 

444.17 

1,000.00 

12,100.00 

2,394.34 

Worcester 

Howard 

Carroll  and 

Frederick 
Montgomery 

6,782.70 

Carroll 

7,761.52 
2,932.04 
340.15 
2,484.00 
2,101.91 

Harford 

Harford 

Allegany 

Allegany 

Washington 

5,000.00 
3,709.41 

Somerset 

Somerset 

187,714.56 

Cecil 

51,146.95 

Charles 

4,306.41 
12,000.00 

Queen  Anne's 

2,799.00 

597.12 

Anne  Arundel 

Anne  Arundel 

299.88 

Allegany 

352.25 

Washington 

402.50 

2,830.00 

Dorchester 

1,303.81 

Queen  Anne's 

3,207.00 

Queen  Anne's 

9,000.00 
2,300.00 

973.48 
10,928.45 

143.75 

Prince  George's 

Harford 

Anne  Arundel 
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Date  of 
Minutes 


Description 


Project 
Number 


Amount 


670-9 
671-9 
672-9 
673-9 
674-9 
675-9 
676-9 
677-9 
678-9 
679-9 
680-9 
681-9 
682-9 
683-9 
684-9 
685-9 
686-9 


690-9 
691-9 
692-9 
693-9 
694-9 
695-9 
696-9 
697-9 
698-9 
699-9 
700-9 
701-9 
702-9 
703-9 
704-9 
705-9 
706-9 

707-9 
708-9 

709-9 

710-9 
711-9 

712-9 
713-9 
714-9 
715-9 


1939 
July  18 
July  18 
July  25 
July  25 
July  25 
July  25 
Aug.  8 
July  25 
July  25 
July  25 
Aug.  1 
Aug.  1 
July  25 
July  26 
July  26 
July    26 

July    26 

July    26 

July    " 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

July    19 

July    19 

July    25 

July    25 

Aug.     1 
Aug.     1 

Aug.     1 

Aug.     1 
Aug.     1 

Aug.  1 

Aug.  1 

Aug.  1 

Aug.  2 


Supplement  authorized  for  widening  etc.,  Downsville  Pike 
Fill  adjacent  to  bulkhead,  Potomac  River,  St.  George  s  Island . 


^l^ri:i^^^tS^Sial  treatment,  Turr^r  Creek  CrossRoad 

Madonna  to  North.     Authorization  for  extra  work 

Madonna  to  North.     Authorization  for  extra  work. 

Excess  gasoline  tax  receipts  HU  lateral)  1938,  Annapolis 

Madonna  to  North.     Authorization  for  extra  work .^. . . .  _ ^   ■  •    •  ■  , 

Bridge  over  B.  &  O.  R.  R.  at  Singerly.     Authorization  for  extra  work. 

Bridge  over  B.  &  O.  R.  R.  at  Singerly.    Authorization  for  extra  work 

Reduce  project  B-364X1-411 ; 

Increase  project  B364X411  -■    t  r<V„U^^^t 

Seventh  Street  Pike,  revise  grade  on  curve,  south  ot  Cj  enmont 

Seventh  Street  Pike,  revise  grade  on  curve,  south  ot  Olenmont.  .   _ 

River  Road   Martin's  Gate  to  New  Cut  Road,  additional  rights  of  way 

St.  Paul's  Church  Road,  additional  rights  of  way^    '      j    •   .  .»  =„r.fanfl 

Road  leading  into  Deal's  Island,  place  P'Pe,  backfill  and  r^tore  surface^    ^.^^_. 
Install  cross-over  and  target  units,  Philadelphia  Road  City  Line  to  Ha^a•edeG^^^^^ 
Install  cross-over  and  target  units,  Ritchie  Highway,  Furnace  Branch  to  Annapolis 

Install  flashing  light  signals,  B.  &  A.  Railroad,  at  Robinson 

Install  flashing  light  signals,  B.  &  A.  Railroad  at  Pasadena 

Install  flashing  light  signals,  B.  &  A.  Rai  road  at  Elvaton  :^  ■■.  ,   ■  • 

Install  flashing  light  signals,  B.  &  A.  Rai  road  at  Earleigh  Heights 

Install  flashing  light  signals,  C.  &  P.  Rai  road  at  Mt.  Savage^ .       

Install  flashing  light  signals,  C.  &  P.  Railroad  at  Carlos  Junction 

Install  flashing  light  signals.  C.  &  P.  Rai  road  at  Mo^santown        .^ 

Install  flashing  light  signals,  C.  &  P.  Rai  road  at  \\rights  Crossing. 

Install  flashing  light  signals,  C.  &  P.  Railroad  at  Water  Cliff. ., 

Install  flashing  light  signals,  C.  &  P.  Railroad,  at  Vale  Summit .^^ 

Install  flashing  light  signals,  C.  &  P.  Rai  road,  at  Click  s  Crossing 

Install  flashing  light  signals,  C.  &  P.  Railroad,  at  Midland 

Install  flashing  light  signals,  C.  &  P.  Railroad,  at  Long        ^^^^ 

Install  flashing  light  signals,  C.  &  P.  Railroad,  at  Narrows  Park. 

Insta     flShing  light  signals,  C.  &  P.  Railroad,  at  Knapp's  Meadow ^ ,  •  • 

Gwynn  Oak  Ave  ,  Gwynns  Falls  to  Locust  Path.     Authorization  for  extra  work. 

Vale  Summit  to  Midland.     Authorization  for  extra  work 

Northeast-Elk  Neck  Road,  2.095  miles  bituminous  road  mix  surfacing  ,  ■    ; 

Forest  Glen  Road   Georgia  Ave.  to  Sligo  Parkway.  0.63  miles  bituminous  road  mix 

Philadelphia  Rd.  east  side  Otter  Creek  to  Belcamp.     Authorization  for  extra  work 
Bridge  over  Patapsco  River  between  Woodstock  and  Gramte.     Authorization  for 

extra  work 

I  Bridge  and  approaches,  north  branch  Patapsco  River.  Authorization  for  extra  work 
Brookeville  Rd.,  Woodbine  St.  to  East-West  Blvd.  Authorization  for  extra  work^^ 
PhUadeTphiaRd.,  Chesapeake  City    Rd.  to    Delaware  Line.    Authorization  for 

Approacl'^  to  Shephardstown  Bridge!     Authorization  for  extra  work 

Grading  community  lot  at  Owensville  


716-9     Aug.     1 


717-9 
718-9 
719-9 

720-9 
721-9 
722-9 

723-9 
724-9 
725-9 
726-9 
727-9 
728-9 
729-9 
730-9 
731-9 
732-9 
733-9 


Aug.  2 

Aug.  2 

Aug.  2 

Aug.  2 

Aug.  2 

Aug.  2 


Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug.     8 

Aug.     2 

Aug.     8 

Aug.     8 


Grain  Highway,  Do'rr's  Corner,  Priest  Bridge,  repair  breaks  in  stabilized  shoulder^. 
Contribution  to  W.P.A.  Project,  Hammond  Ferry  Road.  Patapsco  River  to  Camp 

Gr^^fshouTdlr  in  front  of  public  school,  Clarksville  Pike  and  on  Montgomery 

Road  near  EUicott  City  ,       l  '  .  u    'v,;„i,  +;ri»= 

Point  Lookout,  reshape  and  resurface  due  to  damage  by  high  tides 

Shrine  Club  Road,  oil  and  chip  for  Ah  Chan,  Shrine  Vjub        .  .^ .'-a^^c" 

Surface  treat  road.  Ocean  City,  Harbor  Road  to  south  side  of  Harbor,  west  side  of 


ofivd  are^^dfacent  to  pavement,  Ocean  City-Delaware  Line  Coastal  Highway. 

Surfacing  streets  in  Snow  Hill,  to  be  reimbursed  by  town ,  _  -  ,  ■„„„,  -^j  - 

Hyattsville-Queen's  Chapel  Road,  Prospect  Avenue  to  Oakwood  Road,  0.224  miles 

So^mon^s'lsland  Road,  from  near  Port  Republic,  4.856  miles  bituminous  road-mix  . 
Impreve  county  road,  Clinton  to  Woodyard,  including  surfacing  where  widened. . 

Improve  county  road,  Meadows  toward  Rosaryville,  2  nnles  

Improve  county  road,  Bond  Mill  or  Brookb'n  Bridge,  1.5  miles. .   -.-^   - 

Improve  county  road.  Shannon's  Store  to  Broad  Creek  Church.  1.5  nules 

Improve  county  road,  Groom-Davis  Shop,  5.1  miles  

Initial  oiling,  approximately  9.5  miles  of  county  roads 

Relocating  pipe  line  of  the  Town  of  Westernport 

&cX^rreasLTfl1k^g  luroJ°U.'s"  rW  « i;  ■  ■  Auth^ 
Philadelphia  Rd.,  Chesapeake  City  Rd.  to  Delaware  Line.    Authorization  for 
extra  work 


W-275X3-611 

SM-167-2-827 

K-121 X250 

K-123X211 

H-211-1-45 

H-211-1-45 

AA-166-12-32 

H-21M-45 

Ce-163-1-421 

Ce-163-1-421 

B-364X1-411 

B-364X411 

M-337X311 

M-337X1-311 

M-301-1-350 

W-304X1-611 

S-112X111 

ED-8-411 

AA-273X311 

AA-265-322 

AA-266-322 

AA-267-322 

AA-264-322 

A-270-622 

A-269-622 

A-268-622 

A-267-622 

A-265-622 

A-264-622 

A-263-622 

A-262-622 

A-261-622 

A-260-622 

A-266-622 

B-421-411 

A-205-1-611 

Ce-171-3-436 

M-308-2-32 
H-186-1-42 

B-415-1-411 
/Cl-195-l-530\ 
\B-385-l-430  / 
M-245-1-311 

Ce-186-430 
W-200-2-627 
AA-275X311 
AA-276X311 

AA-277X311 

HO-190X311 
SM-217X811 
A-284X611 

WO-212X111 
WO-213X111 
WO-214X111 


P-386-1-811 
C-102-2-811 
P-4 11X850 
P-412X850 
P-4 13X850 
P-414X850 
P-4 15X8.50 
P-416X850 
A-166-3-611 
P-410X850 
Cel74-1-411 

Ce-186-430 


3,691.50 

4,651.75 

Z, 9 32. 50 

2,932.50 

500.00 

75.00 

585.73 

1,090.00 

78.42 

55.54 

10,000.00 

10,000.00 

977.50 

713.00 

187.50 

1,350.00 

300.00 

943.34 

635.12 

3,700.00 

4,600.00 

5,600.00 

4,300.00 

3,000.00 

3,000.00 

3,000.00 

3,000.00 

3.000.00 

3,000.00 

3,000.00 

4,000.00 

3,000.00 

3,000.00 

3,000.00 

30.53 

192.00 

7,286.98 

2.990.00 
4.427.04 

54.30 
373.00 
300.00 

400.00 

8.93 

23.46 

805.00 

6,392.85 

345.00 
598.00 
190.99 

306.64 

977.50 

5,175.00 

14.666.44 

21.275.00 

3,000.00 

2,000.00 

1,600.00 

2,000.00 

9.250.00 

9,025.00 

924.46 

5,000.00 

40.00 

818.30 
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3,691.50 

i 

. 

1 

Washington 
St.  Mary's 
Kent 

4,651.75 

B,9SB.50 

2,932.50 

Kent 

500.00 

75.00 

585.73 

1,090.00 

Harford 

78.42 
55.54 

Cecil 

Cecil 

10,000.00 

10,000.00 

977.50 

713.00 

Montgomery 
Montgomery 
Montgomery 
Washington 

187.50 

1,350.00 
300.00 
943.34 
635.12 

3,700.00 
4,600.00 
5.600.00 
4,300.00 
3,000.00 
3,000.00 
3,000.00 
3,000.00 
3.000.00 
3,000.00 
3,000.00 
4,000.00 
3,000.00 
3,000.00 
3,000.00 

Allegany 

Allegany 

30.53 
192.00 

Baltimore 

Allegany 

7,286.98 

Cecil 

2,990.00 
4,427.04 

Montgomery 

Harford 

54.30 

Baltimore 

373.00 

Carroll  and 

300.00 

Baltimore 
Montgomery 

400.00 

Cecil 

8.93 

Washington 

23.46 
805.00 

6,392.85 

345.00 
598.00 
190.99 

306.64 

977.50 

5,175.00 

14,666.44 
21,275.00 

Anne  Arundel 

Anne  Arundel 

Anne  Arundel 

Howard 

St.  Mary's 

Allegany 

Worcester 

Worcester 

Worcester 

Prince  George's 

Calvert 

3,000.00 
2,000.00 
1,600.00 
2,000.00 
9,250.00 
9,025.00 

Prince  George's 

Prince  George's 

Prince  George's 

Prince  George's 

Prince  George's 

Prince  George's 

924.46 

Allegany 

5,000.00 

Prince  George's 

40.00 

Cecil 

818.30 

Cecil 

1 
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.3Z 


Date  of 

Minutes 


Description 


Project 
Number 


Amount 


734-9 

735-9 
736-9 
737-9 
738-9 

739-9 

740-9 

741-9 
742-9 

743-9 
744-9 
745-9 

746-9 
747-9 
748-9 
749-9 
750-9 
751-9 

752-9 
753-9 

754-9 
755-9 
756-9 
757-9 
758-9 
759-9 
760-9 
761-9 
762-9 
763-9 
764-9 

765-9 
766-9 

767-9 
768-9 
769-9 
770-9 
771-9 
772-9 

773-9 

774-9 
775-9 

776-9 
777-9 
778-9 
779-9 
780-9 
781-9 
782-9 
783-9 
784-9 

785-9 
786-9 

787-9 


789-9 
790-9 
791-9 
792-9 


1939 
Aug.     8 

Aug.  8 

Aug.  8 

Aug.  9 

Aug.  9 

Aug.     9 

Aug.     8 

Aug.  8 
Aug.     8 

Aug.  8 
Aug.  8 
Aug.     8 

.\ug.  15 

Aug.  15 

Aug.  15 

Aug.  15 

Aug.  15 

Aug.  15 

Aug.  15 
Aug.    15 

Aug.  15 

.\ug.  15 

Aug.  15 

Aug.  15 

Aug.  15 

Aug.  15 

Aug.  31 

Aug.  31 

Aug.  31 

Aug.  31 

Aug.  31 

Aug.  31 
Aug.   23 

Aug.  24 
Aug.  23 
Aug.  23 
Aug.  23 
Aug.  23 
Aug.   23 

Aug.    23 

Aug.  23 
Aug.  31 
Aug.  31 
Aug.  31 
Sept.  5 
Aug.  31 
Sept.  5 
Sept.  7 
Sept.  7 
Sept.  7 
Sept.     7 


Philadelphia  Rd.,  Chesapeake  City  Rd.  to  Delaware  Line.     Authorization  for 

extra  work ;      ,'  ■  ■ .     ;-■    '  r ^ i 

North  approach  to  Hancock  Bridge.     Authorization  for  extra  work ^ 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  extra  work 

Annroach  to  bridge  over  Fishing  Creek.     Authorization  for  extra  work. .     ^    .  . 

mnnesota  Ave.,  Eastern  Ave.,  to  Addison  Church  Rd.     Authorization  for  extra 


Minnesota  Ave.,'  Eastern  Ave.  to  Addison  Church  Rd.    Authorization  for  extra 


ark. 


Oiling  roads  in  Allegany  County,  Grahamtown  Sts.,  Paradise  St.,  Railroad  St., 

Oak  Hill  Cemetery  Rd .,•■,;,• 

City  Line  toward  Joppa  Road,  additiona   right  of  way.  ^       ^^  ,  ■  ^  _^  „,■  • 

Gwynn  Oak  Ave.,  W.P.A.  Project,  4400  block  toward  Gwynn  Oak  Park,  S.R.C. 

contribution j'  '    '  r  '  '  '  .i'  „'  V 

Centreville-Ruthsburg  Rd.,  scarify,  reshape  and  siirface  treat 

Oiling  roads  in  Allegany  County,  Brant  Road  in  Cresaptown . . ..  .  _. 

Sparrows  Point  Rd.,  Sparrows  Point  to  Wise  Ave.,  grade,  drain  and  bituminous 


Sept. 
Sept. 


Incres^tng  auth.  487-9  from  $7,000.00  to  $11,500.00  

Increasing  auth.  488-9  from  $7,500.00  to  $15,000.00 

Debt  .service.     Fiscal  .^ear  1939 

Streets  of  New  Market 

Reducing  auth.  560-9 ,      ■     ■     i    r         i  i        i     ' 

Reimbursing  mayor  and  town  of  Lonaconing,  interest  and  principal  of  road  bonds 

of  the  town  of  Lonaconing  ,■■■.■■,■■■:■■■. ., 

Jacksonville  Road,  Madonna  to  North.     Authorization  for  extra  work  _      ;       . 
North  limits  of  Rockville  to  Washington  St.,  bituminous  road  mix.     Authorization 

for  extra  work ■ ;■■■,■■■.■■  ■/.■  ■  ■  , , , 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  extra  work 

Extending  3rd  and  6th  Sts.,  North  Beach ,  v.       .    V,     '  u 

Improving  county  road,  Port  Republic  toward  Dare  s  Beach     ^   -  - , 

Improving  county  road.  Plum  Point  state  road  twd.  Dare  s  Beach  state  road 
Repair  damage  on  Gov.  Ritchie  Hwy.  lietween  Pasadena  and  Severna  Park 
Fair  Hill  to  Delaware  Line,  S.R.C.  contribution  W.P.A.  Project 
Approaches  to  grade  elimination  at  Beltsville.     Authorization  for  extra  work 
Approaches  to  grade  elimination  at  Beltsville.    Authorization  for  extra  work 
Washington  Bofilevard,  Caton  Ave.  to  Summit  Ave.     Authorization  for  extra  work 
OwensviUe-Shadyside  Road  to  Deale.     Authorization  for  extra  work        .  .  ^ . 

Adjustments  to  W.  S.  Belt  and  W.  F.  Gettings  properties.     Authorization  for  extra 


Approaches  to  grade  elimination  at  Edgewood.    Authorization  for  extra  work^  ^.^^^ 
To  protect  slope  of  embankment  constructed  to  place  sidewalk  on  and  budge  over 

Little  Pipe  Creek ,    „   ,\     tt-i.   a 

Shoulder  widening,  Bel  Air  Road  and   Putty  Hill  Ave. 

Repair  storm  damage,  August  19,  1939 

Repair  storm  damage,  August  19,  1939 

Surface  treat.  Town  of  Luke  (roadway) , 

Along  Salisbury  by-pass  stabilized  shoulders  and  base  course..^     .^._^^.  „      .   . 
Philadelphia  Road  relocation,  roadside  development,  Chesapeake  City  Road  to 

Philadelphia  Road  relocation,  grade  and  drain,  Landing  iane  to  Chesapeake  City 

Co^Wous  plategirder  bridge  over  Elk  River  on  Philadelphia  Road  relocation 

Surface  treat  Cooper's  Lane,       ■-■■-■, 

Remove  slide  on  Westernport-McCool  Koad 

Construct  steps  (Dillers  Store  in  Libertytown) 

Fulton  to  Highland.     Authorization  for  extra  work.  ■•■■.■  i:    ',;■    ' i 

Approaches  to  grade  elimination  at  Glen  Morris.    Authorization  for  extra  work 

Metropolitan  Ave.,  Kensington,  0.263  mile  macadam  base  course 

Oil  streets  in  Cambridge 

Frederick  Shop,  repairs 


Sept.  13 
Sept.  13 

Sept.  13 
Sept.  13 
Sept.  13 


Loch  iCrv'en  mvd.  Hm^rdal^^CouiTtry  Club  lo-Taylor  Ave.     Authorization  for 

Completion  of  contracts  W-187,  188  and  189.'    Authorization  for  extra  work  ■■■■,■ 
Adjustment  of  right-of-way  for  W.  D.  Long  at  intersection  of  Salisbury  by-pass  and 

Pr'incess  Anne  West  Road  twd.  Wellington,  stabilized  base  course.  .^  _    ....... 

Grade,  drain,  culvert  and  bridge  construction  along  Philadelphia  Rd.  relocation. 

North  East  to  Elkton ■  • , 

Furnish  bituminous  material  for  Anne  Arundel  county  roads. ._ ^ 

National  Pike,  west  approach  to  Evitts  Creek.     Authorization  for  extra  work 

Debt  service.     Fiscal  year  1939 ■ 

This  authorization  number  was  not  used 


Ce- 186-430 
W-193-1-627 
D-120-1-136 
C-109-1-827 

P-348-1-821 

P-348- 1-821 

A-285X611 
B-331-1-411 

B-436X411 
Q-143X211 
A-285X1-611 

B-379-1-430 

P-401X824 

Q-135X224 

B-301-6-42 

F-219X18-52 

F-219-17-52 

A-144-19-62 
H-211-1-45 

M-329-1-311 
D-120-1-136 
C-133X850 
C-134X850 
C-135X850 
ED-6-311 
Ce-220X411 
P-299-2-821 
P-299-2-821 
B-430-411 
AA-243-2-311 

M-1 17-5-321 
H-210-2-421 

C1-218X511 
B-364X411 
Ce-219X1-411 
H-244X1-411 

A-287-611 
Wi-136-3-111 

Ce-186-3-433 

Ce-2 15-430 

Ce-216-430 

K-124X22 

A-272X611 

F-309X2-550 

Ho-lSO-1-350 

B-108-2-421 

M-77-9-311 

D-146X111 

F-362X511 

B-438X411 

B-328-1-421 
W-302-611 

Wi-99X2-18 
S-93-1-150 

Ce-209-430 
AA-27SX32 
A-2 17-636 
H-158-6-42 


600.00 

580.00 

567.00 

2,646.00 

75.00 

766.00 

775.25 
3,300.00 

607.89 

1.062.03 

529.00 

270,464.41 
4,500.00 
7,500.00 

163,048.00 
2,000.00 
2,000.00 

1,650.00 
210.00 

92.78 
552.00 
1,300.00 
1,950.00 
2,900.00 
5,000.00 
15,055.80 

26.67 

505.18 

1,552.76 

60.00 

224.25 
46.00 

689.22 
2,110.00 
6,900.00 
3,450.00 
500.00 
11,039.43 

18,580.84 

114,444.12 

254,956.04 

1,994.28 

920.00 

71.30 

65.00 

20.00 

9,835.38 

13,779.47 

256.31 

458.74 

55.13 
52.44 

212.75 
17,459.43 

300,852.18 

9,000.00 

290.71 

97,900.00 
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600.00 

Cecil 

580.00 

Wa-shington 

567.00 
2,646.00 

Calvert 

75.00 

766.00 

Prince  George's 

. 

Prince  George's 

775.25 
3.300.00 

607.89 

1,062.03 

529.00 

Allegany 

Baltimore 

Baltimore 

Queen  Anne's 

Allegany 

270,464.41 

Baltimore 

4,500.00 
7,500.00 

Prince  George's 

Queen  Anne's 

• 

163,048.00 
2,000.00 

2,000.00 

1,650.00 
210.00 

Baltimore 

Frederick 

Frederick 

Allegan  v 

Harford 

92.78 

Montgomery 

552.00 

Dorchester 

1,300.00 
1,950.00 
2,900.00 

Calvert 

Calvert 

Calvert 

5,000.00 
15,055.80 

Cecil 

26.67 
505.18 

Prince  George's 

Prince  George's 

1,552.76 
60.00 

Baltimore 

Anne  Arundel 

224.25 
46.00 

Montgomery 

Harford 

689.22 
2,110.00 
6,900.00 
3,450.00 

500.00 
11,039.43 

Carroll 

Baltimore 

Cecil 

Harford 

Allegany 

Wicomico 

18,580.84 

114,444.12 
254,956.04 

Cecil 

Cecil 

Cecil 

1,994.28 

Kent 

920.00 

Allegany 

71.30 
65.00 

Frederick 

Howard 

20.00 

Baltimore 

9,835.38 

13,779.47 

256.31 

458.74 

Montgomery 

Dorchester 

Frederick 

Baltimore 

55.13 

Baltimore 

52.44 

Washington 

212.75 

Wicomico 

17,459.43 

Somerset 

300,852.18 

Cecil 

9,000.00 

Anne  Arundel 

290.71 

Allegany 

97,900.00 

Harford 
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.HJ2 


Date  of 
Minutes 


Description 


Project 
Number 


Amount 


1939 

793-9 

Sept. 

13 

794-9 

Sept. 

20 

795-9 

Sept. 

20 

796-9 

Sept. 

20 

797-9 

Sept. 

20 

798-9 

Sept. 

20 

799-9 

Sept. 

20 

800-9 

Sept. 

20 

801-9 

Sept. 

20 

802-9 

Sept. 

20 

803-9 

Sept. 

20 

804-9 

Sept. 

20 

805-9 

Sept. 

20 

806-9 

Sept. 

20 

807-9 

Sept. 

20 

808-9 

Sept. 

20 

809-9 

Sept. 

20 

810-9 

Sept. 

20 

811-9 

Sept. 

20 

812-9 

Sept. 

20 

813-9 

Sept. 

20 

814-9 

Sept. 

20 

815-9 

Sept. 

20 

816-9 

Sept. 

27 

817-9 

Sept. 

2V 

818-9 

Sept. 

27 

819-9 

Sept. 

27 

820-9 

Sept. 

2V 

821-9 

Sept. 

27 

822-9 

Sept. 

2V 

823-9 

Sept. 

2V 

824-9 

Sept. 

2V 

825-9 

Sept. 

27 

826-9 

Sept. 

27 

827-9 

Sept. 

27 

828-9 

Sept 

27 

829-9 

Sept 

27 

Federal  St.  to  south  of  Martin  St.,  Snow  Hill,  concrete  surfacing  along  Church  St. 

and  Stockton  Rd ■ 

Ocean  City  to  Delaware  State  Line.     Authorization  for  extra  work 

Westminister  Av.  extended  before  present  descrip.     Authorization  for  extra  work. 

Beach  protection  at  Chesapeake  Beach.     Authorization  for  extra  work 

Approaches  to  grade  elimination  at  Odenton.     Authorization  for  extra  work 

Grade  elimination  at  Odenton.     Authorization  for  extra  work 

Bridge  over  Cambridge  Creek  at  Cambridge.     Authorization  for  extra  work 

Oakington  Road  relocation,  butiminous  road  mix.     Authorization  for  extra  work 
Havre  de  Grace  to  Chapel  Rd.,  bituminous  road  mix.    Authorization  for  extra 

work ;•■,•■.■■    ■.••,■ 

South  of  Northeast  toward  Elk  Neck,  bituminous  road  mix.    Authorization  for 

extra  work 

Glendale-Meadow  Mountain  Road,  furnish  equipment,  etc 

North  Hill  Road,  furnish  equipment 

Purchase  lot  adjacent  to  garage  site  at  Prince  Frederick 

Commerce  St.  along  site  of  new  Post  Office,  Rockville,  Md.,  widen  and  pave 

Drill  well  at  Dover  Bridge  operator's  home 

Locust  Point  Rd.  from  Routes  213-1,  1.7  miles  grade  and  drain 

St.  Mary's  Catholic  Church,   Rockville,   Md.,  remove  and  rebuild  concrete  wall, 

grade,  drain,  surface  entrance 

Pedestrian  underpass  at  Odenton.    Authorization  for  extra  work 

Loch  Raven  Blvd.,  Hillendale  Country  Club  to  Taylor  Ave.    Authorization  for 

extra  work •  •  ■  ■ •■  ■ 

Loch  Raven  Blvd.,  Hillendale  Country  Club  to  Taylor  Ave.,    Authorization  for 

extra  work j  ' '  '■ 

Main  and  Bond  Sts.,  Belair,  curb  and  gutter  macadam  base  and  road  mix 

Sharp's  Wharf  in  Rock  Hall,  stabilized  base  course  and  surface  treat 

Princess  Anne-Deal  Island  Road  at  Dames  Quarter,  0.502  miles  concrete 

Gov.  Ritchie  Hgwy.  Surface  east  lane.     Authorization  for  extra  work 

This  authorization  number  not  used 

Bridge  over  Cambridge  Creek.     Authorization  for  extra  work 

Hancock  Bridge.  No  approach.     Authorization  for  extra  work 

Mayfield -Odenton.     Authorization  for  extra  work 

Luke-Westernport.     Authorization  for  extra  work 

Phila.  Rd.  Chesapeake  City  to  Delaware  line.     Authorization  for  extra  work 

Betterton,  stabilize  approach  at  end  of  concrete 

Sudlerland,  additional  cost,  install  sewer  pipe 

Salisbury-Mardela  Springs  Road,  north  of  Salisbury,  1.50  miles  concrete 

Philadelphia  Road  relocation.  Golden  Ring  to  Cowenton,  roadside  development. 
Deliver  and  lay  Spec.  "C"  along  Reistertown  Road  between  Pikesville  and  Reisters- 

town :■■;•;■ 

Reisterstown  from  Pikesville  to  Reisterstown,  bituminous  surface  course,  furnish 
Cancelling  auth.  297-9 


Wo-184-1-111 

8,018.38 

Wo-171-1-1019 

933.24 

P-348-1-821 

1,125.00 

C 101-1-823 

362.34 

AA-200-2-336 

168.40 

AA-200-1-321 

66.00 

D-120-1-111 

100.00 

H-215-3-411 

1,084.50 

H-203-2-411 

2,933.00 

Ce-171-3-436 

2.851.00 

G-186X62 

297.50 

G-185X62 

135.00 

C-136X811 

180.00 

M-340X311 

986.00 

CO-138X211 

172.50 

Ce-221X42 

8,000.00 

M-333X311 

977.50 

AA-200-3-321 

519.52 

B-328-1-42 

31.84 

B-328-1-42 

155.85 

H-249-411 

16,610.37 

K-120-1-211 

6,214.31 

S-113-111 

19,281.02 

AA-213-2-330 

650.00 

D-120-1-136 

900.00 

W-193-1-627 

102.07 

AA-208-1-32 

292.70 

A-166-1-611 

109.48 

Ce-186-430 

171.00 

K-125X211 

149.50 

Q-140X211 

805.00 

Wi-182-1-111 

57,753.15 

B-317-3-433 

15,656.27 

B-437-1-411 

3,007.25 

B-437-411 

2,870.40 

S-108-111 

3,500.00 

19,459,811.73 

Fund  Description 


Baltimore  City 

Special  Construction  Fund  of  1934.. 

1935  Federal  Funds 

Sign  Permits 

Ocean  City  Special 

Federal  Grade  Elimination,  1937  . 

Chesapeake  Beach 

Regular  Federal  Aid  of  1935 

Regular  Federal  Aid  of  1936 

Regular  Federal  Aid  of  1937 

Regular  Federal  Aid  of  1938 

Three  Year  Construction  Program. 


Fund  Symbol 
Number 


09 

017 

019 

022 

023 

028 

029 

030 

033 

035 


Amount 


S15,688.75 

6,292.47 

83,133.00 

2,760.00 

77,386.39 

239,095.70 

53,005.89 

6,818.54 

517,768.51 

1,591,253.43 

97,076.04 

105A85.6$ 


Total. 


$2,584,793.10 


ITALICS  INDICATE  BED  FIGURES. 
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8,018.38 

Worcester 

933.24 

Worcester 

1,125.00 

362.34 

Calvert 

168.40 

66.00 

Anne  Arundel 

100.00 
1,084.50 

2,933.00 

Dorchester 

Harford 

2,851.00 

Cecil 

297.50 
135.00 

Garrett 

Garrett 

180.00 
986.00 
172.50 

Calvert 

Montgomery 

8,000.00 

Cecil 

977.50 

519.52 

31.84 
155.85 

16,610.37 
6,214.31 
19,281.02 

Kent 

650.00 

900.00 

102.07 

Washington 

292.70 

109.48 

171.00 

Cecil 

149.50 

805.00 

57,753.15 

Kent 

Queen  Anne's 

Wicomico 

15,656.27 

Baltimore 

3,007.25 
2,870.40 

3,500.00 

Baltimore 

Somerset 

12,340,683.18 

$1,556,146.05 

11.899,889.78 

1422,556.17 

$109,136.32 

$110,780.00 

$363,214.08 

$72,613.05 

$2,584,793.10 
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Date  of 

Minutes 


Description 


Project 
Number 


1-40 
2-40 
3-40 

4-40 

5-40 
6-40 
7-40 

8-40 
9-40 
10-40 
11-40 
12-40 
13-40 
14-40 
15-40 
16-40 
17-40 
18-40 
19-40 
20-40 
21-40 
22-40 

23-40 

24-40 


1939 
Oct. 
Oct. 
Oct. 

Oct. 

Oct. 
Oct. 
Oct. 

Oct. 
Oct. 

Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 

Oct. 

Oct. 


^S^^^R^r  M^'ma  t.  North,  2.42  miles.     Authc^ization  for  ^ra  work: : 
Loch  Riven  Blvd.,  HiUendale  Country  Club  to  Taylor  Avenue.     Authorization 


25-40     Oct.    17 


26-40 
27-40 
28-40 
29-40 

30-40 
31-40 

32-40 
33-40 

34-40 

35-40 

36-40 
37-40 
38-40 
39-40 

40-40 

41-40 
42-40 
43-40 
44-40 
45-40 
46-40 
47-40 

48-40 

49-40 

50-40 
51-40 
52-40 

53-40 


Oct. 
Oct. 
Oct. 
Oct. 

Oct. 
Oct. 

Oct. 
Oct. 


Oct.    23 
Oct.    24 


Oct. 
Oct. 
Oct. 
Oct. 


Oct.    24 


Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 


Authorization  for 


for  extra  work  ;^       ,       ^  ..  .i    -i-m   /-i      i 

Gov.  Nice  Hwy.,  Northeast-Calvert  Road  to  Little  Elk  Creek 

extra  work ,    tV  ' '  i-  '  '  i 

Grade  private  entrance,  Dr.  George  Weems,  Huntingtown  ^ 

Oiling  Hill  Run  Road,  near  Lonaconing   to  be  paid  by  county  comm  ^^       .,.  .  ^ 
Oiling  Metz  Rd.,  Dudley  Rd.,  Buck  Hill,  Winters  Run  Roads  to  he  paid  by 

County  Comm. ^  ,•  v,      , '  d  •  j 

Construct  operator's  house  at  Oak  Creek  Bridge 

Fulton  to  Highland,  bit.  road  mix.,  2.702  miles „  io'-i 

Hampstead  toward  Mexico,  bit.  road  mix  surface  course,  0A6  mile 

U    S.  Rt.  40  through  Funkstown,  9.82  miles 

County  Road  Debt  Service.     Fiscal  year  1940 

Appropriation  to  Accident.     Fiscal  year  1940        

Appropriation  to  Bloomington.     Fiscal  year  1940 

Appropriation  to  Crellin.     Fiscal  year  1940 

Appropriation  to  Deer  Park.     Fiscal  year  1940^ 

Appropriation  to  Grantsville.     Fiscal  year  1940 

Appropriation  to  Kitzmiller.     Fiscal  year  1940 .■■■ 

Appropriation  to  Loch  Lynn  Heights.     Fiscal  year  1940 

Appropriation  to  Mt.  Lake  Park.     Fiscal  year  1940 

Appropriation  to  Oakland.     Fiscal  year  1940    .  ^     t    -^     •4 ^tWririTntion  for' 

Roadside  development,  Ritchie  Highway,  Robinson  to  Jones.    Authorization  tor 

Rock^in4e,  Chestnut  St:  to  Hospital  property  at  Cedar  Lane.  0.88  mile  con- 
L^s'l^^!'s^uthPointRoad,south  of  Lewis'  StoretoSouthPoint,i:8  mile 


Oct.    26 
Oct.    26 


Oct. 
Oct. 
Oct. 


L^^^to  H^i^tstown,  Green  Valley  Road,  2.372  miles  bituminous  road  mix: 


Severn  River  Bridge  at  Annapolis,  hire  of  diver,  equipment,  labor,  inspection 

Marlboro  Fair  Ground  Road,  applying  calcium  chloride.       .^  ■■  •-- .       

Bay  Ridge  Road  near  Eastport,  S.  R.  C.    Contribution,  ^-P-A-  Project        ,.^ 
St.  Rt.  linear  Creagerstown,  2.7  miles  north  of  Lewistown,  S.  R.  C.  Contribution, 

EdgevioodhZderpB^s  beautification;  S:  R.C.  Contribution;  W.P:A.  Project .. 
Buena  Vista  on  Defense  Hwy.  to  Kolbes  Corner  on  Central  Ave.     Authorization 


Authorization  for  extra  work 


Oct.    31 
Oct.    31 


for  extra  work 

Luke  to  Westernsport,  concrete.    ^yi,i.>jw-,«, .„.-.---     ,,•,.■       f      pvtra 

Gwynn  Oak  Avenue,  Balto.  City  line  to  Gwynns  Falls.     Authouzation  foi  extia 

SpZ'ows'  Pt.'  Road;  Sparrows' Point  toNorth  Point '  Road. '   Authorization  for 

Ft!rnXand   place   plant   material   on   Philadelphia   Road:     Authorization   for 

extra  work ■„  •, .,;  ■  V).', 

Supplement  Auth.  W-314X811,  shoulders  on  Rohrersville  Fike 

T.Xc°l3t  repairs,  Wash.-Balto.'Blvd:  and  Beltsville  g^ade  eliniination^   ^^ 
General,  CrainT  Camp  Meade  Roads,  etc.,  widen  cuts  and  fills,  diainage,  prison 

Crne'ral,  Grain;  Camp'Meade  Roads,'  etc:;  widen  cuts  and  fills,  drainage,  prison 

Central  Ave.;  Rt;  #3,  etc;,  widen  cuts  and  fills,  drainage,  prison  labor 

Central  Ave.,  Rt.  *3,  etc.,  widen  cuts  and  fills,  drainage,  prison  labor 

Queenstown  to  Queen  Anne,  construct  sand  asphalt  shoulders 

Queenstown  to  Queen  Anne,  construct  sand  asphalt  shoulders 

Barricades  at  Flat  Rock  and  Phoenix  Crossing 

Cobbs  Hill  Road,  grade  and  drain k  ' IL' '  '■' '  +-U„'  t^,- 

Survey  in  connection  with  tie  in  from  old  to  new  crossing.     Authorization  foi 

Gov!  Ni'^e  Hwy..  Northeast,  Calvert  Rd.;  to  Little  Elk  Creek.'    Authorization  for 
sJarrowrPoint  Road;  Sparrows  Point  to  North  Point  Rd.     Authorization  for 

extra  work :  '  •  1  '  '  j 

Intersection  Rt.  36  and  135  in  Westernport,  concrete  island        ...    ,   ,^;    

Repairs  to  private  road,  Mr.  Chas.  M    Pearce,  ^h'^h  was  used  at  detoui   .      p.^. 
Dorsey  Road  to  Camp  Meade,  Camp  Meade  Road.     State  Roads  Contiib.,  W.P.A. 

CityTne  to  Gwynn'o'ak'Falls,'Gwynn  Oak  Ave;  '  State  Roads  Contrib.,  W.P.A. 

ESeTood  Rd;;  Philadelphia  Rd.'  to'  JEdgewood  Arsenal;    State  Roads  Contrib., 
W.P.A.  Project 


Amount 


G-130-1-650 
H-211-1-45 

B-328-1-450 

Ce-209-430 
C-137X811 
A-289X611 

A-288X611 

T-83X211 

Ho-180-2-350 

Cl-157-2-52 

W-316-1-611 

Wo-142-28-12 

G-94-64-62 

G-94-65-62 

G-94-66-62 

G-94-67-62 

G-94-68-62 

G-94-69-62 

G-94-70-62 

G-94-71-62 

G-94-72-62 

AA-212-3-330 

M-338-1-311 

Wo-215-111 

M-315-1-350 
AA-279-311 
P-420X511 
AA-251X311 

F-363X611 
H-250X411 

P-376-1-850 
A-166-1-611 

B-354-1-411 

B-379-1-430 

B-317-3-433 
W-314X1-611 

P-299X5-811 

AA-280X324 

AA-280X1-324 

P-42 1X824 

P-421X1-811 

Q-144X224 

Q-144X1-211 

A-224X1-621 

Wi-162Xl-150 

M-77-9-311 

Ce-209-430 

B-379-1-430 
A-290X611 
B-441-411 


AA-281X311 
B-436X1-411 


H-251X411 


269.44 
304.00 

439.50 

112.50 

13.80 

264.43 

539.53 
994.75 

16,614.63 
2,587.50 

16,721.58 
150.00 
188.00 
188.00 
113.00 
300.00 
188.00 
570.00 
438.00 
600.00 
1,240.00 

780.00 

21,878.18 

8,353.60 

54,732.18 

113.00 

114.66 

5.186.50 

10,130.75 

927.48 

1,763.28 
16.66 

58.00 

382.50 

495.00 
4.198.15 

1,500.00 

10,000.00 

2,500.00 
10,000.00 

2,500.00 

60,060.00 

17,940.00 

55.00 

2,860.00 

339.00 

315.00 

79.00 
440.00 
412.50 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

$269.44 

$304.00 

439.50 

$112.50 

Cecil 

$13.80 
264.43 

539.53 
994.75 

Calvert 

Allegany 

Allegany 
Talbot 

16,614.63 

2,587.50 

Carroll 

16,721.58 

Washington 

150.00 
188.00 
188.00 
113.00 
300.00 
188.00 
570.00 
438.00 
600.00 
1,240.00 

Garrett 

Garrett 

780.00 

21,878.18 
8,353.60 

Montgomery 

54,732.18 



Montgomery 

113.00 

114.66 

5,186.50 

10,130.75 
927.48 

Prince  George's 

1,763.28 

Prince  George's 
Allegany 

16.66 
58.00 

382.50 

$495.00 

4,198.15 
1,. 500. 00 

Washington 

Prince  George's 

Anne  Arundel 

Anne  Arundel 
Prince  George's 
Prince  George's 
Queen  Anne's 
Queen  Anne's 
Allegany 
Wicomico 

Montgomery 

$10,000.00 

2,500.00 
10,000.00 

2,500.00 

60,060.00 

17,940.00 

$55.00 

2,860.00 

339.00 

315.00 
79.00 

440.00 
412.50 

12,999.60 

2,489.75 

26,450.00 

Allegany 
Baltimore 

Anne  Arundel 

Baltimore 
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Date  of 
Minutes 


Description 


Project 
Number 


55-40 
56-40 


57-40 
58-40 


59-40 
60-40 


1940 
Oct.    31 


Nov.    7 


Nov.    7 
Nov.    7 


Nov. 
Nov. 


North  approach  to  Hancock  Bridge,  conn,  to  High  Street.     Authorization  for 


61-40     Nov.    7 


62-40 

63-40 

64-40 

65-40 

66-40 

67-40 
68-40 
69-40 


Nov.  7 

Nov.  7 

Nov.  7 

Nov.  7 

Nov.  7 

Nov.  7 
Nov.  14 
Nov.  14 


70-40     Nov.  14 
71-40     Nov.  14 


72-40 
73-40 

74-40 

75-40 
76-40 
77-40 
78-40 

79-40 
80-40 
81-40 
82-40 
83-40 
84-40 
85-40 
86-40 
87-40 
88-40 
89-40 
90-40 
91-40 
92-40 
93-40 
94-40 
95-40 
96-40 
97-40 
98-40 
99-40 
100-40 
101-40 
102-40 

103-40 
104-40 
105-40 
106-40 
107-40 
108-40 
109-40 
110-40 


FredeHck°Road,  Thistle  Road  and  Frederick  Road,  construct  metal  plate  arch 


Ext'ciulhig"surfacing  on  entrance  of  Mr.  H.  W.Luckey  property.  R/W  agreement. 
Washington   Blvd.,   Mt.   Winans  overhead  crossing,   State  Roads  Contribution, 

Recon.'along°Rt!  1,  22  and  24  includ.,  Main  and  Bond  St.  (Belair).     Authorization 

Gov.  Nice  Hwy.,  Northeast,  Calvert  Rd.  to  Little  Elk  Creek.  Authorization  for 
extra  work ■,■  ■  ,   ■  '  ;■    ' ';  ' '  \^'    ' '  :t  u'        j  i   '  „^  ' 

Edmondson  Ave.,  Rogers  Ave.  to  Pine  Orchard,  (surface-treat  east  bound  lane). 
Authorization  for  extra  work '    \:  '  '■'    V-'  '    c  * 

End  macadam  east  of  Woodsboro  toward  Libertytown.     Authorization  for  extra 


Nov.  14 
Nov.  14 

Nov.  14 

Nov.  14 
Nov.  21 
Nov.  21 
Nov.  21 

Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Dec.  20 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 

Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 
Nov.  28 


End  macadam  east  of  Woodsboro  toward  Libertytown.     Authorization  for  extra 


End  macadam  east  of  Woodsboro  toward  Libertytown.    Authorization  for  extra 


work 


Authorization 


Reconstruct  Balto.-Wash.  Blvd..  Caton  Ave.  to  Summit  Avenue 
for  extra  work „ ■. ■ »"  '^u' '  •     *•  '„' 

Reconstruct  Balto.-Wash.  Blvd.,  Caton  Ave.  to  Summit  Avenue.     Authorization 
for  extra  work ,  ■  „    '    '  -r.   '   ■  t> :,. 

Construct  three  buildings,  Talbot  Ave.,  Laurel,  State  Road  Property 

Road  Debt  Service.     Fiscal  year  1940 ^.       .-,.■%;.     , .        >• 

Grade  elimination  at   Leslie  on   Northeast-Bayview   Road.     Authorization  for 
extra  work :'',''■':■'  r \ i  ' ' 

Bridge  over  Potomac  River  at  Shephardstown.     Authorization  for  extra  work^ 

Solomon's  Island  Road,  2  miles  south  of  Port  Republic.    Authorization  for  extra 


W- 193- 1-627 


B-432X1-411 
H-195X2-45 


work 


U.  S.  «40,  through  Funkstown,  concrete  base  and  specification  "C".    Authoriza- 
tion for  extra  work ^-  • k    ,_^  '  ■'    V-   '    c *'„' 

End  macadam  east  of  Woodsboro  toward  Libertytown.     Authorization  tor  extra 


work 


Houston's   Bridge    Road,    Federalsburg   to    Delaware   Line.     Authorization   for 

extra  work 

Cancel  Auth.   «  67-40 ^  r,  ■        r^ '<'  r^'    '  i- 

Reimbursing  the  incorporated  town  and  taxing  areas  of  Prince  George  s  Oountj, 
Defraying  costs  of  right  of  way,  connection  with  project           ^      ,        .  \..      • 
Paying  new  Phila.  Rd.,  Northeast,  Calvert  Rd.  to  Little  Elk  Creek.     Authoriza- 
tion for  extra  work _•    ■ - -r.        t-     'i 

Concrete  cross  over  a  slab  bridge,  west  of  Havre-de  Grace  Race  tracks 

Improving  the  Rumbley-Frenchtown  Road,  W.P.A.  Project      ■^. 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

County  Road  Debt  Service.     Fiscal  year  1940 

County  Road  Debt  Service.     Fiscal  year  1940  

Allotment  to  Citv  of  Annapolis.     Fiscal  year  1940 

County  Road   Debt  Service.     Fiscal  year  1940  ■^.      ,  ,„-„ 

Maintenance  of  County   System  of  Roads  and  Bridges.     Fiscal  year  1940 
County  Road  Debt   Service.     Fiscal  year  1940 ,..      ,  mxn 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

Maintenance  of  County  System  of  Roads  and  Bridges      Fiscal  year  1940 

St.  Paul  Road,  increasing  reserve  (equipment,  etc.),  \\ .P.A.  Project 

Allotment  to  Incorporated  towns  of  Carroll  County  „•       i m^n 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

County  Roads  Debt  Service.     Fiscal  year  1940  ^..  -^^^ 

Allotment  to  Incorporated  towns  of  Cecil  County.     Fiscal  year  1940-  _^._ 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

Allotment  to  Incorporated  towns  of  Charles  County.     Fiscal  year  1940  ^ 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

County  Roads  Debt  Service.     Fiscal  year  1940^       '       '  r--       i  ^a^n 

Allotment  to  Incorporated  towns  of  Frederick  County.     Fiscal  year  1940 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 


County  Road  Debt  Service.     Fiscal  year  1940        ...  ., 

Increasing  Auth.   * 663-9,  sponsor's  share  of  W.P.A.  improvements  on  Bennetts 


Point  Road 

County  Road  Debt  Service.     Fiscal  year  1940  ^    . •_ . . .    

Maintenance  of  County  System  of  Roads  and  Bridges.    Fiscal  year  1940 

County  Road  Debt  Service.     Fiscal  year  1940.     .  .^ ■■■    

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940.   ..... 

Allotment  to  Incorporated  towns  of  Prince  George  s.  County.    Fiscal  y^r  1940. 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

County  Road  Debt  Service.     Fiscal  year  WfO. ..    .._^.  .......■.,   —;^...  • 

Allotment  to  Incorporated  towns  of  Queen  Anne's  County.    Fiscal  year  1940 . . 


B-323X5-411 


Ce-209-429 

Ho-163-1-330 

F-309-1-550 

F-309-1-550 

F-309-1-550 

B-430-411 

B-430-411 
P-407-811 
SM-121-19-82 

Ce-163-1-421 
W-200-1-627 

C-102-1-830 

W-316-1-611 

F-309-1-550 

Co-102-1-250 
P-407-811 
P-267-99-82 
Cl-197-2-350 

Ce-209-430 

H-253X411 

S-115X12 

A-144-62 

A-144-20-62 

AA-166-14-32 

AA-166-15-32 

B-301-7-42 

C-71-82 

C-71-15-S2 

Co-92-22 

Cl-125-32 

W-304X611 

Cl-125-31-32 

Ce-149-42 

Ce-149-59-42 

Ce-149-60-42 

Ch-140-82 

Ch-140-18-82 

D-103-12 

D-103-17-12 

F-219-19-62 

G-94-62 

G-94-73-62 


Q-142X22 

H-158-7-42 

K-85-22 

K-85-13-22 

P-267-82 

P-267-100-82 

Q-90-22 

Q-90-26-22 

Q-90-27-22 


Amount 


69.66 

1,137.92 
290.66 

1,437.50 

1,049.75 

315.50 

22.00 

149.61 

818.25 

217.80 

989.50 

110.00 
57,721.40 
15,450.00 

17.24 
233.29 

537.73 

513.30 

30.56 

1,950.00 

57,721.40 

29,477.19 

350.00 

38.40 
386.63 

2,312.65 
22,059.54 
65,000.00 
50,000.00 

6,743.34 
165,996.81 
21,138.09 
21,243.28 
47,209.79 
93,500.00 

4,600.00 

2,500.00 
64,470.00 
15,000.00 

3,300.00 
35,000.00 

1,250.00 
56,689.27 
20,000.00 
12,400.00 
52,951.29 

15,000.00 

802.00 

88,933.83 

56,714.87 

53,300.00 

6,724.39 

22,000.00 

54,500.00 

8.000.00 

2,000.00 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

69.66 

Washington 

1,137.92 

Baltimore 

290.66 

Harford 

1,437.50 
1,049.75 

Baltimore 

Harford 

315.50 

Cecil 

22.00 

Howard 

149.61 
818.25 
217.80 

Frederick 

Frederick 

Frederick 

989.50 

110.00 
57,721.40 

Baltimore 

Baltimore 

Prince  George's 

15,450.00 

St.  Mary's 

17.24 

Cecil 

233.29 

Washington 

537.73 

Calvert 

513.30 

Washington 

30.56 
1,950.00 

Frederick 

Caroline 

57,7^140 

Prince  George's 

29,477.19 

Prince  George's 

350.00 

Carroll 

38.40 

Cecil 

386.63 

Harford 

2,312.65 
22,059.54 
65,000.00 
50,000.00 

6,743.34 
165,996.81 
21,138.09 
21,243.28 
47,209.79 
93,500.00 

Somerset 

Allegany 

Allegany 

Anne  Arundel 

Anne  Arundel 

Baltimore 

Calvert 

Calvert 

Caroline 

Carroll 

4,600.00 

Washington 

2,500.00 
64,470.00 
15,000.00 

3,300.00 
35,000.00 

1.250.00 
56,689.27 
20,000.00 
12,400.00 
52,951.29 
15,000.00 

802.00 
88,933.83 
56,714.87 
53,300.00 
6,724.39 
22,000.00 
54,500.00 
8,000.00 
2,000.00 

Carroll 

Cecil 

Cecil 

Cecil 

Charles 

Charles 

Dorchester 

Dorchester 

Frederick 

Garrett 

Garrett 

Queen  Anne's 

Harford 

Kent 

Kent 

Prince  George's 

Prince  George's 

Queen  Anne's 

Queen  Anne's 

Queen  Anne's 
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Date  of 

Minutes 

1939 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Nov.  28 

Dec.  5 

Dec.  5 

1940 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.  2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

Jan.   2 

1939 

Nov.  28 

Dec.  12 

Dec.  12 

Dec.  12 

Dec.  12 

Dec.  20 

Dec.  12 

Dec.  12 

Dec.  12 

Dec.  12 

Dec.  12 

Description 


Project 
Number 


Amount 


Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 
Allotment  to  Incorporated  towns  of  St.  Mary's  County.     Fiscal  year  1940 
Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 
Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

Maintenance  of  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

Allotment  to  Incorporated  towns  of  Wicomico  County.     Fiscal  year  1940 
Maintenance  of  the  County  System  of  Roads  and  Bridges.     Fiscal  year  1940 

Increasing  Auth.  *  12-40,  Debt  Service 

Pav  to  Frederick  County,  50%  of  Lateral  Gasoline  Tax  Fund  for  1940 

Pay  to  Howard  County,  50%  of  Lateral  Gasoline  Tax  Fund  for  1940 

Pay  to  Montgomery  County,  50%  of  Lateral  Gasoline  Tax  Fimd  for  1940 
Pay  to  Washington  County,  50%  of  Lateral  Gasoline  Tax  Fund  for  1940 
Install  167.1  ft.  of  pipe,  change  stream,  E.  I.  Gilgash  and  A.  P.  Gilgash  property. 
Retaining  wall  (concrete)  front  of  McCarthy's  prop,  south  side  of  Bay  Ridge  Road 
Philadelphia  Road  relocation,  Ches.  City  Road  to  Delaware  line.     Authorization 

for  extra  work  • 

Furnishing  pipe  for  extending  pipe  culverts  on  road  from  Queenstown  to  Queen 

Anne,  Route  404 •  ■ 

Bel  Air  Road  Quarry  along  Little  Gunpowder  Falls  near  Kingsville,  W.P.A  .Proj  t 

State  Roads  Coram.  Contribution 

Constructing  shoulders  on  Sandy  Spring  Road,  Laurel  to  Montgomery  Co.  line, 

(material  only) X       ' 

Constructing  shoulders  on  Sandy  Spring  Road,  Laurel  to  Montgomery  County 

line,  (prison  labor) 

Providing  a  limitation  of  expenditures  during  Oct.  1,  1939  to  Sept.  30,  1940,  Pay, 
rent,  expenses.  Administration  Dept. 

Providing  a  limitation  of  expenditures  during  Oct.  1,  1939  to  Sept.  30,  1940,  pay, 
expense,  Acctg.  Dept.,  expense  and  maint.  of  2  toll  bridges 

Providing  a  limitation  of  expenditures  during  Oct.  1,  1939  to  Sept.  30,  1940,  insur- 
ance. Workmen's  Compensation  Fund 

Providing  a  limitation  of  expenditures  during  Oct.  1,  1939  to  Sept.  30,  1940,  pay, 
expense.  Legal  Division 

Providing  a  limitation  of  expenditures  during  Oct.  1,  1939  to  Sept.  30,  1940,  pay, 
expense,  operating  Engr.,  Ch.  Engr.,  R/W  Divisions 

Providing  a  limitation  of  expenditures  during  Oct.  1, 1939  to  Sept.  30,  1940,  maintain 
roads  and  bridges,  oil  roads.  State  System 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  maintain  roads  and 
bridges,  oil.  State  System .■ 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  maintain  roads  and 
bridges,  oil,  State  System ;  ■  •  ■ ; 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  maintain  roads  and 
bridges,  oil.  State  System, :  •    ■ : 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  maintain  roads  and 
bridges,  oil.  State  Systems ■ 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  maintain  roads  and 
bridges,  oil,  State  System 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  pay,  expense.  Plans  and 
Surveys  Dept's.,  bridge  and  roads 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  pay,  expense.  Storeroom 
and  Yards  Division 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  pay,  expense.  Labora- 
tory Division 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  pay,  expense.  Construc- 
tion Division 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  general  repairs  to 
properties 

Providing  a  limitation  of  expenditures  for  fiscal  year  1940,  acquisition  of  properties 

Extend  culvert,  Brookeville  Road  at  Taylor  Avenue.     Authorization  for  extra  work 

Decreasing  Auth.   »  104-40  

Increasing  Auth.  «  105-40 

Constructing  walkway  on  Coon  Box  Road  in  3rd  Election   District 

Main  St.,  New  Market,  sponsor's  contribution,  W.P.A.  Project,  shoulders,  etc 

Shawsville  to  Hughes  Mill,  Rt.  23,  22?"  slate  and  shale  shoulders 

Mayfield  to  Odenton.     Authorization  for  extra  work • 

Bridge  and  approach  over  Hunting  Creek  on  Huntington,  Pr.  Fred.  Rd.  Authori- 
zation for  extra  work 

Edmondson  Ave.,  Rogers  Ave.  to  Pine  Orchard  (surface  treat  east  bound  lane). 
Authorization  for  extra  work 

Phila.  Road,  reloc,  Ches.  City  Road  to  Delaware  Line.  Authorization  for  extra 
work 

Day  to  Gosnell.    Authorization  for  extra  work 


SM-121-S2 

SM-121-20-82 

S-69-12 

T-57-22 

Wi-113-12 

Wi-113-43-12 

Wo-142-12 

Wo-142-28-12 

F-365-62 

Ho-192-32 

M-342-32 

W-326-62 

HO-191X311 

AA-282X311 

Ce-186-430 

Q144X2-211 

B-364X1-411 

P-422X1-811 

P-422X824 

11 
12 


21 

(District  «1  1 

iMaintenance/ 

/District  «2   \ 

IMaintenance/ 

/District  «3   \ 

i  Maintenance 

/District  *4 

\Maintenance 

(District  *6  \ 

^Maintenance/ 

/District  *8   \ 

iMaintenance/ 

23 


31 

/40  account 

IMaintenance 

M-332-311 

K-85-22 

K-85- 13-22 

Q-145X22 

F336X611 

H-239X1-411 

AA-208-1-32 

C-84-2-811 

Ho-163-1-330 

Ce-186-430 
Cl-197-1-550 


37,000.00 
250.00 

38,766.49 
38,913.72 
68.590.90 

4,505.81 
54,000.00 

8,650.00 
177,220.93 
42,608.56 
84,768.69 
76,587.62 

4,424.05 
447.15 

112.50 

1,401.90 

22,321.50 

5,000.00 

9,000.00 

77,609.74 

121,754.46 

36,000.00 

7,820.00 

113,178.64 
170,674.85 

206,824.49 

346,987.63 

359,816.66 

287,935.10 

439,999.80 

184.057.76 
31,172.00 
39,636.00 

195,260.00 

12,708.00 
365,300.00 

25.00 

i3,m.i5 

13,124.15 

125.00 

2,034.00 

3,450.00 

140.00 

150.00 

243.20 

369.62 
731.41 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

37.000.00 
250.00 
38,766.49 
38,913.72 
68,590.90 

4,505.81 
54,000.00 

8,650.00 
177,220.93 
42,608.56 
84,768.69 
76,587.62 

St.  Mary's 

St.  Mary's 

Somerset 

Talbot 

Wicomico 

Wicomico 

Worcester 

Worcester 

Frederick- 

Howard 

Montgomery 

Washington 

4,424.05 
447.15 

Howard 

Anne  Arundel 

112.50 

Cecil 

1,401.90 
22,321.50 
5,000.00 

Queen  Anne's 

Baltimore 

Prince  George's 

9,000.00 

Prince  George's 

77,609.74 
121,754.46 
36,000.00 

7,820.00 

170,674.85 

439,999.80 

39,636.00 

195,260.00 

12,708.00 

365,300.00 

25.00 

Montgomery 

13,124.15 
125.00 

Kent 

Kent 

Queen  Anne's 

2,034.00 
3,450.00 

Frederick 

Harford 

140.00 

Anne  Arundel 

150.00 

Calvert 

243.20 
369.62 

Howard 

Cecil 

731.41 

Carroll 

1 
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FUNDS  AUTHORIZED  FOR  EXPENDITURE 


sa 


Date  of 
Minutes 


Description 


Project 
Number 


1939 
Dec.   20 
Dec.   20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.  20 

Dec.   20 

Dec.   20 
Dec.  20 

Dec.  20 


1940 
Jan.      2 
Jan.      2 
Jan.      2 


Jan. 

2 

Jan. 

2 

Jan. 

2 

Jan. 

2 

Jan. 

2 

Jan. 
Jan. 
Jan. 

2 
2 
2 

Jan. 


Jan. 


208-40 


Jan. 

2 

Jan. 

2 

1939 

Dec. 

27 

Dec. 

27 

Dec. 

20 

1940 

Jan. 

10 

Jan. 

10 

Jan. 

4 

Jan. 

10 

Jan. 

10 

Jan. 

18 

Jan. 

10 

Jan. 

10 

Jan. 

16 

Jan. 

16 

Jan. 

16 

Jan. 

23 

Jan. 

23 

Jan. 

23 

Jan. 

23 

Mill  Race  at  EUicott  City,  W.P.A.  Project,  State  Roads  Comm.  Contribution. .... 

Montgomery  Road,  Jonestown  Rd.  to  Columbia  Pike,  sponsor's  contribution, 
W.P.A.  Project  , .^  -         -  -    .    r.     ■     * 

Frederick  Road,  City  line  to  Ellicott  City,  sponsor's  contribution,  W.P.A.  Project 

Erecting  office  at  the  Easton  Garage 

Sharpsburg  to  the  Burnside  Bridge,  additional  pipe 

Grantsville,  Bittinger  Road,  W.P.A.,  knapped  and  crushed  stone 

Gortner  Road  toward  Loch  Lynn,  W.P.A.,  knapped  stone 

Table  Rock  toward  Kempton,  Table  Rock  Mtn.  from  Rt.  219 

Erecting  farm  fence,  etc.,  on  F-271-  and  272-525  R/W  agreement 

East  pier  of  Jug  Bridge,  National  Pike,  repairs .^.  •  ■  ■  •  •  >^; ;  ■  ■  x  •  ■  •, 

Roadside  development,  Philadelphia  Road,  relocation.  Winter  s  Run  to  Otter  Creek 

Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work... 

Sparrows  Pt.  Road,  Sparrows  Point  to  North  Point  Road.-  Authorization  for 
extra  work ',  V,  '    To     /Vi  i  "J  •  n  ' '  'a  ' ' 

Recondition  along  Rt.  1—22  and  24  included,  Main  and  Bond  St.  (Bel  Air).  Au- 
thorization for  extra  work ■ 

Grade  elimination  at  Ruxton.     Authorization  for  extra  work^     ;       .     v     ;  ■    ;. 

Extend  culvert,  Brookeville  Road  at  Taylor  Ave.,  (Chev.  Ch.).  Authorization 
for  extra  work ^- _ • v  '  l^' '  '• ' '  !•' ' ' 

Along  the  Princess  Anne-Deal's  Island  Road  at  Dames  Quarter.  Authorization 
for  extra  work 


Increasing  funds  for  Q-136X22,  McGinnis  Corner  to  U.  S.  Route  213 

Chestertown  towards  Church  Hill,  construct  sand  asphalt  shoulders. . 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment.  District  *  1 ■ ■ ;  ■  ■  ■ 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment.  District  S2 -  -.  -  . 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment.  District    *3 ■ , . 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment.  District  *  4 ■ ■    ■  ■  ■ 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment,  District  *  6 ■ . .  .  . 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  expense  of  operating 

equipment.  District  *  8 

Deduction  for  direct  charges  to  County  Funds.    Fiscal  year  1940    

Deduction  for  cost  of  inspection  on  construction.     Fiscal  year  1940 _^ _. . . 

Deduction  for  estimated  amount  of  depreciation  calculated  on  Comm.  Properties 

Fiscal  vear  1940 ^         ■       •       ■  n, 

Deduction  for  General  Administrative  Expenses  of  Road  Organization— Memoran- 
dum only 

Providing  a  limitation  of  expenditures  during  fiscal  year  1940,  contingent  fund 
Constructing  the  Philadelphia  Road,  approaches  to  the  Susquehanna  River  Bridge 
Constructing  the  Newburg-La  Plata  Road 


(P.  E.  C.)  Salisbury,  Mardella  Rd.  to  Hebron.    Authorization  for  extra  work 

Survey  in  connection  with  tie  in  from  old  to  new  crossing.     Authorization  for  extra 


Phila.  Road,  reloc.^  Ches.  City  Road  to  Delaware  Line.    Authorization  for  extra 
work 


Construct  short  section  of  road,  Lappans  Road  to  Sharpsburg  Pike 

Washington  Blvd.,  Laurel  to  D.  C.  Line,  shoulders,  prison  labor 

Construct  3  buildings  on  Talbot  Ave.,  Laurel,  Md.,  State  Road  Comm.  property. . 
Grade  crossing  elimination  and  approaches  at  Norfolk  &  Western  R.  R.  crossing, 

Shepherdstown-Sharpsburg  Road 

Fairview-Cearfoss  Road,  construct  penetration,  macadam  surface  course 

Storm  water  drain,  curb,  and  gutter  in  Sudlersville ^ ;     .  _ 

End  macadam  east  of  Woodsboro  toward  Libertytown.    Authorization  for  extra 


Jan.    18 


work .       .  , 

Surface  east  land.  Governor  Ritchie  Highway.     Authorization  for  extra  work  .  _ 
Philadelphia  Road,  Otter  Creek  to  Church  Creek,  W.P.A.  Project,  State  Roads 

contribution  (Rubble  gutter) ■    ■. • 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  extra  work 

This  authorization  number  used  for  memorandum  only „      \ 

Install  traffic  light  signal,  new  Philadelphia  Road  and  Chesapeake  City  Road 

Reimbursing  town  of  Lonaconing  for  Debt  Service.     Fiscal  year  1940 

Reduce  the  county  roads  maintenance  for  fiscal  year  1940 _ 

State  Roads  Commission  garage  on  Southern  Ave.,  W.P.A.  Project,  grading  and 


surfacing _  r.  .  ,  o- 

Constructing  Coffer  Dam  for  west  abutment  of  Ocean  City  Bridge,  over  bine- 
puxent  Bay 


B-418X1-411 

HO-193X311 

B-432X2-411 

T-85X211 

W-327X611 

G-189X650 

G-188X650 

G-187X650 

F-368X611 

F-367X611 

H-185-6-433 

AA-213-328 

B-379-1-430 

H-249-411 
B-325-3-421 

M-332-311 

S-113-111 

Q-136X22 
Q-146X224 

252 

252 

252 

252 

252 

252 
200 
300 

500 

400 

jlOO  1 

\Maintenance, 

048  other 

049  other 

Wi-182-150 

M-77-9-311 

Ce-186-430 

W-217X2-611 

P-423X824 

P-407-811 

W-312-1-622 
W-320-1-650 
Q-140X211 

F-309-1-550 
AA-213-2-330 

H-186-6X411 
D-120-1-111 

Ce-223X411 
A-144-21-62 
A-144-62 

BC-164X711 

Wo-180-3-133 


Amount 


11,175.24 

5,797.15 

3,974.40 

960.61 

213.62 

28,981.66 

12,943.25 

6,358.35 

733.13 

113.74 

19,263.39 

549.00 

50.00 

52.00 
100.80 

17.91 

28.80 

1,886.00 
35,700.00 

54,080.00 

48,640.00 

73,958.38 

62,440.00 

71,665.62 

81,800.00 

164,713.88 
407,928.64 

200.000.00 

548,262.60 

175,000.00 

600,000.00 
540,000.00 

253.04 

10.00 

211.19 

1,336.88 
37,500.00 
48,772.50 

214,521.65 

47,075.85 

459.00 

7.20 
122.50 

8,550.25 
2,500.00 

1,800.00 
1,600.00 
1,600.00 

4,597.70 

3,069.00 
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nance 


Recon- 
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Lateral 
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County 

Con- 
struction 


Federal 
Grade 
Elimina- 
tion, 1936 


Prison 
Labor 


Regular 
Federal 
Aid,  1938 


Regular 
Federal 
Aid,  1939 


Other 


County  in 

Which  Project  is 

Located 


11,175.24 

5,797.15 

3,974.40 

960.61 

213.62 

Talbot 

Washington 
Garrett 

28,981.66 
12,943.25 
6,358.35 

733.13 
113.74 

19,263.39 

549.00 

50.00 

52.00 

100.80 

17.91 
28.80 

Montgomery 

1,886.00 

35,700.00 

Queen  Anne's 

54,080.00 

48,640.00 

73,958.38 

62,440.00 

71,665.62 

81,800.00 

407,928.64 

200,000.00 

548,262.60 

175.000.00 

600,000.00 
540,000.00 

253.04 

10.00 

Montgomery 
Cecil 

211.19 

1,336.88 

37,500.00 

Prince  George's 
Prince  George's 

Washington 
Washington 
Queen  Anne's 

48,772.50 

214,521.65 

47,075.85 

459.00 

7.20 

122.50 

8,550.25 
2,500.00 

1,800.00 

Cecil 

1,600.00 
1,600.00 

Allegany 
Allegany 

Baltimore  City 

4,597.70 

3,069.00 
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Date  of 
Minutes 


Description 


Project 

Number 


Amount 


1940 

Jan. 

23 

Jan. 

18 

Feb. 

20 

Jan. 

23 

Jan. 

23 

Jan. 

18 

Jan. 

18 

Feb. 

2 

Feb. 

7 

Feb. 

7 

Feb. 

7 

Jan.    25 
Feb.     2 


Feb. 

2 

Feb. 

6 

Feb. 

6 

Feb. 

6 

Feb. 

7 

Feb. 

7 

Feb. 

13 

Feb. 

20 

Feb. 

20 

Feb. 

20 

Feb. 

20 

Feb. 

20 

Feb. 

20 

Feb.  20 

Fel).  13 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  20 

Feb.  27 

Mar.  5 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 

Feb.  27 


Feb. 

27 

Feb. 

27 

Feb. 

27 

Mar. 

5 

Mar. 

12 

Mar. 

5 

Mar. 

5 

Mar. 

5 

Reduce  the  amount  reserved  for  county  roads  maintenance 

End  Ch-173,  Waldorf  to  Hughsville  toward  Oaks.     Authorization  for  extra  work. 

Holly  Springs  Road,  W.P.A.  Project  sponsorship 

Oaks,  Plain  Road,  W.P.A.  Project  sponsorship 

Villa,  Beachville  Road,  W.P.A.  Project  sponsorship ■  •  ■ 

End  Ch-173    Waldorf  to  Hughsville  toward  Oaks.     Authorization  for  extra  work 
Along  the  State  Road  to  Sharf 's  Wharf  in  Rock  Hall.     Authorization  for  extra  work. 

Erect  guard  rail,  northeast  end  of  Leithersburg  Bridge,  Rt.  60 

Miller's  Wharf  Road,  Route  252,  resurface  with  gravel 

Champ  Road,  Oriole  toward  the  Manokin  River,  W.P.A.  Project 

Buchanan  Road  Rt.  612,  Sec.  1  to  road  near  Boston  School,  W.P.A.  Project        _ 

Reloc.    Queen    Chapel    Road    at    Hyattsville,    Prospect    Ave.,    Oakwood    Rd. 

Authorization  for  extra  work X  '  i  j  '  Vi  j'  ' 

Reloc.    Queen    Chapel    Road    at    Hyattsville,    Prospect    Ave.,    Oakwood    Rd. 

Authorization  for  extra  work 

Jacksonville  Road,  Madonna  to  North.     Authorization  for  extra  work  . 
Philadelphia  Road  relocation  towards  Bay  View,  Leslie,  Northeast  road,  concrete 

surface  and  structure ,     >, ,  „ A 

Making  property  adjustments,  Fertitta  property  along  the  Coastal  Hwy.,  Ocean 

City,  Rehoboth  Beach  Rd ^  t,  •  \.  t>     j ' 

Make  property  adjustments,  Casmir  &  Gawlick  properties.  Sparrows  Point  Koad. . 

Grade  elimination  at  Odenton.     Authorization  for  extra  work 

Grade  elimination  at  Odenton,  approaches.     Authorization  for  extra  work         . 
Westminster,  Uifiontown  Road,  W.P.A.  Project  State  Roads  Comm.  contribution, 

grading  etc.  ^ , ,   ■, '  ' '  i  j 

East  Salisbury  City  limits  in  Wicomico  running  to  Parsonsburg,  gravel  shoulders. 

Snow  Hill  to  Wicomico  County  line,  gravel  shoulders 

Worcester  County  line  toward  Salisbury,  gravel  shoulders 

Edelen  Road,  W.P.A.  Project,  State  Roads  Comm.  contribution 

Repairing  sand  fence  at  Ocean  City •  ■  ■    •  ■  •   ; '  V,'  '  '•■ ' :' 

White  Rock  Road,  between  Liberty  Road  and  Sykesville  Road,  W.F.A.  Project 

State  Roads  contribution •  ■  ■  ■  ■  u  ■ ;  ■  v,'  '  • '  '  4. ' 

Bridgeport  to  Frederick  County  line,  called  the  Bullfrog  Road,  W.P.A.  Project 

State  Roads  contribution •  ■  ■  ■; ■  ■  •    ■,  ■      ■ 

Bridge    and    approach    along    Liberty    Road    North     Br.     toward     Eldersburg 

Authorization  for  extra  work 

Swanton,  North  Glade  State  Road  toward  C.C.C.  Camp 

Town  of  Gapland,  7  sections  of  guard  rail 

Westernport,  Luke  Road,  remove  slides  and  falling  stone 

Along  Deep  Run  Lake,  3  parking  areas ■ 

National  Pk.  West  approach  to  Evitts  Creek.     Authorization  for  extra  work 
Pedestrian  underpass  at  Odenton.     Authorization  for  extra  work      .  „,  ., 

State  Highway  and  bridges  over  Little  Elk  Creek  and  Bridge  over  Pa.  R.  R.,  Phila. 

Rd.  reloc.  Little  Elk  Creek  to  Landinglane t  ,       ,  V  ^no       1 

Gravel  surfacing.  North  of  Solomon's  Island  toward  Solomon  s  Island  4.703  miles 
Surface  east  lane.  Gov.  Ritchie  Highway.     Authorization  for  extra  work. .... 
Bridge  and  approach  at  North  Branch,  Patapsco  River  (Liberty  Rd.).     Authoriza 

tion  for  extra  work t^'  ;  \' ' '  »■ '  1.  ' '  •' ' ' 

Bridge  and  approach  at  North  Branch,  Patapsco  River  (Liberty  Rd.).     Authoriza- 
tion for  extra  work ■ 

Creosote  Timber  Dam  at  Powellville,  W.P.A.  Project  

Fence  in  front  of  Linthicum  Chapel  Cemetery,  Clarksville  Pike 

Cancelling  Auth.  *  116-40 

Appropriation  to  city  of  Salisbury.     Fiscal  Year  1940 

Appropriation  to  town  of  Willards.     Fiscal  Year  1940 

Appropriation  to  town  of  Delmar.     Fiscal  Year  1940 

Appropriation  to  town  of  Hebron.     Fi.scal  Year  1940 

Appropriation  to  town  of  Mardela.     Fiscal  Year  1940    

Appropriation  to  town  of  Sharptown.     Fiscal  Year  1940 .  ■ 

Construct  bridge,  grade,  etc.  on  Chesapeake  Beach,  North  Beach  relocation,  north 

and  south  of  Fishing  Creek ■  •  ■ 

Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.    Authorization  for  extra  work... 

Complete  gap,  Cearfoss  toward  Fairview.     Authorization  for  extra  work _. . 

Grade  elimination  and  approach,  N.  &  W.  R.  R.  (Antietam).    Authorization  for 

extra  work ■   .-    , '  '  i-i  'inr 

Drilling  well  on  property  of  Estelle  J.  Staley,  Fannie  B.  Liebman,  et  al.,  K/W 

agreement :  ••■■,■  '• i.  ' 

Lakesville  to  Andrews  to  Shorter's  Wharf  9.6  miles,  clear,  widen  drainage  on  county 


road 


Pedestrian  underpass  at  Odenton.     Authorization  for  extra  work                          ... 
Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work.. 
Recondition  along  Rt.  1,  22  and  24  Main  and  Bond  St.  (Belair).     Authorization  for 
extra  work 


Wi-1 13-12 

Ch-186-1-829 

Ch-201X82 

SM-218X82 

SM-219X82 

Ch-186-1-829 

K-120-1-211 

W-330X611 

SM-220X511 

S-116X12 

W0-2I8XI2 

P-386-1-811 

P-386-1-811 
H-211-1-45 

Ce-164-1-422 

Wo-171-5-1019 
B-379-2-430 
AA-200-1-321 
AA-200-2-336 

C1-229X311 

Wi-190Xlll 

WO-219X111 

Wi-189Xlll 

Ch-204X32 

W0-22OXIOI9 

C1-232X32 

C1-231X32 

/B-385-1-429  \ 

\C1-195-1-529J 

G-190X650 

W-331X611 

A-291X611 

G-191X611 

A-217-636 

AA-200-3-321 

Ce-lS5-433 

C-129-1-S33 

AA-213-2-330 

;Cl-195-l-529\ 

\B-385-l-429  J 

]Cl-195-l-529\ 

lB-385-1-429  / 

Wi  191X150 

HO-194X311 

Wi-113-43-12 

Wi-113-43-12 

Wi-1 13-44-12 

Wi-113-45-12 

Wi-1 13-46-12 

Wi-113-47-12 

Wi-113-48-12 

C- 109-2-827 
AA-213-329 
W-320-1-650 

W-312-1-622 

W-3 12-2-622 

D-147X150 

AA-200-3-321 

AA-213-328 

H-249-411 


J,,  BOS. 81 

134.00 
4,690.35 
2,924.50 
1.057.90 

470.51 

1,746.60 

57.16 

402.23 
3,335.00 

730.00 

2,175.01 

.580.74 
164.25 

139,258.09 

357.50 

7,863.90 

8.43 

29.72 

3,620.20 
4,600.00 
18,600.00 
11,222.00 
2,117.50 
500.00 

2,238.00 

2,720.00 

1,045.80 

8,000.00 

282.71 

690.00 

3,103.85 

7.00 

29.77 

505,376.44 

68,410.90 

168.21 

10,100.00 

423.14 

6,636.65 

249.55 

i,505.Sl 

3,563.75 

89.26 

402.92 

180.33 

89.27 

180.33 

30,431.94 
31.20 
130.94 

793.60 

376.62 

5,760.35 

411.78 

1,188.15 

312.40 
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4,50S.>I1 

134.00 

Charles 

4,690.35 
2,924.50 
1,057.90 

Charles 

St.  Mary's 
St.  Mary's 
Charles 



470.51 

1,746.60 

57.16 

402.23 

Kent 

3,335.00 
730.00 

2,175.01 
580.74 

Prince  George's 

164.25 

139,258.09 
357.50 

Cecil 

7,863.90 

8.43 

29.72 

3,620.20 
4,600.00 
18,600.00 
11,222.00 

Carroll 



2,117.50 

500.00 

2,238.00 
2,720.00 

Carroll 

Carroll 

1,045.80 

Baltimore-Carrol) 

8,000.00 

282.71 

690.00 

3,103.85 

Washington 
Allegany 

7.00 

Allegany 

29.77 

505,376.44 
68,410.90 

Cecil 

Calvert 

168.21 

10,100.00 
423.14 

6,636.65 

249.55 

4,505.81 

3,563.75 

89.26 

402.92 

180.33 

89.27 

180.33 

30,431.94 
31.20 

Calvert 

130.94 

Washington 
Washington 
Washington 

793.60 
376.62 

5,760.35 

411.78 

1,188.15 

312.40 

1 
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< 


Date  of 
Minutes 


Description 


Project 
Number 


266-40 

194 
Mar. 

J 
5 

267-40 

Mar. 

5 

268-40 

Mar. 

12 

269-40 

Mar. 

6 

270-40 

Mar. 

12 

271-40 

Mar. 

iif 

272-40 

Mar. 

12 

273-40 

Mar. 

12 

274-40 

Mar. 

12 

275-40 

Mar. 

12 

276-40 

Mar. 

12 

277-40 

Mar. 

12 

278-40 

Mar. 

19 

279-40 

Mar. 

19 

280-40 

Mar. 

19 

281-40 

Mar. 

26 

282-40 

Mar. 

2b 

283-40 

Mar. 

19 

284-40     Mar.  26 


285-40 
286-40 
287-40 

288-40 
289-40 

290-40 
291-40 

292-40 
293-40 
294-40 
295-40 
296-40 
297-40 
298-40 
299-40 

300-40 
301-40 
302-40 

303-40 

304-40 
305-40 

306-40 
307-40 

308-40 

309-40 

310-40 

311-40 

312-40 

313-40 

314-40 


Mar.  26 

Mar.  26 
Mar.   26 

Mar.  26 
Mar.   28 

Mar.  28 
Mar.   28 

Mar.  28 

Apr  2 

Apr.  2 

Apr.  2 

Apr.  2 

Apr.  2 

Mar.  28 

Mar.  28 

Mar.  28 
Mar.  26 
Mar.   26 

Apr.     9 

Apr.  9 
Apr.     9 

Apr.  9 
Apr.     9 

Apr.  9 

Apr.  9 

Apr.  10 

Apr.  9 

Apr.  9 

Apr.  9 

Apr.  9 


Recondition  along  Rt.  1,  22  and  24  Main  and  Bond  St.  (Belair).     Authorization  for 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  extra  work 

Install  Adler  speed  control  on  Rt.  40  at  the  west  approach  to  t^ckhardt.  .  _. 

Near  Oakington  to  Ontario  St.  in  Havre  de  Grace,  grading  and  concrete  surf acmg . 

Increasing  the  amount  for  debt  service,  fiscal  year  1940 „:     ■, ,„;a 

Decreasing  the  amount  reserved  for  county  road  maintenance,     ttscalyear  lyJfU 

Increasing  the  Auth.  «231-40  to  include  other  direct  charges  at  157o 

Increasing  \uth.  *  229-40  to  include  other  direct  charges  at  15% 

Increasing  Auth.  230-40  to  include  other  direct  charges  at  15% _ ^  ■ 

Placing   hydraulic   fill  and   repairing   bulkhead   along  the  Chesapeake  Bay   at 

OllGSRDGJlk©  KgSCII  .'  '  '  ' 

Recon.  along  Rt.  1,  22  and  24  includ.  Main  and  Bond  St.  (Belair).    Authorization 
Paving  Nevv  "Phila.  Rd!,  Northeast,  Caheert  Rd.  to  Little  Elk  Creek.    Authoriza- 
tion for  extra  work i,      .„  i'A' ' '  /     i  ' '  j ■c'luii^i^' 

Painting  (2)  two  steel  I  beam  bridges  on  Rt.  40,  east  of  Cumberland,  over  Elklick 


Ri: 


Three  parking  areas!  Rt.  40,  FairviewMtn.,  Sidling  Hill  Mtn.,  Sideling  Hill  Mtn. 

W  P  A    Project  

Repair  and  widen  5  bridges  on  Rt!  40,  between  Clear  Spring  and  Allegany  County 

line,  W.P.A.  Project ^    ■  •   .  ■  ■  „ 

Providing  additional  funds  for  U.  S.  Highway  Planning  Survey.  „ 

Control,  lighting  operator's  house  and  bridge  at  Tilghman  s  Island  over  Knapp  s 

Minn^iota  Ave!,'ext.,'  Eastern' Ave.,  Addison  Ch.  Road.    Authorization  for  extra 


work 


School  playground  on  Jefferson  Ave.,  Prince  George's  County,  placing  18"  pipe  in 

drainage  ditch .■ /  '^\ 

Increase  Auth.  #  110-40  for  appropriations  to  incorporated  towns 

Reducing  amount  reserved  for  county  road  maintenance  V  ' '  ^ 

Appropriating  to  inc.  towns  of  the  county,  share  in  excess  lateral  gasoline  tax. 

Fiscal  years  1937-38 ,■    ■  ■ : '■,''■'' c'    ' i io/in 

Reducing  the  amount  reserved  for  county  road  maintenance  during  fiscal  year  1940 
Install  3-phase  traffic  actuated  signal  at  Wormans  Mill  at  intersection  ot  U.b.  is 

and  State  Rt.  26 .- , -. 

Owens  Road  in  Prince  George's  County,  widening  and  graveling         .^^^ -^^.^^^ 
Replace  14"  pipe  with  24"  corrugated  metal  pipe  at  Fort  Hite  on  Rt.  36,  Mt.  Savage 


Road 

Allotment  to  town  of  Hurlock •  ■ ■.  ■ ■ 

Sheriff  Road,  Addison  Chapel  Road  to  63rd  St.,  widen  and  surface.  .  .      . ........ 

Furnish  and  install  signals  on  approaches  to  Choptank  River  Bridge  (Dover)  .  . . . 

Furnish  and  install  signals  on  approaches  to  Severn  River  Bridge  #5609 

Furnish  and  install  signals  on  approaches  to  South  River  Bridge  «  5blO 

Providing  additional  funds,  W.P.A.  Project  in  New  Market 

Vale  Summit  to  Midland.    Authorization  for  extra  work. ^^ .'  ' '   -d'  ' '  j 

Grade  elimination  and  approach,  N.  &  W.  R.  R.,  Shephardstown-Sharpsburg  Koad 

Authorization  for  extra  work  ,•:■■.■,. , 

Complete  gap,  Cearfoss  toward  Fairview.     Authorization  for  extra  work 

Cancelling  Auth.  «  225-40,  new  award  made  under  Auth.  S  302-40 .^ 

Making  property  adjustments  to  the  Casmir  and  Anna  Gawlik  property  on  tne 

RepSring^oads  and  surface  treat  same  in  the  Md.  Tuberculosis  Sanatorium, 

Salisbury,  Md. ^^ ^  • -  ■.   ■,   -    

Constructing  operator's  house  at  Knapps  Narrows  Bridge  *2047. 

Re-opening  VVi-1 13X34-12,  funds  for  additional  oiling  of  county  roads,     liscal  year 


1940 


Re-opening  S-69X11-12,  funds  for  additional  oiling  of  county  roads.    Fis<^l  year  1940 
Re-opening  D-103X14-12,  funds  for  additional  oiling  of  county  roads.     Fiscal  year 


1940 


Gov.  Ritchie  Hwy.,  Jones  Station  to  Severn  River  Bridge,  beautification,  sloping, 
etc    W.P.A.  Project,  State  Roads  contribution ■  ■ .  •■ 

Reimbursing  the  B.  &  O.  R.  R.  Co.,  Leslie  grade  elimination,  expenses  incurred  in 
preparation  of  plans,  inspection,  etc.  .  .    ■-■  ■ ■  ■    ■,■,,.•  ■,■  '^i-W^    "a  ' 

Construct  breast-wall,  tributary  to  Rock  Creek,  west  side  of  Vier  s  Mill  Road, 
Rt.  «  586/3 ^v  ,■■  W  ■■■■■:■■■■■. r'  ■ 

Gov.  Nice  Hwy.,  Foys  Hill  to  North  East,  Calvert  Rd.     Authorization  for  extra 


Gov.'^Nice  Hwy.,  Foys  Hill  to  North  East,  Calvert  Road.    Authorization  for  extra 
Gov.Vice  Hwy.,  Foys  Hill  to  North  East,  Calvert  Road.    Authorization  for  extra 


vork . 


Gov.  Nice  Hwy.,  Foys  Hill  to  North  East,  Calvert  Road.    Authorization  for  extra 
work 


Amount 


H-249-411 

D-120-1-111 

A-292X611 

H-21S-1-448 

A-144-20-62 

A-1U-S2 

Wi-189Xlll 

Wi-190Xlll 

WO-219X111 

C-101-2-823 

H-249-411 

Ce-209-430 

A-293X611 

W-334X611 

W-333X611 
AW-700-032 

T-84X1-211 

P-348-1-821 

P-427X811 
Q-90-27-22 
Q-90-22 

P-267-101-82 
P-267-82 

F-351X611 
P-418X811 

A-294X611 
D-148-150 

P-42SX8n 

T-87X211 

AA-285-311 

AA-286-311 

F-366X611 

A-205-1-611 

W-3 12-1-622 
W-320-1-650 
B-379-2-430 

B-379-2-430 

Wi-191Xlll 
T-84X211 

Wi-113X34-12 
S-69X11-12 

D-103X14-12 

AA-213X3-311 

CE-164-2-422 

M-344X311 

CE-208-430 

CE-208-430 

CE-208-430 

CE-208-430 


268.50 

40.00 

900.00 

200,349.58 

13,823.75 

13.SB3.75 

1,683.30 

690.00 

2,790.00 

22,825.00 

264.00 

1,151.01 

186.88 

5,071.50 

4,600.00 
17,177.00 

2,001.00 

259.87 

374.90 
187.17 
187.17 

5,455.10 

5,455.10 

3,900.00 
1,500.00 

178.41 
5,000.00 
448.50 
739.84 
739.83 
739.83 
921.15 
68.75 

900.00 
170.40 

7,863.90 

7,863.90 

690.00 
897.00 

3,067.14 
1,385.99 

1,523.97 

16,281.70 

9,600.00 

310.50 

1,273.98 

186.26 

1,479.60 

1,277.54 
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268.50 

40.00 

900.00 

Dorchester 

Allegany 

Harford 

200,349.58 

13,823.75 

13,823.75 

Allegany 
Allegany 
Wicomico 
Wicomico 
Worcester 

Calvert 

Harford 

Cecil 

1,683.30 

690.00 

2,790.00 

22,825.00 

264.00 

1,151.01 

186.88 
5,071.50 
4,600.00 

Allegany 

Washington 

Washington 
State  Wide 

Talbot 

Prince  George's 

Prince  George's 
Queen  Anne's 
Queen  Anne  s 

Prince  George's 
Prince  George's 

Frederick 
Prince  George's 

Allegany 

Dorchester 

Prince  George's 

Talbot 

Anne  Arundel 

Anne  Arundel 

"  aym.bo 

2,001.00 

259.87 

374.90 

187.17 
187.17 

5,455.10 

5,453.10 

3,900.00 
1,500.00 

178.41 

5,000.00 

448.50 
739.84 
739.83 
739.83 
921.15 
68.75 

Frederick 
Allegany 

Washington 
Washington 
Baltimore 

Baltimore 

Wicomico 
Talbot 

Wicomico 
Somerset 

Dorchester 

Anne  Arundel 

Cecil 

900.00 

170.40 

7,863.90 
7,863.90 

690.00 
897.00 

3,067.14 
1,385.99 

1,523.97 

16,281.70 

9,600.00 

310.50 

1,273.98 

186.26 

1,479.60 

1,277.54 

Montgomery 
Cecil 

Cecil 

Cecil 
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Date  of 

Minutes 


Description 


315-40 

316-40 
317-40 
318-40 

319-40 

320-40 


1940 

Apr.  9 

Apr.  9 

Apr.  10 

Apr.  17 

Apr.  17 

Apr.  17 


321-40  Apr.  17 


322-40 
323-40 
324-40 
325-40 
326-40 
327-40 
328-40 
329-40 
330-40 
331-40 
332-40 
333-40 
334-40 

335-40 
336-40 


338-40 
339-40 

340-40 

341-40 
342-40 

343-40 
344-40 
345-40 
346-40 
347-40 

348-40 

349-40 

350-40 

351-40 
352-40 
353-40 
354-40 
355-40 

356-40 
357-40 
358-40 
359-40 
360-40 
361-40 
362-40 

363-40 

364-40 
365-40 

366-40 

367-40 


Apr.  17 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

Apr.  25 

May  28 

Apr.  17 

Apr.   25 
Apr.    23 


Recondition  along  Rt.  1,  22  and  24  includ.  Main  and  Bond  St.,  Belair.     Autiioriza- 


337-40     Apr.    23 


Apr.  25 
Apr.    24 

Apr.   30 

May  21 
May     7 

Mav  7 

May  14 

Mav  7 

Mav  14 

Apr.  30 

Apr.   30 

Apr.   30 

.\pr.   30 

Apr.  30 
Apr.  30 
Apr.  30 
Apr.  30 
May     7 

May  23 

May  23 

May  23 

May  2 

May  23 

Mav  23 

May  23 

May   23 

May  23 
May    14 

May    23 

May   23 


tion  for  extra  work  .      ,      •     ;  •       r  j.  \ 

Bridge  over  Cambridge  Creek  in  Cambridge.     Authorization  for  extra  work 
Annapolis  Blvd.,  Jones  to  Severn  River  Bridge.     Authorization  for  extra  work^    .  . 
Adjusting  claim  for  damage  done  to  Alice  V.  Drummond  property  on  Mountain 


Road 


Project 
Number 


ShawsviUe  to  Hughes  HiU;  to  complete  H-239X1-411,   contribution  to  W.P.A. 

Intersect\on°ofMt. 'Savage  and  Barrelville  Roads,  replacing  existing  14"  pipe  with 

Removal  o?exist'ing"'concrete  wall,  build  new  wall,  Mt.  Savage;  Frostburg  Road  at 

Caro'll^g  ouUwms  of  R/W  agieement,  Marshall  C.  Ahalt,  Contract  F-239-1-52 

Cancelling  Authorization  »  305-40 

Cancelling  .Authorization  *  306-40 

Cancelling  .Authorization  *307-40  .   

Increasing  the  amount  reserved  for  county  road  maintenance 

Increasing  the  amount  reserved  for  county  roads  maintenance 

Increasing  the  amount  reserved  for  county  road  maintenance 

Great  Mills-Dravden  Road,  improving  2.2  miles 

Compton-Clements  Road,  improving  3.75  miles 

MacKintosh  Road,  improving  4.6  miles ' 

Horsehead  Road,  improving  2.7  miles^          .  ,      ■  ,     •  ,        e  „^  wv  A   Prmprt 
Pearson-Chesapeake  Bay  Road,  1.5  miles,  widen,  drain,  and  surface,  W.P.A.  Project 
Intersection  of  U.  S.  Route  15  and  State  Rt.  72  in  Lewistown,  Md.  sponsor  s  contri- 
bution, W.P.A.  Project ,            „  •  ,       •,,•  n  a    t>     •  „♦ 

Perry ville,  at  the  approach  to  the  new  Susquehanna  Bridge,  W.P.A.  I'roject 

Widen  Sweden  Point  Road,  distance  of  0.5  mile    .    ..    _ _■ ,       ^    .  ■■  ■ 

Philadelphia  Road  relocation,  Principio  to  Foy's  Hill,  grade,  concrete  surfac 

concrete  arch  bridge , , 

This  authorization  Number  used  for  memorandum  only     ..... ....  ■■^-     -    -^^ 

Revel's  Neck  Road,  King's  Creek  towards  Revel's  Neck,  stabilized  soil  base  course 

W^fs^Io"pe  o'f  Fairview  Mtn.,  Rt.  40  (U.  S.),  installing  40  it.  perforated  corrugated 

metal  pipe , <        ■  \ 

Increasing  the  amount  reserved  for  county  road  maintenance  .^^         ^ 

Eliminate  2  dips  in  roadway,  Boonsboro  to  Shephardstown,  south  of  Sharpsburg, 

State  Route  34 ■       /-.     *       -n 

Erect  office,  tool  rooms,  and  stock  rooms,  repairs,  CentervUle  ^ 

State  Garage  at  Centerville,  grading  and  surfacing  yard,  driveway,  etc. 

Rt.  313  at  Ingleside,  widening  inside  of  curve  

Constructing  an  office  building  at  Ocean  City  Bridge        ,  -       ,        »  Vv, '  ■■.■•;.■■ 
Pavfng  New  Phila.  Rd.  north  east,  Calvert  Rd.  to  Little  Elk  Creek.     Authorization 

pivin^New  Phila.  Rd.  north  east,  Calvert  Rd .  to  Little  Elk  Creek.  Authorization 
pivinTNewT^la:  Rd.  north  east,  Calvert  Rd.  to  Little  Elk  Creek.  Authorization 
pIving'^New  Ph'ila.  Rd.  north  east.  Calvert  Rd.  to  Little  Elk  Creek.     Authorization 

for  extra  work .•,■...■,         V  i 

Complete  gap,  Cearfoss  twd.  Fairview.     Authorization  for  extra  work 

Surface  east  lane,  Gov.  Ritchie  Hwy.     Authorization  for  extra  work  

Bridge  over  Cambridge  Creek  in  Cambridge.  Authorization  for  extra  work 
Bridge  over  Cambridge  Creek  in  Cambridge.  Authorization  for  extra  work 
Phila.  Rd.  relocation   Elkton-Chesapeake  City  Road.     Authorization  for  extra 

TraMferring  from  the  Commission's  unencumbered  balance  to  Reconstruction  Fund 
Transferring  from  the  Commission's  unencumbered  baance to  Reconstruction  ^und 
Transferring  from  the  Commission's  unencumbered  balanceto  Reconstruction  t  und 
Constructing  the  Sinepuxent  Bay  Bridge  at  Ocean  City  _^  ^    ,„*;„„  Fn„H 

Transferring  from  the  Commission's  unencumbered  balance  to  Reconsti  uction  a  und 

This  authorization  number  used  for  memorandum  only  ._  .  .^ . 

Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 


H-249-411 

D-120-1-111 

AA-213-329 

AA-288-311 

H-239X2-411 

A-295X611 

.\-296X611 

F-239-2-62 

Wi-113X34-12 

S-69X 11-12 

D-103X14-12 

Wi-113X12 

S-69-12 

D-103-12 

SM-222X850 

SM-223X850 

SM-224X550 

SM-225X850 

SM-221X82 

F-271X611 

Ce-225X411 

Ch-205X850 

Ce-222-434 

S-75-1-150 

W-335X611 
A-144-62 

W-336X611 

Q-149X211 

Q-149X1-211 

Q-150X211 

WO-180X4-133 

Ce-209-430 

Ce-209-430 

Ce-209-430 

Ce-209-430 
W-320-1-650 
A  A-2 13-2-330 
D-120-1-111 
D-120-1-111 

Ce-185-433 

01 

01 

01 

Wo-180-1-133 

01 


Fund 


Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 


Fund ,,  ,  , 

This  authorization  number  used  for  memorandum  only   .      „  ■    -  ■  ■  •  ■  ■  ■  ■  -  •  •; 

Erosion  control  on  the  BrookeviUe  Road  between  Woodbine  St.  and  the  East-West 

Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 
Fund 


Transferring  from  tlie  Commission's  unencumbered  balance  in  the  Reconstruction 
Fund 


01 
01 

M-245X2-311 

01 

01 


Amount 


Report  of  the  State  Roads  Commission 
DURING  THE  FISCAL  YEAR  1940— Continued 


269 

Exhibit  6 
Schedule  2 


Mainte- 
nance 

Recon-           Lateral 
struction           Funds 

i 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid, 1939 

Other 

County  in 

Which  Project  is 

Located 

424.35 
24.00 

818.85 

520.00 

2,875.00 

144.30 

401.47 

Harford 

Allegany 

253.86 
3,067.14 
1,385.99 
1.523.97 
3,067.14 
1,385.99 
1,523.97 

Frederick 

Wicomico 

Somerset 

Dorchester 

Wicomico 

Somerset 

Dorchester 

3,818.00 
5,692.50 
6,049.00 
3,105.00 

St.  Mary's 

1,783.47 

2,454.10 
6,844.80 

Cecil 

962,55 

Charles 

186,034.94 

Cecil 

32,200.85 

Somerset 

■, 

198.59 

13,823.75 

704.94 
995.84 
449.65 
378.92 

690.00 

597.30 
989.80 
421.31 
529.96 

Cecil 

Cecil 

Cecil 

Cecil 

597.50 

Washington 

35.50 

350.00 
25.00 

734.25 

Cecil 

5.404.00 

934,612.10 

24,132.00 

30,381.91 

3,000.00 

1,193.13 

Montgomery 

173,997.78 

50,700.00 
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Date  of 
Minutes 


Description 


Project 
Number 


368-40 

369-40 

370-40 
371-40 
372-40 

373-40 

374-40 


1940 

May  23 

May  21 

May  21 

May  14 

May  14 

May  23 

May  23 


375-40 

May 

16 

376-40 

May 

16 

377-40 

May 

16 

378-40 

Mav 

16 

379-40 

May 

28 

380-40 

May 

28 

381-40 

May 

28 

382-40 

May 

21 

383-40 

May 

21 

384-40 

May 

21 

385-40 

May 

21 

386-40 

Mav 

28 

387-40 

May 

21 

388-40 

May 

28 

389-40 

May 

23 

390-40 

May 

23 

391-40 

May 

23 

392-40 

May 

23 

393-40 

May 

23 

394-40 

May 

23 

395-40 

May 

23 

396-40 

May 

23 

397-40 

May 

21 

398-40 

May 

21 

399-40 

May 

21 

400-40 

May 

21 

401-40 

May 

28 

402-40 

May 

28 

403-40 

May 

28 

404-40 

May 

28 

405-40 

Mav 

28 

406-40 

May 

28 

407-40 

June 

4 

408-40 

June 

4 

409-40 

June 

4 

410-40 

June 

4 

411-40 

June 

4 

412-40 

June 

4 

413-40 

June 

4 

414-40 

June 

4 

415-40 

June 

4 

416-40 

June 

11 

417-40 

June 

11 

418-40 

June 

12 

419-40 

June 

11 

420-40 

June 

11 

421-40 

June 

U 

422-40 

June 

18 

Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 

Fund ■■••,■ ,     ,   ■  ■ 

East  of  Sandy  Island  Bridge,  1  mile  east  of  Goldsboro,  making  shoulder  safe  for 


traffic 

Additional  funds  to  complete  H-251X411 

Garage,  etc.,  at  Laurel.    Authorization  for  extra  work 

Phila.  Rd.  reloc.  nr.  Oakington  to  Ontario  St.,  in  Havre  de  Grace.    Authorization 

for  extra  work /  '  -A •' ' ' ' 

Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 

Fund 


Transferring  from  the  Commission's  unencumbered  balance  in  the  Reconstruction 
Fund • ,  •  ;„ 

Constructing  treated  timber  dam  across  Givens  Branch  near  PowellviUe 

Along  Ohio  St.,  Otsego  St.,  and  Union  Ave.,  in  Havre  de  Grace,  macadam  base,  etc, 

Removing  old  bridge  over  the  Potomac  River  at  Hancock 

Making  repairs  to  existing  bridge  over  Potomac  River  at  Brunswick,  Md 

Cancelling  .Authorization  194-40  

Cancelling  Authorization  331-40 

Mackintosh  Road  in  St.  Marv's  County,  4.6  miles,  constructing -  ■  • 

From  Foys  Hill  to  Broad  Creek  along  the  Philadelphia  Road,  relocation  2.222  miles 
concrete  surfacing  .■  ■    ■ 

From  Broad  Creek  to  north  east  along  the  Philadelphia  Road,  relocation  1.818  miles 
concrete  surfacing  tt'-ii'  ' 

Constructing  2.477  miles  of  concrete  surfacing  from  North  East  to  Bacon  Hill, 
Philadelphia  Rd.  relocation -nu-V 

Constructing  2.443  miles  of  concrete  surfacing.  Bacon  Hill  towards  Elkton,  Phila- 
delphia Rd.  relocation  

Cancelling  Authorization  376-40 j ' ' '  u 

Along  Ohio  St.,  Otsego  St.,  and  Union  Ave.  in  Havre  de  Grace,  macadam  base, 
road  mix,  etc ;' '  'i 

South  of  Charles  Branch  towards  T.  B.,  constructing  sand  asphalt  shoulders  on 
Rt.  3 

Additional  funds  to  complete  B-432X2-411 

W.P.A.  Project  along  4100  block  of  Wilkens  Ave.,  curb  and  gutter,  sidewalks,  widen 
roadway 

Wye  Mills  to  Easton,  widening  earth  shoulders  (east  side) 

Furnish  part  of  equipment  and  material,  St.  Paul's  Road,  W.P.A.  Project 

Surfacing  certain  Sts.  in  Ocean  City 

Allotment  to  Havre  de  Grace.     Fiscal  year  1940 

Allotment  to  Bel  Air.     Fiscal  year  1940 

Allotment  to  Aberdeen.     Fiscal  year  1940 

Charlestown,  Carpenters  Point.     Authorization  for  extra  work 

Pedestrian  underpass  at  Odenton.     Authorization  for  extra  work 

Pedestrian  underpass  at  Odenton.     .Authorization  for  extra  work ^ 

Phila.  Rd.  relocation  nr.  Oakington  to  Ontario  St.  in  Havre  de  Grace.  Authoriza- 
tion for  extra  work 

Whayesville  to  Ebenezer  Church,  3.180  miles  stabilized  soil  base  course 

Shipley's  Corner,  Magnolia  Road  from  Phila.  Rd.  reloc.  to  Magnolia,  bituminous 
rd.  mix  surfacing .•  •  . 

Aiken  Road  to  Principio,  Philadelphia  Road  relocation,  1.854  miles,  grade,  drain, 
concrete  surfacing 

Complete  gap,  Cearfoss  twd.  Fairview.     Authorization  for  extra  work 

Grade  elimination  at  Odenton.     Authorization  for  extra  work 

Authorization  for  extra  work ■  •  •  ■ 

Mill  St.,  from  High  St.  past  State  Roads  garage  in  Chestertown,  placing  8'  macadam 

Cancelling  Authorization  *  248-40 

Increasing  Authorization   ?i<  120-40 

Increasing  Authorization  W  121-40 

Installing  a  gasoline  engine  as  an  auxiliary  power 

Phila.  Rd.  reloc.  nr.  Oakington  to  Ontario  St.  in  Havre  de  Grace.  Authorization 
for  extra  work 

Phila.  Rd.  reloc.  nr.  Oakington  to  Ontario  St.,  in  Havre  de  Grace.  Authorization 
for  extra  work 

Philadelphia  Road  relocation.  Church  Creek  to  Aberdeen,  2.936  miles  roadside 
development 

Easton,  Trappe  relocation,  Peachblossom  Creek  to  Trappe,  grade,  drain,  concrete 
surface  and  bridge  construction 

Installation  of  traffic  signal,  Phila.  Rd.  reloc 

Install  traffic  control  signal,  Philadelphia  Road  and  Otsego  St.,  Havre  de  Grace 

Install  warning  signals  at  Chester  River  Bridge  ( »2008)  Chestertown 

Phila.  Rd.  reloc,  bridge  over  Big  Elk  Creek.     Authorization  for  extra  work 

Complete  gap,  Cearfoss  toward  Fairview.     Authorization  for  extra  work 

Sponsor's  contribution,  West  Denton,  Route  404  Section  *  8 

Taking  care  of  right-of-way  agreement.  West  Denton,  Route  404  Section  *8 


CO-143X211 

H-251X1-411 

P-407-811 

H-218-1-448 

01 

01 

Wi-140-2-111 

H-218-3-411 

W-332-627 

F-361-611 

P-423X824 

SM-224X850 

SM-224X850 

Ce-208-1-434 

Ce-208-2-434 

Ce-209-1-434 

Ce-209-3-434 
H-218-3-411 

H-218-3-448 

P-433X824 
B-432X3-411 

B-446X411 

F-89X211 

W-308X2-611 

WO-222X111 

H-158-8-42 

H-158-9-42 

H-158-10-42 

Ce-102-1-830 

AA-200-3-321 

AA-200-3-321 

H-218-1-448 
Wo-216-1-150 

H-120-1-450 

Ce-214-434 

W-320-1-650 

AA-200-1-321 

B-379-1-430 

K-126X211 

Wi-140-2-127 

Ho-192-32 

M-342-32 

W-3 12-643 

H-218-1-448 

H-218-1-448 

H-187-9-434 

T-73-2-233 

H-218-5-448 

H-218-4-448 

K-127X211 

Ce-216-430 

W-320-1-650 

C0-113X1-211 

CO-113X2-211 


347,251.13 

4,025.00 

4,197.50 

700.12 

425.58 

125.00 

3,101.55 

800.40 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

1 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

110,000.00 

937.25 

5,008.25 

199.00 

Prince  George's 

3,657.94 

316,000.00 
17,600.00 

11,925.10 
29,247.35 

Harford 

6,270.00 

Washington 

36,007.40 

37,500.00 

Prince  George's 

6.049.00 
4,581.60 

St.  Mary's 

215,832.60 
171,829.85 
222,722.89 
207,247.04 

Cecil 

Cecil 

Cecil 

Cecil 

29,247.35 

Harford 

28,184.53 

Harford 

29,704.00 

Prince  George's 

1,840.00 

1,971.10 

960.25 

1,725.00 

2,875.00 

Baltimore 

Talbot 

Washington 

3,000.00 
2,000.00 
1,500.00 

Harford 

Harford 

Harford 

55.39 

Cecil 

38.10 
237.00 

Anne  Arundel 

Anne  Arundel 

4,795.00 

Harford 

33,567.00 
45,322.77 

Worcester 

Harford 

253,586.86 

Cecil 

144.57 

Washington 

24.29 

2,906.40 

2,530.00 

Kent 

6,636.65 

Wicomico 

3,746.62 
3,100.95 

65.50 

11.88 

193.73 

11,345.47 

4,025^00 

4,197.50 

347,251.13 

Talbot 

700.12 

425.58 

Cecil 

125.00 

Washington 

3,101.55 
800.40 
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Date  of 
Minutes 


Description 


423-40 
424-40 
425-40 
426-40 
427-40 
428-40 

429-40 
430-40 

431-40 
432-40 

433-40 


435-40 
436-40 

437-40 
438-40 
439-40 

440-40 
441-40 

442-40 

443-40 
444-40 
445-40 
446-40 
447-40 
448-40 

449-40 
450-40 
451-40 
452-40 
453-40 
454-40 
455-40 
456-40 

457-40 
458-40 
459-40 

460-40 
461-40 

462-40 
463-40 

464-40 
465-40 

466-40 

467-40 

468-40 

469-40 

470-40 

471-40 
472-40 
473-40 
474-40 

475-40 


1940 
June  12 
June  IS 
June  18 
June  18 
June  19 
June   19 

June  19 
June   19 

June  25 
June   18 

June    18 

June    18 

June  25 
June   25 

July  2 
June  25 
June   25 

June  25 
June   27 

June   27 


July 
July 
Jab- 
July 
July 
July 

Julv 
July 
Julv 
July 
Julv 
July 
July 
July 


Julv  9 

Julv  9 

July  9 

July  9 

July  9 


Julv 
July 


July 
July 


July  9 

July  9 

July  9 

July  9 

July  10 

July  10 

July  23 

July  23 

July  17 

July  23 


Project 
Number 


Timber  treated  bridge  over  thoroughfare  at  Deal  Island,  constructing 

Reducing  Authorization  #  184-9 

Reducing  Authorization  *  54-40 

Increasing  Authorization  *  253-9 

This  authorization  number  used  for  memorandum  only    

Sinepuxent  Road,  end  Wo  156  to  Lewis'  Store,  2.940  miles  grading,  drainage,  soil 
base  course , 

Allen's  Corner  to  Reliance  Road,  2.702  miles  of  bituminous  stabilized  ba,se  course. . 

Extension  of  New  Market-Huntersville  Road  to  Three  Notch  Road  at  Oraville, 
grade,  drain,  surfacing ; 

Grayton-Brick  Church  Road,  widen,  grade,  and  drain 

Recondition  along  Rt.  1—22  and  24  includ.  Main  and  Bond  Sts.,  Belair.  Authoriza- 
tion for  extra  work 

Gov.  Nice  Hwy.,  Foy's  Hill  to  North  East-Calvert  Road.  Authorization  for 
extra  woi'k  

Phila.  Rd.  relocation,  near  Oakington  to  Ontario  St.,  in  Havre  de  Grace.  Authori- 
zation for  extra  work ; 

Changing  channel  at  bridge  near  Hoffman  Water  tunnel  on  Vale  Summit  Road. 

Intersection,  Smithville  Road  and  Rt.  313,  1  mile  north  of  Federalsburg,  correct 
drainage 

Altering  existing  traffic  signal  at  New  Philadelphia  Road  and  Edgewood  Road 

Phila.  Rd.  reloc.  Elkton-Chesapeake  City  Road.    Authorization  for  extra  work 

Phila.  Rd.  reloc.  near  Oakington  to  Ontario  St.,  in  Havre  de  Grace.  Authoriza- 
tion for  extra  work 

Surface  treating  certain  streets  in  Snow  Hill . . . 

National  Pike  relocation,  east  of  Tonolaway  Creek  towards  Hancock,  1.277  miles 
concrete  surf,  and  bridge 

Macadam  base  course,  road  mix  course,  and  concrete  bridges  including  bridges 
over  Gwynns  Falls  and  W.  M.  R.  R. 

Installing  traffic  signal  at  New  Philadelphia  Road  and  Landing  Lane 

Modifving  existing  curve  at  Locust  Grove,  Rt.  213,  Section  9 

Replace  pipe  at  Meadow  Brook  (Dr.  Watson's),  Rt.  40,  east  of  Cumberland 

Along  Washington  Blvd.,  near  Relay,  300  ft.  south  of  Rolling  Road,  W.P.A.  Project 

Construction  of  approach  to  bridge  at  Deale's  Island,  W.P.A.  Project 

Increasing  authorization  «  442-9,  maintenance,  traffic  bridge,  B.  &  O.  R.  R.  bridge 
at  Harper's  Ferry , 

Coastal  Hwy.,  Ocean  City  to  Delaware  line,  gravel  or  top  soil 

Moving  frame  tobacco  barn  on  property  of  W.  L.  Woods 

Otsego  and  Ohio  St.,  at  Havre  de  Grace.     Authorization  for  extra  work 

Adjustments  to  Cozmia  Garolick  property.    Authorization  for  extra  work 

May  field  to  Odenton.     .Authorization  for  extra  work         , 

Resurfacing  on  either  side  of  proposed  bridge  at  Skinner's  Run 

Bridge  over  St.  Mary's  River,  Great  Mills  to  Glebe's  School 

Reconstruction  of  bridge  over  Ben's  Branch  on  road  from  New  Market  to  Liberty- 
town  , 

Increasing  the  amount  reserved  for  county  road  niaintenance 

Reducing  the  amount  originally  authorized  for  this  project 

Reducing  the  amount  reserved  for  payment  to  county  commissioners  of  Mont- 
gomery County 

Town  allotments,  1940.     Authorization  for  extra  work 

(P.  E.  C.)  grade  elimination,  N.  &  W.  R.  R.,  Sheperdstown-Sharpsburg  Rd., 
(Antietam).     Authorization  for  extra  work 

Phila.  Rd.  reloc,  Elkton-Chesapeake  City  Road.     Authorization  for  extra  work 

Constructing  timber  piles  bridge  and  approaches  over  Jenkins  Creek,  Crisfield  to 
Birdtown 

Constructing  timber  pile  bridge  over  Skinner's  Run,  Federalsburg  to  Hurlock 

Taneytown-Copperville  Road  and  Westminster-Bachman  Mills  Road,  construct- 
ing base  and  road  mix 

Mt.  Airy-Taylorsville  Road,  south  of  Taylorsville  toward  Winfield -Lisbon  Road, 
construct  base  and  road  mix  

East  approach  to  Potomac  River  Bridge  near  Ludlow  Ferry  to  Newburg,  Bel 
Alton-Rock  Pt.  Rd.,  concrete  surfacing 

Princess  Anne-Mt.  Vernon  Road,  northeast  of  Princess  Anne  toward  Mt.  Vernon, 
stabilized  soil  base  course 

Rt.  313  from  Greensboro  to  Goldsboro,  constructing  sand  asphalt  shoulders,  prison 
labor,  approx .  4  miles 

Extension  of  5th  St.  in  North  Beach,  clearing,  grubbing,  grading,  draining,  and 
surfacing,  appr.  1640  ft. 

Performing  work  on  the  streets  of  Chesapeake  Beach,  Calvert  County,  Maryland. 

Street  work  in  Vienna 

Moving  frame  building  on  property  of  Jos.  Farrell,  rights-of-way  agreement 

Aiken  Road  from  Post  Road  at  Perryville  to  New  Philadelphia  Road,  0.70  mdes 
of  roadway 

Finish  widening  north  side  of  Oakland-Hutton  concrete  pavement 


S-68-1-150 
B-419X411 
B-436X1-411 
H-236X411 


Wo-217-1-150 
Co-107-1-250 

SM-198-1-850 
Ch-207X850 

H-249-411 

Ce-208-430 

H-218-1-448 
A-303X611 

CO-146X211 
H-256X411 
Ce- 185-433 

H-218-1-448 
WO-224X111 

W-182-1-634 

B-407-1-443 

Ce-185X433 

K-12SX211 

A-304X611 

B-420X411 

S-68-2-111 

W-212-4-611 

WO-171X6-1019 

SM-198X3-850 

H-218-3-448 

B-379-2-430 

AA-208-1-32 

D-116X2-111 

SM-216-1-850 

F-193-1-611 
A- 144-62 
S-75-1-150 

M-342-32 
M-257-19-32 

W-3 12-643 
Ce- 185-433 

S-111-1-150 

D-116-1-111 

/CL-222-1-3501 

\CL-223-l-350/ 

Cl-225-1-350 

Ch-200-1-849 

S-82-1-150 

CO-144X224 

C-138X82     • 
C-139X811 
D-152-150 
Ch-200X2-849 

Ce-232-411 
G-183X1-611 
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Mainte- 
nance 

Recon- 
struction 

Lateral 
Funds 

County 

Con- 
struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid.  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

53,361.50 

725.00 
2,174.73 

67,585.98 
48,930.02 

16,423.05 
4,307.90 

St.  Mary's 

1,057.35 

703.00 

Cecil 

625.00 

169.17 

412.cS5 
977.50 

Allegany 

8,385.97 

Cecil 

16.98 

3,219.95 

274,139.36 

80,988.58 

Washington 

3,450.00 

Cecil 

1,955.00 

121.76 

4,719.60 

5.744.25 

10,000.00 

Allegany 

Washington 

17,250.00 

373.75 

St.  Mary's 

1,325.00 

128.00 

27.51 

994.75 

5,505.25 

8t.  Mary's 

3,682.15 

27,138.83 

Allegany 

6,172.10 

7,816.27 
7,216.27 

Montgomery 

Montgomery 

Washington 
Cecil 

575.00 

427.80 

10,986.76 

3,687.20 

60,579.08 
26,098.38 

Carroll 

Carroll 

153,499.52 

14,041.43 

36,800.00 

1,150.00 

Calvert 

22.15 

Calvert 

2,000.00 

316.25 

14,786.75 
8,384.22 

Cecil 
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Project 
Number 


Amount 


476-40 

477-40 
478-40 
479-40 
480-40 

481-40 

482-40 

483-40 
484-40 
485-40 
486-40 

487-40 

488-40 

489-40 
490-40 

491-40 

492-40 
493-40 

494-40 

495-40 

496-40 
497-40 

498-40 

499-40 

500-40 
501-40 

502-40 

503-40 

504-40 

505-40 

506-40 

507-40 

508-40 

509-40 
610-40 
511-40 
512-40 
513-40 

514-40 

515-40 
516-40 

517-40 

518-40 

519-40 

520-40 
521-40 


194( 
July 

) 
23 

July 
July 
July 
July 

23 
23 
23 
31 

July 

31 

July 

31 

July 
July 
July 
Aug. 

31 
31 
31 

6 

Aug. 

6 

Aug. 

6 

Aug. 
Aug. 

6 
6 

Aug. 

0 

Aug. 
Aug. 

13 
13 

Aug. 

13 

Aug. 

Aug. 
Aug. 

13 
13 
13 

Aug. 

13 

Aug. 

13 

Aug. 
Aug. 

13 
13 

Aug. 

20 

Aug. 

13 

Aug. 

20 

Aug. 

20 

Aug. 

20 

Aug. 

20 

Aug. 

20 

Aug. 
Aug. 
Aug. 
Aug. 
Aug. 

20 
20 
20 
20 
22 

Aug. 

27 

Sept 

3 

Aug.   27 

Aug.  27 

Aug.   27 

Aug.   27 
Sept.  10 


Philadelphia  Road  relocation,  Aiken  lid.  to  Principio.  Authorization  for  extra 
work 

Force  account  work  by  W.  M.  R.  R.     Authorization  for  extra  work 

Oakington  to  Ontario  Streets  in  Havre  de  Grace.     Authorization  for  extra  work. . . 

Oakington  to  Ontario  Streets  in  Havre  de  Grace.     Authorization  for  extra  work.  . 

Furnishing  material  R/W  agreement,  James  Brown,  Chestertown-Church  Hill 
Road 


Adjustments  to  Casmir  and  Sawlik  property,   Sparrows  Pt.  Rd.-Wise  Ave.  to 

North  Pt.  Rd.     Authorization  for  extra  work 

Paving  New  Phila.  Road,  Fov's  Hill  to  Broad  Creek.     Authorization  for  extra 
k 


Philadelphia  Road,  Broad  Creek  to  North  East.     Authorization  for  extra  work 

Philadelphia  Road-Bacon  Hill  towards  Elkton.     Authorization  for  extra  work 

Increasing  the  amount  authorized  under  *  334-40 

Buena  Vista  on  Defense  Hwy.,  towards  Kolbe's  Corner  along  Marlboro-Glendale 

Road,  bituminous  rd.  mix  surface 

Remitting  to  coimty  commissioners  of  Washington  County  the  unencumbered 

balance,  lateral  gasoline  tax  fund  acct. 

Paving  New  Phila.  Rd.,  North  East-Calvert  Road  to  Little  Elk  Creek.     Authori- 
zation for  extra  work 

Aiken  Ave.,  Post  Road,  to  New  Phila.  Road.     Authorization  for  extra  work 
Bridge  and  approach  reloc.  Nat'l.  Pike  at  Tonolaway  Creek.     Authorization  for 

extra  work 

Bridge  and  approach  reloc,  Nat'l.  Pike  at  Tonolaway  Creek.     Authorization  for 

extra  work ■ 

Whitehouse  Road,  Largo  Rd.  to  Ritchie  Road,  grade,  drain,  graveling 

Sheriff  Road,  Cedar  Road  to  Electric  Road  to  Five  Corners  to  Cheverly  Town 

line,  grade,  drain,  gravel 

Beale's  Hill  Road,  T.  B.-Accokeek  Road  to  Charles  County  line,  grade,  drain, 

gravel 


Contee  Road,  Willis  School  House  to  Balto.-Wash.  Blvd.,  grade,  drain,  gravel 
Penna  State  Line  to  Keyser's  Ridge,  W.P.A.  Project,  macadam  and  earth  shoulders 
Phila.  Rd.  reloc,  nr.  Oakington  to  Ontario  St.  in  Havre  de  Grace.    Authorization 

for  extra  work ,■  ■ 

Recon.  bridge  over  Ben's  Bridge  on  New  Market-Libertytown  Road.    Authori- 
zation for  extra  work 

York  Rd.  and  Linden  Terrace  in  Towson,  W.P.A.  Project,  sidewalk,  pavement, 

curb,  all  concrete  (800  ft.) 

Brunswick-Knox ville  Rd.,  W.P.A.  Project,  macadam  shoulders,  reset  guard  fence 
Near  Worman's  Mill,  intersection  of  state  Rt.  26,  Liberty  Rd.  and  Thurmont  Rd., 

W.P.A.  Project,  shovdders, drain  

Allen-Upper  Ferry  Road,  W.P.A.  Project,  stabilized  base  course  roadway,  drainage 

and  appurtenant  work  thereto ■ 

Oiling  county  rds.,  (Princess  Garden  Rd.,  Finn's  Lane,  Brooklyn  Rd.,  Dartmouth 

Ave.,  Scaggs  Lane,  Owens  Rd.,  Clinton-Cheltanham  Rd.,  Clinton-Woodyard) 
Remitting  to  town  of  Bel  Air  to  be  charged  to  the  lateral  gas  tax  fund  of  Harford 

County — Fiscal  year  1940 

Remitting  to  town  of  Havre  de  Grace  to  be  charged  to  the  lateral  gas  tax  fund  of 

Harford  County — Fiscal  year  1940 

Remitting  to  town  of  Aberdeen,  to  be  charged  to  the  lateral  gas  tax  fund  of  Harford 

County — Fiscal  year  1940 

(P.  E.  C.)  Bridge  over  Potomac  River  at  Brunswick.     Authorization  for  extra 


work 

Recon.  along  Rt.  1—22  and  24  included  Main  and  Bond  St.,  Bel  Air.     Authoriza- 
tion for  extra  work 

Phila.  Rd.  reloc,  Elkton-Chesapeake  City  Road.    Authorization  for  extra  work 

Phila.  Rd.  reloc,  Elkton-Chesapeake  City  Road.     Authorization  for  extra  work  . 

Peach  Blossom  Creek  to  Trappe.     Authorization  for  extra  work 

Peach  Blossom  Creek  to  Trappe.     Authorization  for  extra  work 

Rockville  to  northern  limit  of  Bethesda,  along  Wisconsin  Ave.,  from  Bradley 
Lane  to  District  Line  (Natural  rock  asphalt) 

Philadelphia  Road  relocation.  Landing  Lane  in  Elkton  to  Chesapeake  City  Road 
concrete  surfacing 

Installing  flashing  signal  at  intersection  of  state  Route  3  and  5  at  Waldorf 

Appropriation  to  town  of  Princess  Anne,  street  repairs  and  road  within  the  in- 
corporated limits  

Gillis  Rd.,  Mt.  Airy-Taylorsville  Rd.  twd.  Winfield-Lisbon  Road.     Authorization 
for  extra  work 

Gov.  Nice  Hwy.,  Aiken  Road  to  Foy's  Hill.    Authorization  for  extra  work 

Allen's  Corner  to  Reliance.    Authorization  for  extra  work 

Garage  etc.  at  Laurel.     Authorization  for  extra  work, . 

Mackall  Ave.,  Landing  Lane  for  a  distance  of  910  ft. 

Project 


Cecil  County-W.  P.  A. 


Ce-214-434 
W-311-643 
H-218-1-448 
H-218-1-448 

Q-146X2-211 

B-376-2-430 

Ce-208-1-434 
Ce -208-2-434 
Ce-209-3-434 
F-371X611 

P-376-2-850 

W-326-1-62 

Ce-209-430 
Ce-232-411 

W-182-1-634 

W-182-1-634 
P-438X850 

P-439X850 

P-440X850 
P-441X850 
G-192X611 

H-218-1-448 

F-193-1-611 

B-447X411 
F-377X611 

F-378X611 

Wi-163Xl-150 

P-442X850 

H-158-11-42 

H-158-12-42 

H-158-13-42 

F-361-611 

H-249-430 
Ce-185-433 
Ce-185-433 
T-73-2-233 
T-73-2-233 

M-350-311 

Ce-215-1-434 
Ch-209X511 

S-69X15-12 

Cl-225-1-350 
Ce-214-434 
JCo-107-l-250\ 
\D-149-1-150  J 
P-407-811 

Ce-225Xl-448 
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struction 

Lateral 
Funds 

County 
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struction 

Federal 
Grade 
Elimina- 
tion, 1936 

Prison 
Labor 

Regular 
Federal 
Aid,  1938 

Regular 
Federal 
Aid,  1939 

Other 

County  in 

Which  Project  is 

Located 

2,412.00 
300.00 

2,098.40 
730.50 

Cecil 

Washington 

Allegany 

Harford 

1,378.83 

Queen  Anne's 

52.00 

11,050.00 
4,055.00 
2,131.20 

Cecil 

Cecil 

Cecil 

3,309.70 

7,053.75 

Prince  George's 

Washington 

Cecil 

11,636.92 

565.00 

997.50 

Cecil 

868.25 
1,099.00 

Washington 

Washington 
Prince  George's 

Prince  George's 

Prince  George's 
Prince  George's 

4,780.00 

4,569.00 

2,140.00 
3,445.00 

4,758.70 

354.00 

11.39 

276.00 
9,990.00 

2,329.90 

2,845.10 
10,100.00 

Prince  George's 

1.000.00 

1,500.00 

750.00 

Harford 

376.50 

Frederick 

252.05 

164.20 
16,750.52 
3,029.00 

147.50 

Cecil 

Cecil 

Talbot 

Talbot 

32,269.60 

52,812.93 

Cecil 

575.00 

Charles 

200.00 

217.50 

Carroll 

240.00 

Cecil 

598.50 

111.91 

[Dorchester 

1,551.35 

Cecil 

1 

' 
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FUNDS  AUTHORIZED  FOR  EXPENDITURE 


< 


Date  of 

Minutes 


Description 


Project 
Number 


522-40 
523-40 


525-40 
526-40 

527-40 

528-40 

529-40 
530-40 
531-40 
532-40 
533-40 
534-40 
535-40 
536-40 
537-40 
538-40 
539-40 

540-40 

541-40 

542-40 
543-40 

544-40 

545-40 

546-40 

547-40 

548-40 
549-40 

550-40 

551-40 

552-40 

553-40 
554-40 
555-40 
556-40 
557-40 

558-40 
559-40 
560-40 
561-40 
562-40 

563-40 
564-40 
565-40 

566-40 

567-40 

568-40 
569-40 

570-40 
571-40 


1940 
Sept.  10 
Sept.     3 

Sept.     3 

Sept.  3 
Sept.     3 

Sept.    3 

Sept.  10 

Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 
Sept.  10 

Sept.  17 

Sept.  17 

Sept.  17 
Sept.  17 

Sept.  17 

Sept.  17 

Sept.  17 

Sept.  17 

Sept.  17 
Sept.  19 

Sept.  19 

Sept.  19 

Oct.      1 

Oct.  1 
Sept.  24 
Sept.  24 
Sept.  24 
Sept.  24 

Sept.  24 
Sept.  24 
Sept.  24 
Sept.  24 
Sept.  24 

Sept.  24 
Oct.  1 
Oct.      1 

Sept.  25 

Sept.  25 

Sept.  25 
Sept.  25 


Oct. 
Oct. 


To  patch  and  surface  treat  streets  in  Vienna 

Relocation  of  National  Pike  at  Tonolaway  Creek,  bridge  and  approaches.     Au- 
thorization for  extra  work 


Aliens  Corner  to  Reliance.     Authorization  for  extra  work 

Price-Bridgetown  Road,  1.3  miles  southeast  of  Roe,  cement  soil  surfacing 

Williams  St. -Maryland  Ave.  to  Louisiana  Ave.  and  along  Louisiana  Ave.,  Cumber- 
land, 0.39  miles  Specification  "C" 

Constructing  sidewalk  on  existing  concrete  girder  bridge  over  Hunting  Creek  on 
Rt.  15,  in  Thurmont 

Excavating  and  stabilizing  with  stone  screenings,  11,900  lin.  ft.  shoulders  on  con- 
tract VV-172 

Removing  gas  station  and  moving  outbuildings  on  property  of  Reiman  Smith 

Adams  Road,  Charles  County,  W.  P.  A.  Project 

Graham  Road-Charles  County,  W.P.A.  Project 

Surface  treat  Whaleyville-Ebenezer  Church  Road 

Surface  treat  Revels  Neck  Road 

Surface  treat  Peterman's  Store  Road 

Peach  Blossom  Creek  to  Trappe.     Authorization  for  extra  work 

Peach  Blossom  Creek  to  Trappe.     Authorization  for  extra  work 

Bridge  over  Big  Elk  Creek  on  Philadelphia  Road.     Authorization  for  extra  work  . 

Bridge  over  Sinepuxent  Bay  at  Ocean  City.     Authorization  for  extra  work 

Grade  elimination  at  Leslie,  North  East-Bayview  Road.  Authorization  for 
extra  work 

Transfering  commission's  unencumbered  balance  (Reconstruction  fund)  to  oper- 
ating maintenance  accounts 

Halsey's  Corner  on  the  Pylesville-Bush  Corner  Road  to  Highland,  macadam  base 
course  and  bit.  road  mix 

Galestown-Reliance  Road,  Galestown  to  Delaware  State  line,  soil  cement  surfacing 

Potomac  Ri.  Bridge  approaches  to  Newburg  Road.  Authorization  for  extra 
work 


Philadelphia  Road,  Chesapeake  City  Road  to  Delaware  Line,  roadside  develop- 
ment.    Authorization  for  extra  work 

Philadelphia    Road,    Elkton-Chesapeake   City    Road.    Authorization   for   extra 

work. 


Philadelphia  Road  from  near  Oakington  to  Ontario  St.  in  Havre  de  Grace.  Au- 
thorization for  extra  work 

Solomon's  Island  Road,  near  Lusby  towards  Solomon's  Island,  bituminous  stabi- 
lized base  course 

Wingate-Toddville  Road,  regrade  and  surface  treat 

Supplementing  the  authorization  for  Project  Q-142X22,  W.P.A.  Project,  Bennett's 
Point 


Salem  Church-Morgan  Run  Road,  W.P.A.  Project,  stabilized  base  course  road 

(stone) 

Rhode  Island  Ave.,  Eldridge  Ave.  at  Brentwood  to  Md.  Ave.,  in  Hyattsville, 

1.205  miles  concrete 

Reducing  county  road  maintenance  from  $38,913.72  to  $32,913.72.     Authorization 

114-40 


Repair  frost  action  damage  to  county  roads  in  Talbot  County 

Timber  bridge,  Fishing  Creek-Hoopersville  Rd. 

Oiling  certain  streets  in  the  City  of  Cumberland 

W.P.A.  Project  in  Sudlersville 

Hungerford-Picawaxen  Rd.,  Wayside-Morgantown  Rd.  to  Picawaxen  Creek,  widen, 
grade,  drain  and  surface 

Cedar  Point  Neck  Rd.,  shape  and  patch 

End  of  present  Jameson  Road  to  Pyse  Point,  grade  and  surface  with  gravel 

New  Philadelphia  Road,  paving.     Authorization  for  extra  work 

Philadelphia  Road,  Principio  to  Toy's  Hill.     Authorization  for  extra  work 

Price-Bridgetown  Road,  Ruthsburg-Bridgetown  Road  toward  Bridgetown. 
Authorization  for  extra  work 

Philadelphia  Road,  paving.     Authorization  for  extra  work 

Between  Greensboro  and  Goldsboro,  complete  drainage 

At  Eckhart  Mines,  pipe  thru  Consolidation  Coal  Co.  and  a  county  road  to  im- 
prove drainage 

Old  Georgetown  Rd.,  Wisconsin  Ave.  in  Bethesda  to  Alta  Vista,  1.965  mi.  concrete 
base  and  Spec.  "C" 

Connecticut  Ave.,  District  of  Columbia  twd.  Chevy  Chase  Lake,  1.75  mi.  concrete 
base  and  gutters  and  Spec.  "C" 

Washington  Road,  south  of  Fenby,  1.071  mi.  bit.  road  mix  surfacing 

Westminster-Taylorsville  Road,  Warfieldsburg  to  Stone  Chapel,  1.211  mi.  bit. 
road  mix  surfacing 

Town  of  Cecilton.,  performing  work  on  shoulders 

Performing  work  on  streets  of  North  East 


D-153X111 

W-182-1-634 
/Co-107-l-250\ 
lD-149-1-250  I 
Q-139-1-2.50 

A-306-611 

F-376-1-611 

W-343X611 

C-129-2-533 

Ch-211X850 

Ch-210X850 

WO-216X2-150 

S-75X2-150 

S-93X2-150 

T-73-2-233 

T-73-2-233 

Ce-2 16-430 

Wo-180-1-133 

Ce-164-1-422 

01 

H-243-1-450 
D-126-1-150 

Ch-200-1-849 

Ce-186-3-433 

Ce-185-433 

H-218-1-448 

C-129-3-811 
D-156X150 

Q-142X22 

C1-246X350 

P-397-1-811 

T-57-22 

T-88X22 
D-150-1-150 
A-307X611 
Q-140X211 

Ch-212XS50 
Ch-213X850 
Ch-214X850 
Ce-209-3-433 
Ce-222-430 

Q-139-1-250 
Ce-209-1-433 
CO-144X1-224 

A-308X611 

M-302-1-311 

M-195-1-311 
Cl-224-1-350 

Cl-226-1-350 
Ce-235X411 
Ce-236X411 
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Regular 
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Aid,  1938 

Regular 
Federal 
Aid, 1939 
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1,179.90 

318.75 

371.60 
38,741.89 

(Caroline 
1  Dorchester 

8,870.40 
1,763.30 
5,355.24 

Washington 
Calvert 

1,995.00 

4,135.40 

1,948.50 
6,265.20 
5,021.36 

1,876.80 

573.50 
160.00 

Talbot 

Talbot 

6,791.46 

Cecil 

100.00 

3,830.70 

Cecil 

169,962.07 

27,214.83 
53,380.31 

Harford 

Dorchester 



98.41 

Charles 

302.07 
1.095.00 

Cecil 

Cecil 

19.30 

25,075.05 

Calvert 

5,577.50 

3,140.00 

6,491.75 

Carroll 

59,581.83 

Prince  George's 
Talbot 

6,000.00 
12.000.00 

Talbot 

31,734.45 

1,758.93 
852.84 

1,150.00 
287.50 
920.00 

Charles 

Charles 

63.34 

Cecil 

1,586.50 

Cecil 

424.60 

21.59 

Cecil 

934.95 

168.10 
67,767.15 
182,731.73 

."Vlleganv 

25,568.83 
43,281.91 

Carroll 

Carroll 

1,251.00 

1,244.48 

Cecil 

Cecil 
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SB 


Date  of 
Minutes 


Description 


Project 
Number 


Amount 


572-40 

1940 
Sept.  26 

573-40 

Oct. 

1 

574-40 
575-40 
576-40 
677-40 
578-40 
579-40 
580-40 

Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 

1 
3 

8 
8 
3 
15 

8 

581-40 
582-40 
583-40 

Oct. 
Oct. 
Oct. 

15 

8 
8 

Francis  Scott  Key  Hwy.,  from  north  of  Bruceville  toward  Keymar,  1.104  mi, 
concrete 

Bridge  and  approaches  on  National  Pike  at  Tonolaway  Creek.  Authorization 
for  extra  work 

Drainage  correction  at  Cardiff,  Md.,  W.P.A.  Project 

University  Lane  ext.  thru  University  of  Md.  to  College  Park,  surfacing 

Johnsville-Simpson  Mill  Road,  W.P.A.  Project 

Kemptwn-Bartholow's  Road,  W.P.A.  Project 

Belair  Rd.,  Brendan  Ave.  to  Fleetwood  Ave.,  3.135  mi.  concrete 

Washington  Ave.  in  District  Heights,  surface  treat 

Philadelphia  Rd.,  Foy's  Hill  to  Broad  Creek,  2.222  mi.  concrete.  Authorization 
for  extra  work  

Whiteford-Dublin,  extend  pipes,  slate  shoulders 

Box  culvert  and  approaches  over  Oxen  Run  on  Washington,  D.  C.-Suitland  Rd. 

Bridge  over  Leonard  Pond  on  Salisbury-Dellmar  Road 

Total 


Cl-205-1-346 

W-182-1-634 
H-261X411 
P-374-1-811 
F-3 69-650 
F-3  75-650 
B.C.  160-3-736 
P-446X811 

Ce-20S- 1-433 
H-247X411 
P-269-1-811 
Wi-133-2-127 


110,447.54 

100.00 
1,299.50 
86,489.55 
22,298.60 
50,637.10 
64,753.70 
672.48 

500.00 

7,475.00 

11,893.15 

22,046.20 


$13,651,888.29 


Fund  Description 


Ocean  City  Special 

Federal  Grade  EUmination,  1938 

Chesapeake  Beach 

Flood  Relief 

Regular  Federal  Aid,  1936 

Regular  Federal  Aid,  1937 

Highway  Planning  Survey 

Regular  Federal  Aid,  1940 

Special  Construction  Fund,  1936 

Federal  Grade  Elimination,  1939 

Regular  Federal  Aid,  1941 

Susquehanna  River  Bridge  Approaches. 
Potomac  River  Bridge  Approaches 


Fund  Symbol 
Number 


019 
022 
023 
027 
028 
029 
032 
034 
036 
043 
046 
048 
049 


Amount 


$18,107.50 

369,280.66 

22,825.00 

52,414.44 

1,737.15 

13,339.00 

17,177.00 

1,617,826.14 

64,790.42 

81,929.08 

110,447.54 

852.097.09 

693,914.18 


Total. 


$3,915,885.20 
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Regular 
Federal 
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110,447.54 
100.00 

Carroll 

1,299.50 
86,489.55 

22,298.60 
50,637.10 

Frederick 

64,753.70 

672.48 

Prince  George's 
Cecil 

500.00 

7,475.00 
11,893.15 

22,046.20 
$3,915,885.20 

$3,713,107.66 

$1,039,394.91 

$1,856,037.97 

$999,459.67 

$1,182.28 

$194,698.95 

$32,815.89 

$1,899,305.76 

$3,651,888.29 
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Funds 


Lateral  Funds— Counties : 

Allegany 

Anne  Arundel 

Baltimore 

Calvert 

Caroline 

Carroll 

Cecil 

Charles 

Dorchester 

Frederick 

Garrett 

Harford 

Howard 

Kent 

Montgomery 

Prince  George's 

Queen  Anne's 

St.  Mary's 

Somerset 

Talbot 

Washington 

Wicomico 

Worcester 


Lateral  Funds— Baltimore  City 
Total— Lateral  Funds . .  . 


Construction  Funds— Counties: 

Allegany 

Anne  Arundel 

Baltimore 

Calvert 

Caroline 

Carroll 

Cecil 

Charles  

Dorchester 

Frederick 

Garrett 

Harford 

Howard 

Kent 

Montgomery 

Prince  George's 

Queen  Anne's 

St.  Mary's 

Somerset 

Talbot 

Washington 

Wicomico 

Worcester 


STATEMENT  OF  CASH  BALANCES  IN  THE 

AFTER  APPLYING  DISBURSEMENTS  ON  UNCOMPLETED 

BASED  ON  ANTICIPATED  REVENUE  AND 


Balances 

in  the 

Revenue 

Accounts  at 

September 

30,  1939 


(1) 

$17,720. 

84,050. 

210,948. 

1,712. 
10,139. 
54,876. 
47,607. 
15,742. 
26,478. 
129,726. 
23,581. 
62,379. 
14.758. 

5,585. 
31,567. 

I.8i3. 
26,726. 
10,240, 
10,689, 

6,909 
58,789 
34,100 
33,808 


205,232.17 
$1,086,088.35 


Construction — Baltimore  City 

Federal     Feeder     Allotment,     1939— To     be     distribiited 
October  1,  1939 


Total,  County  Construction. 
Sub-Total,  to  Page  No.  2 


S39, 179.87 
43,560.02 
94,527.93 
918. B9 
40,247.49 
51,256.58 
45,372.11 
40,000.10 
44,551.35 
81,888.73 
44,830.87 
88,888.59 
31,177.93 
18,563.27 
22,430.21 
54,838.21 
24,599.62 
34,617.73 
22,749.98 
9,  its.  37 
31,741.30 
43,742.85 
1,273.42 

20,477.18 


Disburse- 
ments Not 
Deducted 


Cash  Status 
of  Funds  Af- 
ter Deducting 
Payments 
Made,  Not 
Deducted 
from  Revenue 

Account 

Column  No.  1 

(1  Minus  2) 


(2) 


$318.16 
67.301.35 


490.92 

30,496.72 

22,322.51 

9,674.95 

2.772.28 

33.435.77 

21,833.63 

41,253.30 

6,683.79 

1,873.57 

18,780.89 

7,635.91 

1,312.53 

690.85 

4,966.61 


43,665.08 
15,397.95 
18,448.35 


$910,173. 


$1,996,262.03 


$349,355.12 


$38,635.67 

4,100.71 

35,018.51 

1,154.30 

30,407.70 

31,832.47 

341.50 

25,002.88 

2,518.80 

121,766. 

59,823.08 

30.192.78 
38,937.90 
12,042.63 
28,575.17 
17,099.64 
18,942.28 
2,799.59 

14,942.42 
13,818.43 
11,, 802. 00 


(3) 

$1H,038.80 

16,748.67 

210,948.94 

1,712.86 

9,649.02 

24,379.77 

25,284.49 

6,067.98 

23,706.27 

96,290.49 

1,747.72 

21,125.77 

8,074.35 

3,711.43 

12,786.85 

9.479.36 

25,413.92 

9,550.07 

5,723.37 

6,909.04 

15.124.72 

18,703.04 

15,360.45 

205,232.17 

$736,733.23 


$539,755.35 


$889,110.47 


$544.20 
39,459.31 
59,509.42 

2, 07  2.. 59 

9,839.79 
19,424.11 
45,030.61 
14,997.22 
42,032.55 
39.878.16 
H. 992.21 
88,888.59 
985.15 
20. 37  Jf. 63 
10,387.58 
26.263.04 

7,499.98 
15,675.45 
19,950.39 

9.1,23.37 
16,798.88 
29,924.42 
I0.a28.58 

20,477.18 


Total 

.Authorized 

Provisions  on 

Uncompleted 

Projects 


$370,418.33 


$1,107,151.56 


(4) 


$78,916.64 
163,048.00 


12,612.50 

36,122.55 

27,413.44 

10,141.25 

7,230.00 

56,075.20 

24,376.84 

36,859.94 

12,400.00 

1,994.28 

23,790.00 

997.17 

8,756.00 

1,500.00 

7,328.79 


54,984.32 
21,832.74 
28,540.00 


$614,919.66 


$51,977.16 


45,867.78 
6,150.00 

30,914.60 

38,212.20 
8,000.00 

29,921.23 

145^593.57 
70,262.54 


Disburse- 
ments in 
Excessof 
Authori- 
zation 


(5) 


$318.16 
22.72 


490.92 
399.01 


2,098.45 


588.66 
1,460.43 
7,837.26 


854.50 

7,159.91 

738.35 

690.85 

1,351.16 


14,448.63 


$38,459.01 


$219.72 

4,100.71 

281.11 


341.50 

1,416.87 
2,518.80 


21,809.90 
40,726.10 
10,576.98 
50,831.25 
17,588.68 
21,048.28 
17,459.43 


15,084.91 
71,249.44 
12,957.05 


$706,231.10 


$1,321,150.76 


10,073.18 
1,547.65 
3,640.48 
2,038.61 
338.45 
1,595.99 
1,825.15 


2,358.58 
458.68 


$32,755.48 


$71,214.49 
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REVENUE  ACCOUNTS  AT  SEPTEMBER  30,  1939 

PROJECTS;  BALANCES  AVAILABLE  AT  SEPTEMBER  30,  1939 

UNEXPENDED  BALANCES  ON  AUTHORIZATIONS 


Exibit  7 
Schedule  1 


Other 

Totsl 
Encum- 
brances 
Recorded  and 
Unrecorded 
(4  Plus  5 
Plus  6) 

Balances 
Unpaid  on 
Recorded  and 
Unrecorded 
Encum- 
brances 
(7  Minus  2) 

Condition  of 
Funds  After 
Paying  All 
Obligations 
(3  Minus  8) 

.\nticipated 
Revenue  and 
Increments 
to  Funds  to 
September  30, 
1939 

Approximate 

Amount 

Available  for 

Expenditures 

at  September 

30,  1939 

(9  Plus  10) 

Funds 

(6) 

(7) 

$318.16 
78,939.36 
163,048.00 

(8) 

$11,638.01 
163,048.00 

12,612.50 
6,024.84 
5,090.93 
2,564.75 
4,457.72 

23,228.09 
4,003.64 
3,443.90 
5,716.21 
120.71 
5,863.61 

23,121.17 
8,181.82 
1,500.00 
3,713.34 

(9) 

S18,038.80 

5,110.66 

47,900.94 

1,712.86 

$,963.48 

18,354.93 

20,193.56 

3,503.23 

19,248.55 

73,062.40 

$,1155.92 

17,681.87 

2,358.14 

3,590.72 

6,923.24 

32,600.53 

17,232.10 

8,050.07 

2,010.03 

6,909.04 

10,643.15 

12,268.25 

5,268.80 

205,232.17 

(10) 

(11) 

$18,038.80 

5,110.66 

47,900.94 

1,712.86 

2,963.48 

18,354.93 

20,193.56 

3,503.23 

19,248.55 

73,062.40 

2,255.92 

149,922.73 

2,358.14 

39,590.72 

6,923.24 

32,600.53 

17,232.10 

8,050.07 

2,010.03 

6,909.04 

10,643.15 

12,268.25 

5,268.80 

205,232.17 

Lateral— Counties : 
Allegany 
Anne  Arundel 
Baltimore 
Calvert 
Caroline 
Carroll 
Cecil 
Charles 
Dorchester 
Frederick 
Garrett 
Harford 
Howard 
Kent 

Montgomery 
Prince  George's 
Queen  Anne's 
St.  Mary's 
Somerset 
Talbot 
Washington 
Wicomico 
Worcester 

Lateral— Baltimore  City 

Total— Lateral 

County  Construction: 
Allegany 
Anne  Arundel 
Baltimore 
Calvert 
Caroline 
Carroll 
Cecil 
Charles 
Dorchester 
Frederick 
Garrett 
Harford 
Howard 
Kent 

Montgomery 
Prince  George's 
Queen  Anne's 
St.  Mary's 
Somerset 
Talbot 
Washington 
Wicomico 
Worcester 

Construction— Baltimore  City 

Federal  Feeder  Allotment.  1939- 
tributed  Oct.  1.  1939 

Total,  County  Construction 

Sub-Total,  to  Page  No.  2 

13,103.42 
36,521.56 
27,413.44 
12,239.70 
7,230.00 
56,663.86 
25,837.27 
44,697.20 
12.400.00 
1,994.28 
24,644.50 
30,757.08 
9,494.35 
2,190.85 
8,679.95 

$132,240.86 
36,000.00 

122,600.00 

69,432.95 
21,832.74 
28,540.00 

25,767.87 
6,434.79 
10,091.65 

$22,600.00 

$675,978.67 

$326,623.55 

$410,109.68 

$168,240.86 

$578,350.54 

$52,196.88 

4.100.71 
46,148.89 

6,150.00 
30,914.60 
38,212.20 

8,341.50 
31,338.10 

2,518.80 
145,593.57 
70,262.54 

31,883.08 
42,273.75 
14,217.46 
52,869.86 
17,927.13 
22,644.27 
19.284.58 

$13,561.21 

11,130^38 
4,995.70 
506.90 
6,379.73 
8,000.00 
6,335.22 

23,826.68 
10,439.46 

1,690.30 
3,335.85 
2,174.83 

24,294.69 

827.49 

3,701.99 

16,484.99 

2,50K07 

57,889.69 

1,155.05 

$13,017.01 

39,459.31 

48,379.04 

7,068.29 

9,332.89 

13,044.38 

37,030.61 

8,662.00 

42,032.55 

63,704.84 

25,431.67 

88,888.59 

705.15 

23,710.48 

8,212.75 

1,968.35 

6.672.49 

11,973.46 

3,465.40 

9,423.37 

14,297.81 

27,965.27 

11,683.63 

20,477.18 

1,848.00 

$12,987.46 
13,332.87 
29,187.23 
5,250.24 
12,400.25 
22,486.25 
15,059.92 
12,711.13 
14,196.39 
28,807.26 
18,272.24 
18,548.58 
9,947.84 
9,913.29 
19,239.41 
16,856.05 
12,227.53 
10,673.23 
9,084.30 
7,909.93 
18,928.53 
13,920.07 
13,471.00 

$29.55 
52,792.18 
77,566.27 

1,818.05 
21,733.14 
35,530.63 
52,090.53 
21,373.13 
56,228.94 
34,897.58 

7,159.43 
107,437.17 

9,242.69 
13,797.19 
27,452.16 
18,824.40 
18,900.02 
22,646.69 
12,549.70 

1,613.44 
33,226.34 
14,045.20 

1,787.37 

20,477.18 
121,357.00 

17,443.49 
71,708.12 
12,957.05 

$1,848.00 

1,848.00 

1,848.00 

123,205.00 

-To  be  dis- 

$1,848.00 

$740,834.58 

$201,079.23 

$169,339.10 

$468,616.00 

$637,955.10 

$24,448.00 

$1,416,813.25 

$527,702.78 

$579,448.78 

$636,856.86 

$1,216,305.64 
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Funds 


Sub-Total,  from  Page  No.  1 

Grade  Elimination 

Grade  Elimination,  Restricted 

Federal  Grade  Elimination: 

1936  Appropriation 

1937  Appropriation 

1938  Appropriation 

1939  Appropriation,  without  State  Funds 

Federal  Municipal  Allotment 

Special  Construction  Funds: 

Of  1934 

Of  1936,  with  45%  Grant,  1936 

Regular  Federal  Aid: 

1935,  with  equal  State  Funds 

1936,  with  equal  State  Funds 

1937,  with  equal  State  Funds 

1938,  with  equal  State  Funds 

1939,  without  State  Funds 

Proceeds  of  State  Bonds  to  equal  Federal  Aid,  1938 


1935  Federal  Allotment,  $1,810,000.00 

Ocean  City  Special 

*1936  Flood  Relief,  States  and  Federal  Appropriations. 


Maintenance  and  Reconstruction 

Chesapeake  Beach  Appropriation 

Appropriation  for  Prison  Labor 

Debenture  Reserve— Refunding  Bonds  and  $711,000  Issue 

Revenue  Reserved — "Refunding  Bonds" 

Revenue  from  Sale  of  Refunding  Bonds 

U.  S.  Highway  Planning  Survey 

Gasoline  Tax  Refunds: 

Cambridge 

Cumberland 

Frederick 

Hagerstown 

Salisbury 

Sign  Permit  Revenue 

Unclaimed  Wages 

Interest  on  Bank  Balances 

Revenue  from  Sale  of  Bridge  Revenue  Bonds  and  Federal 
Grant: 

Susquehanna  River  Bridge 

Potomac  River  Bridge 

Application  of  Federal  Funds  to  County  Projects 


Balances 

in  the 

Revenue 

Accounts  at 

September 

30,  1939 


(1) 
,996,262.03 
,588,721.78 
46,451.78 

141,536.05 
246,104.16 
200,000.00 


1137,635.31 

535,268.95 
172,187.61 

m, 575.79 
854,688.55 
,416,256.03 
,318,447.00 


9,180.55 

271,573.98 
112,719.07 
782,226.44 

3,005,991.93 
28,867.98 
21,070.46 
495,000.00 

125,000.00 
35,286.16 
131,437.48 

2.92 

1,864.22 

68.61 

3,870.96 

12.23 

810.49 

338.54 

2,077.63 


941,323.41 


Totals $12,241,254.10   $8,367,436.10   $3,873,818.00  $11,918,080.63 


Disburse- 
ments Not 
Deducted 


(2) 
889,110.47 
34,399.15 


1,283,035.11 

67,171.90 

7,815.95 


175,955.13 
350,065.16 

14,740.39 

1,108,150.18 

1,253,651.23 

1,641.59 


132,744.01 

114,811.93 

1,300,006.76 

1,542,083.39 
51,469.10 
16,592.82 


6,506.49 


14,542.51 
2,942.83 


Cash  Status 
of  Funds  Af- 
ter Deducting 

Payments 

Made,  Not 

Deducted 

fromRevenue 

Account 
Column  No.  1 

(1  Minus  2) 


(3) 
$1,107,151.56 
1,554,322.63 
46,451.78 

1,141,499.06 
178,932.26 
192,184.05 


Total 

Authorized 

Provision  on 

Uncompleted 

Projects 


711,224.08 
177,877.56 

142,316.18 

253,461.63 

162,604.80 

1,316,805.41 


9,180.55 

404,317.99 

2,092.86 

517,780.32 

1,463,908.54 

22,601.12 

4,477.64 

495,000.00 

125,000.00 
35,286.16 

131,437.48 

2.92 

1,864.22 

68.61 

3,870.96 

12.23 

7,316.98 

338.54 

2,077.63 


14.542.51 

2,942.83 

941,323.41 


(4) 
$1,321,150.76 
25,961.83 


1,364,580.46 
239,095.70 


206,533.41 
481,365.42 

5,318.34 

1,138,979.52 

2,452,037.06 

34,237.11 


147,823.08 

139,042.73 

1,442,219.82 

1,875,286.37 
53,005.89 
26,500.00 


2,760.00 


962,183.13 


Disburse- 
ments in 
Excess  of 
Authoriza- 
tion 


Cash  Status  of  Funds,  as  above $3,873,818.00 

Suspense  Charge— Materials  and  Supplies 386 ,  455 .  65 

$3,487,362.35 
39,760.08 


Deferred  Income  to  Maintenance  and  Reconstruction — Impounded. 
Working  Funds: 

State  Treasurer 

Federal  Government 


208,597.01 
500,000.00 


$4,235,719.44 
Impounded  Cash  Transferred  to  Accounts  Receivable 360,368.07 

Cash  Balance,  per  Balance  Sheet,  September  30,  1939 $3,875,351.37 


(5) 
$71,214.49 
8,844.51 


43,294.40 


1,042.55 

48,696.98 

9,422.05 

26,368.61 

39,031.06 

255.28 


420.22 

46.65 

6,461.39 

214,246.83 


3,746.49 


14,542.51 
2,942.83 


$498,392.80 
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Other 


(6) 
$24,448.00 


56,786.00* 


3,009.00 


201,730.00 


12,320.00 


S68, 616.00 
12,320.00 


29,497.00 


$22,600.00 


Total 
Encum- 
brances 
Recorded  and 
Unrecorded 
(4  Plus  5 
Plus  6) 


(7) 

$1,416,813.25 
34,806.34 


1,407,874. 
295,881.70 
7,815.95 
3,009.00 


207,575 
530,062.40 

14,740.39 

1,367,078.13 

2,491,068.12 

34,492.39 

12,320.00 


148,243.30 

139,089.38 

1,190,165.21 

2,101,853.20 
53,005.89 
26,500.00 


$9, 497. 00 


6.506.49 


14,542.51 

2,942.83 

962,183.13 


$12,439,073.43 


Balances 
Unpaid  on 
Recorded  and 
Unrecorded 
Encum- 
brances 
(7  Minus  2) 


(8) 

$527,702.78 
407.19 


124,839.75 
228,709.80 


3,009.00 


31,620.83 
179,997.24 


258,927.95 

1,237,416.89 

32,850.80 

12,320.00 


15,499.29 
24,277.45 

109,841.55 

559,769.81 
1,536.79 
9,907.18 


S9,497.00 


962,183.13 


$4,071,637.33 


Condition  of 
Funds  After 
Paying  All 
Obligations 
(3  Minus  8) 


(9) 

$579,448.78 

1,553,915.44 

46,451.78 

1J66,338.81 

49,777.54 

192,184.05 

3,009.00 

237,635.31 

742.844.91 
357,874.79 

142,316.18 

512,389.58 

1.074,812.09 

1,283,954.61 

12,320.00 

9,180.55 

419.817.28 

26,370.31 

407,938.77 

904,138.73 

24,137.91 

5,429.54 

495,000.00 

125,000.00 
35,286.16 

101,940.48 

2.92 

1,864.22 

68.61 

3,870.96 

12.23 

7,316.98 

338.54 

2,077.63 


14,542.51 

2,942.83 

20,859.72 


Anticipated 
Revenue  and 
Increments 
to  Funds  to 
September  30, 
1939 


(10) 
$636,856.86 


510,375.96 
473,888.84 
506,804.00 
200,663.00 
38,309.42 

379,713.28 
520,555.54 


219,693.41 

841,674.00 

1,018,447.00 

821,369.00 


146,946.59 


24,545.00 


20,859.72 


Approximate 

.\mo\mt 

Available  for 

Expenditures 

at  September 

30.  1939 

(9  Plus  10) 


(11) 

$1,216,305.64 

1,553,915.44 

46,451.78 

755,962.85 
424,111.30 
698,988.05 
197,654.00 

199,325.89 

363,131.63 
162,680.75 

142,316.18 
292,696.17 
233,138.09 
2,302,401.61 
809,049.00 
9,180.55 

419,817.28 
26,370.31 
260,992.18 

904,138.73 

407.09 

5,429.54 

495.000.00 

125,000.00 
35,286.16 

101,940.48 

2.92 

1.864.22 

68.61 

3,870.96 

12.23 

7,316.98 

338.54 

2,077.63 


14,542.51 
2,942.83 


Funds 


tl97,819.33    $6,360,701.62|  $6,162,882.29 


Sub-Total,  from  Page  No.  1 
Grade  Elimination 
Grade  Elimination  Restricted 
Federal  Grade  Elimination: 

1936  Appropriation 

1937  Appropriation 

1938  Appropriation 

1939  Appropriation  without  State  Funds 
Federal  Municipal  Allotment 

Special  Construction  Funds: 

Of  1934 

Of  1936,  with  45%  Grant 
Regular  Federal  Aid: 

1935,  with  State  Funds. 

1936,  with  State  Funds 

1937,  with  State  Funds 

1938,  with  State  Funds 

1939,  without  State  Funds 

Proceeds  of  State  Bonds  to  equal  Federal  Aid 
1938 

1935  Federal  Allotment  $1,810,000.00 
Ocean  City  Special 

1936  Flood  Relief,  State  and  Federal  Appro- 
priations 

Maintenance  and  Reconstruction 
Chesapeake  Beach  Appropriation 
Appropriation  for  Pri  son  Labor 
Debenture  Reserve— Refunding  Bonds  and 

$711,000  Issue 
Revenue  Reserved — "Refunding  Bonds" 
Revenue  from  Sale  of  Refunding  Bonds 
U.  S.  Highway  Planning 
Gasoline  Tax  Refunds: 

Cambridge 

Cumberland 

Frederick 

Hagerstown 

Salisbury 
Sign  Permit  Revenue 
Unclaimed  Wages 
Interest  on  Bank  Balances 
Revenue  from  Sale  of  Bridge  Bonds  and 
Federal  Grant: 

Susquehanna  River  Bridge 

Potomac  River  Bridge 
Application  of  Federal  Funds  to  County 
Projects 

Totals 
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STATEMENT  OF  GASH  BALANCES  IN  THE 

AFTER  APPLYING  DISBURSEMENTS  ON  UNGOMPLETED 

BASED  ON  ANTICIPATED  REVENUE  AND 


Funds 

Balances 

in  the 

Revenue 

Accounts  at 

September  30, 

1940 

Disburse- 
ments Not 
Deducted 

Cash  Status 
of  Funds  Af- 
ter Deducting 

Paj'ments 

Made,  Not 

Deducted 

from  Revenue 

Account 
Column  No.  1 

(1  Minus  2) 

Total 

Authorized 

Provision  on 

Uncompleted 

Projects 

Disburse- 
ments in 
Excess  of 
Authoriza- 
tion 

Lateral  Funds— Counties: 

(1) 

$60,596.09 

71,328.89 

170,934.74 

779.84 

3,872.31 

11,871.07 

13,078.34 

11,276.69 

4,895.21 

53,522.86 

2,742.92 

40,411.04 

■535. 5fJ 

(2) 

$45,491.61 

80,501.91 

47,900.94 

1,219.03 

52.47 

6,877.48 

14,358.85 

4,388.37 

39!225.02 

152.08 

4,649.79 

(3) 

$15,104.48 

d. 173.02 

123,033.80 

439.19 

3,819.84 

4,993.59 

1,280.51 

6,888.32 

4,895.21 

14,297.84 

2,590.84 

35,761.25 

525.59 

14,215.40 

16,645.94 

9,896.89 

11,816.67 

3.925.82 

1,716.70 

1,658.66 

958.97 

4,485.91 

3,088.05 

5,056.65 

(4) 

$78,823.75 

67,673,00 

165,996.81 

1,150.00 

(5) 
$318.16 

13,224.57 

69.03 

52.47 

Carroll                       

7,458.00 

20,807.44 

5,940.35 

1,932.41 

Cecil                 

193.90 

307.06 

50,400.00 
361.00 
700.00 

17.08 

3,949.79 

Kent                                                                                    .    - 

14,215.40 

83,975.36 

24,308.15 

22,856.89 

3.y2o.8e 

3,784.39 

10,446.60 

958.97 

7,102.53 

8,347.78 

5,056.65 

67,329.42 
34,205.04 
11,040.22 

80,653.37 
57,110.20 
13,844.00 
1,783.47 
3,935.00 
12,000.00 

64.75 

786.55 

1,213.27 

2,067.69 

8,787.94 

2,616.62 
5,259.73 

Talbot                       

842.01 

2,941.50 
5,732.00 

Worcester 

7.64 

$621,911.31 

$376,124.21 

$245,787.10 

$577,309.89 

$22,978.69 

Construction  Funds— Counties: 

$14,973.27 
103,661.17 
182,445.86 
4,200.05 
58,896.22 
112,906.17 
113,258.40 
96,148.44 
101,545.06 
52,116.52 
61,075.22 
92,256.86 
23,060.37 
I7,512.f!2 
97,074.93 
75,536.81 
62,597.96 
80,139.63 
38,790.09 
26,232.48 
41,445.13 
38,215.05 
38,832.19 

$  

$14,973.27 
91,823.66 

182,164.75 
5,576.48 
51,652.03 
87,864.30 
97,215.93 
64,405.24 
86,585.72 
46,756.76 
31,094.48 
62,326.48 
20,602.60 
17,512.62 
51,100.93 
49,314.30 
55,558.10 
32,629.27 
14,868.33 
24,353.73 
.5,3.43.07 
30,768.25 
22,859.26 

$ 

$ 

11,837.51 
281.11 

1,376.43 

7,244.19 
25,041.87 
16,042.47 
31,743.20 
14,959.34 

5,359.76 
29,980.74 
29,930.38 

2,457.77 

45,974.00 
26,222.51 

7,039.86 
47,510.36 
53,658.42 

1,878.75 
47,388.20 

7,446.80 
61,691.45 

11.837.51 

281.11 

Calvert                                                     

1,300.00 
24,950.06 
162,587.45 
8,000.00 
42,670.53 
121,402.67 
73,189.56 
57,433.26 
72,537.60 

76.43 

4,271.04 

Carroll                                                                  

5,743.12 

Cecil                                                              

8,042.47 

Charles                                                        

3,060.28 

6,311.25 

117.47 

365.88 

1  154.68 

2  457.77 

Kent                                                                    

54,732.18 
37,087.75 
39,166.49 
60,173.68 
111,316.60 

48,244.26 

5,705.10 

107,418.18 

398.86 

1,139.31 

Queen  Anne's 

Somerset 

Washington 

Worcester 

1,478.45 
1,743.53 
1,000.36 
1,878.75 

829.40 
5,527.02 

504.99 

$1,459,548.62 

$475,065.12 

$984,483.50 

$1,027,915.37 

$58,219.68 

Sub-Total,  to  Page  No.  2 

$2,081,459.93 

$851,189.33 

$1,230, 270. 6C 

$1,605,225.26 

$81,198.37 

ITAI.IC8  INDICATE  RED  FIQURES. 
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REVENUE  ACCOUNTS  AT  SEPTEMBER  30,  1940, 

PROJECTS;  AND  BALANCES  AVAILABLE  AT  SEPTEMBER  30,  1940, 

UNEXPENDED  BALANCES  ON  AUTHORIZATIONS 


Exhibit  7 
Schedule  2 


Other 

Total 
Encum- 
brances 
Recorded  and 
Unrecorded 
(4  Plus  5 
Plus  6) 

Balance.^ 
Unpaid  on 
Recorded  anc 
Unrecorded 
Encum- 
brances 
(7  Minus  2) 

Condition  of 
Funds  After 

Paying 
Obligations 
(3  Minus  8) 

Anticipated 

Revenue  anc 

Increments 

to  Funds 

September  30 

1940 

Approximate 

Amount 

Available  for 

Expenditure 

September  30 

1940 

(9  Plus  10) 

Funds 

(6) 

(7) 

$79,141.91 

80,897.57 

165.996.81 

1,219.03 

52.47 

9,390.41 

21,001.34 

6,247.41 

(8) 

$33,650.30 

395.66 

118,095.87 

2,512.93 
6,642.49 
1,859.04 

(9) 

$18,545.82 
9,568.68 
4,937.93 
439.19 
3,819.84 
2,480.66 
7,923.00 
5,029.28 
4,895.21 
3,122.86 
2,364.84 

36,761.25 
525.59 

14,215.40 
3,257.24 

33,588.60 
7,799.62 
5,709.29 

(10) 

$ 

(11) 

$18,545.82 
9,568.68 
4,937.93 

439.19 
3,819.84 
2,480.66 
7,923.00 
5,029.28 
4,895.21 
3,122.86 
2,364.84 
35.761.25 

525.59 
14,215.40 
3,257.24 
33,588.60 
7.799.62 
5,709.29 

150.61 
2,395.41 

958.97 
4,161.03 
2,608.14 
5,056.65 

Lateral — Cou  nties : 
Allegany 
Anne  Arundel 
Baltimore 
Calvert 
Caroline 
Carroll 
Cecil 
Charles 
Dorchester 
Frederick 
Garrett 
Harford 
Howard 
Kent 

Montgomery 
Prince  George's 
Queen  Anne's 
St.  Mary's 
Somerset 
Talbot 
Washington 
Wicomico 
Worcester 
Baltimore  City 

Total— Lateral 

County  Construction: 
Allegany 
Anne  Arundel 
Baltimore 
Calvert 
Caroline 
Carroll 
Cecil 
Charles 
Dorchester 
Frederick 
Garrett 
Harford 
Howard 
Kent 

Montgomery 
Prince  George's 
Queen  Anne's 
St.  Mary's 
Somerset 
Talbot 
Washington 
Wicomico 
Worcester 

Total — Construction 

Regular  Federal  Aid   Secondary, 
propriation 

Sub-Total  to  Page  No.  2 

60,400.00 

378.08 

4,649.79 

11,174.98 
226.00 

80,718.12 
57,896.75 
15,057.27 
1,783.47 
3,935.00 
12.842.01 

13.388.70 
23,691.71 
4,017.05 
1,783.47 
1,867.31 
4.054.07 

150.61 
2,395.41 

968.97 
4,161.03 
2,608.14 
5,056.65 

• 

2,941.50 
5,739.64 

324.88 
479.91 

$600,288.58 

$224,164.37 

$21,622.73 

$21,622.73 

$. 

11,837.51 

281.11 

1,376.43 

29,221.10 

168,330.57 

16,042.47 

45,730.81 

127,713.92 

73,307.03 

57,799.14 

73,692.28 

2,457.77 

$ 

$14,973.27 
91,823.66 
182.164.75 

5,576.48 
29,675.12 
55,4U.40 
97,216.93 
50,417.63 
26.168.86 
21.190.51 

3,276.08 
18,664.58 
20,602.60 
n. 512.62 
41,943.89 
37,309.75 
21,953.02 
18,222.42 
73,526.87 
24,353.73 

7,628.53 
26.982.93 
69.090.98 

$13,691.70 
14,055.82 
30.769.87 
5,534.93 
13,072.64 
23,705.55 
15,876.54 
13,400.37 
24,966.19 
.30.369.30 
19,263.00 
19,554.39 
10,487.24 
10,450.82 
20,282.65 
17,770.04 
12,890.56 
11,251.97 
9,676.91 
8.338.84 
19,954.92 
14.674.87 
14,201.47 

$1,281.-57 

106,879.48 

212,934.62 

41.55 

42,747.76 

31,718.85 

113,092.47 

63,818.00 

1,202.67 

9,178.79 

22,539.08 

38,118.97 

31,089.84 

7,061.80 

62,226.54 

.55,079.79 

34,843.58 

29,474.39 

63,949.96 

32,692.57 

12,326.39 

41,657.80 

54,889.51 

21,976.91 
143,288.70 

13,987.61 
112,754.58 
67,947.27 
27,818.40 
43,761.90 

9,157.04 
12. 004. .55 
33,605.08 
14,406.85 
68,658.54 

55,131.04 
38,227.06 
40,644.94 
61,917.21 

112,316.96 

1,878.75 

49,073.66 

11,232.12 

107,923.17 

1,686.46 

3,786.32 

46,231.72 

$1,086,135.05 

$611,069.93 

$373,413.57 

$374,140.59 

$747,654.16 

$123,168.00 

$123,168.00 

1941  Ap 

$1,686,423.63 

$835,234.30 

$395,036.30 

$497,308.59 

$892,344.89 
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STATEMENT  OF  CASH  BALANCES  IN  THE 

AFTER  APPLYING  DISBURSEMENTS  ON  UNCOMPLETED 

BASED  ON  ANTICIPATED  REVENUE  AND 


Funds 


Sub-Total  from  Page  No.  1 

Reconstruction  

Grade  Elimination,  H  Tax 

Federal  Grade  Elimination : 

1936,  without  State  Funds 

1938,  with  State  Funds 

1939,  with  State  Funds 

1940,  with  State  Funds 

1941,  without  State  Funds 

Federal  Municipal  Allotment 

Special  Construction  Funds 

Of  1934 

Of  1936,  with  45%  Grant 

Regular  Federal  Aid: 

1936,  with  Equal  State  Funds 

1937,  with  Equal  State  Funds 

1938,  with  Equal  State  Funds 

1939,  with  Equal  State  Funds 

1940,  with  Equal  State  Funds 

1941,  without  State  Funds 

Federal  Allotment  of  1935  ($1,810,000.00) 

Ocean  City  Protection  

Chesapeake  Beach  Appropriation 


Flood  Relief — State  and  Federal  Appropriations 

Prison  Labor  Appropriation 

Debt  Service,  S.R.C.  Bonds: 

Truck  License  Fees  and  Franchise  Taxes 

$.0014  of  2(i  Tax 

Debenture  Reserve  (Refunding  Bonds  and  $711,000 
Issues) 

Revenue  Reserve— Refunding 

Revenue,  Sale  of  Refunding  Bonds 

Gasoline  Tax  Refunds: 

Cambridge 

Cumberland 

Frederick 

Hagerstown 

Salisbury 

Sign  Permit  Revenue 

Unclaimed  Wages   

Interest  on  Bank  Balances 

Revenue — Approaches  to: 

Susquehanna  River  Bridge 

Potomac  River  Bridge 

Revenue,  Sale  of  Bridge  Revenue  Bonds  and  Federal 
Grants : 

Susquehanna  River  Bridge 

Potomac  River  Bridge 


Application  of  Federal  Funds  to  County  Projects 

Special  Revenue — Point  of  Rocks  and  Brunswick  Bridges 
Grand  Totals 


Balances 

in  the 

Revenue 

Accounts  at 

September 

30,  1940 


(1) 

$2,081,459.93 

2,587,238.83 

2,758,228.30 

951,961.55 

341,038.53 

213,639.27 

46,991.00 


170, 058. 6B 

717,564.95 
218,430.91 

163,913.84 

243,436.01 

854,522.17 

1,354,962.38 

1,129.834.46 


467,284.93 
75,385.85 
19,221.71 

378,092.68 
186,805.61 


495,000.00 
125,000.00 
24,786.16 


140.88 

2.63 

4,224.14 

12.23 

4,308.72 

986.18 

2,077.63 

587,954.99 
540,000.00 


942,507.99 
1,264.82 


$12,212,837.24 


Disburse- 
ments Not 
Deducted 


Cash  Status 
of  Funds  Af- 
ter Deducting 
Payments 
Made,  Not 
Deducted 
from  Revenue 

Account 

Column  No.  1 

(1  Minus  2) 


(2) 
$851,189.33 
852,286.09 
34,399.15 

108,488.00 

251,694.61 

129,084.57 

1,308.32 


3,965.47 
361,892.29 


19,329.52 

1,060,141.70 

683,442.31 

475,795.12 

720.67 

128.13 

66,351.65 


1,002.986.57 
169,521.37 


189,846.91 
55,532.66 


10,647.34 
3,999.41 


$6,332,751.19 


(3) 
$1,230,270.60 
1,734,952.74 
2,723.829.15 

1,060.449.55 
89,343.92 
84,554.70 
45,682.68 


170,058.62 

721,530.42 
143,461.38 

163,913.84 

262,765.53 

205,619.53 

671,520.07 

654,039.34 

720.67 

467,413.06 

9,034.20 

19,221.71 

624,893.89 
17,284.24 


495,000.00 

125,000.00 

24,786.16 


140.88 

2.63 

4,224.14 

12.23 

4,308.72 

986.18 

2,077.63 

398.108.08 
484,467.34 


10,647.34 
3,999.41 


942,507.99 
1,264.82 


Total 

Authorized 

Provision  on 

Uncompleted 

Projects 


(4) 
$1,605,225.26 
1,561,443.10 
25,961.83 

107,723.87 
340,261.11 
297,844.33 


13,300.00 

394,847.96 


4,025.00 

1,313,205.76 

2,418,181.32 

1,135,705.19 

110,447.54 


89,330.60 


1,039,081.96 
194,105.90 


252,097.09 
153,914.18 


962,183.13 


Suspense  Charge— Materials  and  Supplies 


$5,880,086.05 

400,873.06 


$12,018,885.13 


Disburse- 
ments in 
Excess  of 
Authorization 


(5) 
$81,198.37 
125,842.47 

8,844.51 

10,968.34 

196.29 

8,738.83 

1,308.32 


1,042.55 
37,552.44 


15,304.52 
10,835.13 
18,872.75 
2,550.89 
472.23 
.  128.13 
999.18 


40,682.87 
6,089.48 


6,091.52 
7,606.19 


10,647.34 
3,999.41 


$399,971.76 


Deferred  Income  to  Maintenance  and  Reconstruction — Impounded . 
Working  Fund — State  Treasurer 


$5,722,088.08 

354,886.07 


Impounded  Cash — transferred  to  ".\ccounts  Receivable" 

Cash  Balance $5,367,202.01 


ITALICS  INDICATE  BED  FIGURES. 
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REVENUE  ACCOUNTS  AT  SEPTEMBER  30,  1940, 

PROJECTS;  AND  BALANCES  AVAILABLE  AT  SEPTEMBER  30,  1940, 

UNEXPENDED  BALANCES  ON  AUTHORIZATIONS 


Exhibit  7 
Schedule  2 


Other 


(6) 


56,786.00 


201,730.00 


Total 
Encum- 
brances 
Recorded  and 
Unrecorded 
(4  Plus  5 
Plus  6) 


(7) 

11,686,423.63 

1,687,285.57 

34,806.34 

118,692.21 

397,243.40 

306,583.16 

1,308.32 


14,342.55 
432,400.40 


221,059.52 

1,324,040.89 

2,437,054.07 

1,138,256.08 

110,919.77 

128.13 

90,329.78 


1,079,764.83 
200,195.38 


258,188.61 
161,520.37 


10,647.34 
3,999.41 


962,183.13 


$258,516.00112.677,372. 


Balances 
Unpaid  on 
Recorded  and 
Unrecorded 
Encum- 
brances 
(7  Minus  2) 


(8) 

$835,234.30 

834,999.48 

407.19 

10,204.21 
145,548.79 
177,498.59 


10,377.08 
70,508.11 


201,730.00 
263,899.19 
1,753.611.76 
662,460.96 
110,199.10 


23,978.13 


76,778.26 
30,674.01 


68,341.70 
105,987.71 


962,183.13 


$6,344,621.70 


Condition  of    ^^^Z'^^if. 
Funds  After    ^.ZtZlZ"" 


Paying 
Obligations 
(3  Minus  8) 


(9) 

$395,036.30 

899,953.26 

2,723,421.96 

1,070.653.76 
56,204.87 
92,9i3.89 
45,682.68 

170,058.62 

731,907.50 
213. 969.49 

163.913.84 

464,495.53 

469.518.72 

1,082,091.69 

8,421.62 

110,919.77 

467,413.06 

14,943.93 

19,221.71 

701,672.15 
13,389.77 


495,000.00 

125,000.00 

24,786.16 


140.88 

2.63 

4,224.14 

12.23 

4,308.72 

986.18 

2,077.63 

329,766.38 
378,479.63 


10,647.34 
3,999.41 


19,675.14 
1,264.82 


to  Funds 

September  30, 

1940 


Approximate 

Amount 

Available  for 

Expenditure 

September  30, 

1940 

(9  plus  10) 


(10) 
$497,308.59 


350,096.82 
327,578.22 
489,804.00 
200,663.00 
300,034.00 
27.22 

355,145.69 
303,906.24 

21,889.57 
143,154.10 
213,142.21 
984,847.00 
792,119.00 
944,288.00 

40,890.03 


12,293.25 
1,230,784.65 


,535.65    $7,227,648.73    $6,763,111.08 


(11) 
$892,344.89 
899,953.26 
2,723,421.96 

720,556.94 
271,373.35 
396,860.11 
246.345.68 
300,034.00 
170,031.40 

376,761.81 
89,936.75 


321,341.4s 
256,376.51 

97,244-69 
783,697.38 
833,368.23 
426,523.03 

14.943.93 
6,928.46 

529,112.50 

13,389.77 


495,000.00 
125,000.00 
24,786.16 


140.88 

2.63 

4,224.14 

12.23 

4,308.72 

986.18 

2,077.63 

329,766.38 
378,479.63 


10,647.34 
3,999.41 


1,264.82 


Funds 


Sub-Total  from  Page  No.  1 
Reconstruction 
Grade  Elimination,  ^i  Tax 
Federal  Grade  Elimination: 
1936,  without  Funds 

1938,  with  State  Funds 

1939,  with  State  Funds 

1940,  with  State  Funds 

1941,  without  State  Funds 
Federal  Municipal  Allotment 
Special  Construnction  Funds 

Of  1934 

Of  1936,  with  45%  Grant 
Regular  Federal  Aid: 

1936,  with  Equal  State  Funds 

1937,  with  Equal  State  Funds 

1938,  with  Equal  State  Funds 

1939,  with  Equal  State  Funds 

1940,  with  Equal  State  Funds 

1941,  without  State  Funds 
Federal  Allotment  of  1935,  ($1,810,000.03) 
Ocean  Citj-  Beach 

Chesapeake  Beach  Appropriation 
Flood  Relief — State  and  Federal  Appropri- 
ations 
Prison   Labor  Appropriation 
Debt  Service,  S.R.C.  Bonds: 

Truck  License  Fees  and  Franchise  Taxes 

$.0014  of  2(i  Tax 

Debenture  Reserve  (Refunding  Bonds 
and  $711,000  Issues) 

Revenue  Reserve — Refunding 

Revenue,  Sale  of  Refunding  Bonds 
Gasoline  Tax  Refunds: 

Cambridge 

Cumberland 

Frederick 

Hagerstown 

Salisbury 
Sign  Permit  Reven  ue 
Unclaimed  Wages 
Interest  on  Bank  Balances 
Revenue — Approaches  to: 

Susquehanna  River  Bridge 

Potomac  River  Bridge 
Revenue,    Sale  of   Bridge   Revenue  Bonds 
and  Federal  Grants: 

Susquehanna 

Potomac 
Application   of   Federal   Funds  to  County 

Projects 
Special     Revenue — Point    of     Rocks     and 
Brunswick  Bridges 

Grand  Totals 
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BRUNSWICK  AND  POINT  OF  ROCKS  TOLL  BRIDGES  ACCOUNT 


Exhibit  7 
Schedule  127 


Periods 


Point  of  Rocks  Bridge 

Tolls,  February,  1930,  to  September  30,  1932 
Tolls,  October.  1932,  to  September  30,  1934 
Tolls,  October,  1934,  to  November  30,  1934 
Sale  of  Scrap  Mat.,  September,  1936 


Total . 


Payments  for  Bridges 

February,  1930,  to  September  30,  1932 
October,  1932,  to  September  30,  1934  . 
October,  1934,  to  November  30,  1934  .  . 


Receipts 


Disburse- 
ments 


Balance 


Consoli- 
dated 


Brunswick  Bridge 

Tolls,  February,  1930,  to  September  30,  1932 

Tolls,  October,  1932,  to  September  30,  1934 

Tolls,  October  1934,  to  November  30,  1934 

Public  Utility  Attachment  Rent,  July  14,  1936 

Public  Utility  Attachment  Rent,  November  6,  1936. 

Interest,  February  17,  1937 

Public  Utility  Attachment  Rent,  October  9,  1937 

Public  Utility  Attachment  Rent,  October  19,  1937  . . . 
Public  Utility  Attachment  Rent,  May  5,  1938 


S48,395.64 

26,234.79 

171.67 

600.00 

50.00 

5.08 

200.00 

50.00 

200.00 


$41,165.51 

29,142.81 

198.26 

150.00 


Principal 

854,000.00 

41,000.00 

5,000.00 


$8,214.55        $40,181.09 


5,402.62 
239.78 


20,832.17 
68.11 
600.00 
50.00 
5.08 
200.00 
50.00 
200.00 


$75,907.18        $13,856.95        $62,050.23        $62,050.23 


$7,501.03 

5,229.68 

204.28 


$70,656.58        $12, 934. S 


$33,664.48 

23,913.13 

6.0S 

150.00 

$57,721.59  57,721.59 


Interest 

$14,616.67 

3,690.00 

75.00 


$119,771.82 


Total 

$68,616.67 

44,690.00 

5,075.00 


Totals $100,000.00        $18,381.67      $118,381.67        118,381.67 


Cash  on  hand  September  30,  1940 


Cash  on  Deposit  or  in  Treasury: 

Peoples  National  Bank  of  Brunswick,  restricted  not  available  for  use $125.33 

Treasurer  of  Md.,  included  in  State  Roads  Commission's  Cash  Balance  transferred  from  Citizens 

National  Bank  of  Frederick  (See  Fund  Statement,  pages  286  and  287) 1,264.82 


$1,390.15 


1,390.15 


ITALICS  INDICATE  RED  FIGURES. 
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MAINTENANCE  AND  RECONSTRUCTION  Exhibit  7 

October  1,  1938,  to  September  30,  1939  Schedule  128    Statement  1 

Remainder  Available  for  Projects  in  Course  of  Construction  at  September  30,  1938,  per  Financial 

Report  to  that  Date $3,383,149.59 

Add:  Receipts  from  October  1,  1938,  to  September  30,  1939  (See  statement  No.  2) 4,722,947.26 


Gross  Amount  Available  for  Expenditure,  October  1,  1938,  to  September  30,  1939 18, 106,096.85 

Expenditures  charged  to  Revenue,  October  1,  1938,  to  September  30,  1939: 

Maintenance  of  the  system  (Exhibit  No.  3)   $1.784, 199.28 

Purchase  of  equipment  and  other  assets  for  operation J232, 642.97 

Less:  Use  of  equipment  and  consumption  of  materials  charged  to  operations 585,393.79  352,750.82 

Projects  completed,  October  1,  1938,  to  September  30,  1939 1,901,834.51 

Transferred  to  various  counties,  in  accordance  with  the  Acts  of  1937,  Chapter  380 175,000.00 

Transferred  to  Ocean  City  Beach  Protection  Fund 30,000.00 

Transferred  to  Prison  Labor  Appropriation  P'und,  in  accordance  with  the  Acts  of  1937,  Chapter  580  112,000.00 
Amount  required  in  the  equalization  of  Regular  Federal  Aid  of  1937  and  1938,  after  using  the  entire 

proceeds  of  State  Roads  Commissions  share  of  State  Bond  Issue  for  restoration  of  State  Funds  395,302.34 

To  purchase  Rights-of-Way  in  the  expenditure  of  Federal  Funds 1,000,000.00 

Transferred  to  Caroline  County,  as  per  agreement  of  1937,  with  County  Commissioners,  in  accord- 
ance with  Authorization  No.  329-9 7,495.45 

Cost  of  Preparation  of  Maryland  Road  Report  for  Fi.scal  Years  1937  and  1938 7,404.13 

Transferred  to  Harford  County  for  additional  construction  costs  on  various  projects  financed  from 

County  Bond  Issue,  in  accordance  with  .\uthorization  420-9 28,282.03 

Other  miscellaneous  charges  to  Maintenance  Revenue 13,638.68 

Excess  costs  on  Rousbv  Hall  and  Davis  Shipyard  project  transferred  to  Calvert  County  Construc- 
tion Account S, 300.68 


Total  Charges  to  Revenue 5, 100, 104.92 

Remainder  .Available  for  Projects  in  Course  of  Construction  at  September  30,  1939 

Charges  to  be  Made  to  Revenue  for  Disbursements  on  Work  in  Progress 


Cash  on  Hand,  September  30,  1939 $1,463,908.54 

Estimated  Remainder  to  be  Disbursed  to  Complete  Work  in  Progress  $547,449.81 

Reserved  as  Contribution  of  State  Funds  required  in  connection  with  Highway  Planning  Ac- 
tivities   12,320.00 


Total  Estimated  Remainder  to  be  Disbursed  to  Complete  Work  in  Progress 559,769.81 

Approximate  Balance  Available  for  Additional  Projects  at  September  30,  1939 $904, 138.73 

ITALICS   INDICATE    OVERDRAFTS 


MAINTENANCE  AND  RECONSTRUCTION  FUND  Exhibit  7 

Receipts  from  October  1,  1938,  to  September  30,  1939  Schedule  128    Statement  2 

Net  receipts  of  Commissioner  of  Motor  Vehicles,  excluding  Truck  License  Fees $1, 656, 632.28 

Two  Cent  (2(()  Gasoline  Tax 2,423,434.14 

Sales  of  Specifications 1,301.00 

Miscellaneous  32,295.44 

Truck  License  Fees  and  Receipts  from  $.0014  of  the  2(S  Gasoline  Tax,  in  excess  of  Debenture  Redemption 

requirements 596,711.70 

From  Federal  Government  for  Highway  Planning  and  Survey 12,572.70 

Total $4,722,947.26 
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MAINTENANCE  AND  RECONSTRUCTION 


Exhibit  7 


Author- 

ization 

Date 

Num- 

Author- 

Project 

ber 

ized 

Number 

alleg 

ANY  COUNTY 

930-8 

7/  6/38 

A-251-l-6n 

745-8 

5/17/38 

A-235-611 

848-8 

6/14/38 

A-237-611 

849-8 

6/14/38 

A-237-1-61I 

933-8 

7/  6/3 S 

A-250-611 

932-8 

7/  6/38 

A-250-l-6n 

931-8 

7/  6/38 

A-251-611 

90-9 

11/15/38 

A-251-3-611 

1151-8 

9/23/38 

A-256-6n 

510-8 

3/23/38 

A-162X611 

224-5 

5/22/35 

A-171X611 

222-6 

1/28/36 

A-186X611 

225-6 

1/28/36 

A-1S9X611 

214-8 

12/14/37 

A-230X611 

255-8 

12/28/37 

A-231X611 

995-8 

8/  2/38 

A-252X6il 

736-8 

5/17/38 

A-235X 1-611 

812-8 

5/26/38 

A-248X611 

A-166-611 
A-162-1-611 

482-8 

3/  8/38 

A-234X611 

483-8 

3/  8/38 

A-234X1-611 

779-8 

5/26/38 

A-243X611 

781-8 

5/26/38 

A-245X611 

782-8 

5/26/38 

A-246X611 

1076-8 

8/24/38 

A-255X611 

23-9 

10/11/38 

A-196X611 

780-8 

5/26/38 

A-244X611 

481-9 

4/18/39 

A-276X611 

648-9 

6/27/39 

A-282-611 

647-9 

6/27/39 

A-282-1-611 

730-9 

8/  8/39 

A-166-3-611 

444-6 

8/  4/36 

A-202X611 

811-8 

5/26/38 

A-249X611 

1034-8 

8/16/38 

A-253X611 

396-9 

3/  8/39 

A-273X611 

541-9 

5/16/39 

A-281X611 

778-8 

5/26/38 

A-242X611 

1012-8 

8/10/38 

A-251X2-611 

482-9 

4/18/39 

A-277X611 

Description 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


12/31/38        21,492.28 


Completed  Projects,  October  1,  1938,  to  September  30,  1939       Schedule  128    Statement  3-1 

Main  St.  in  Frostburg,  Water  St.  to  Bowery  St.,  bit.  siuf.  course 11/30/38  13,832.88 

McMuUan  Hwv.  near  Lowndes  and  extend  twd.  McCool,  3.0  mi.  concrete 

shoulders       " 12/31/38  36,359.73 

Oldtown  Rd.  in  City  of  Cumberland,  furnish  bit.  surface  course 12/31/38  8,114.31 

Oldtown  Rd.  in  City  of  Cumberland,  hauling  &  placing  bit.  sur.  course. .  12/31/38  2,357.64 
Cireen  St.  in  Cumberland,  Dingle  Circle  to  Washington  St.,  bit.  surface 

course 

Cireen  St.  in  Cumberland,  Dingle  Circle  to  Washington  St.,  bit.  surface 

course,  etc 12/31/38  7,057.94 

Main  St.  in  Frostburg,  Water  St.  to  Bowery  St.,  bit.  surface  course 12/31/38  6,901 .90 

Main  St.,  Frostburg.  •  Compensate  Sellman  Bros,  for  excavation 12/31/38  217.25 

Route  *40,  Main  St.,  in  Frostburg,  Spec.  "C" 12/31/38  1,056.84 

Paint  steel  I-beams  on  Cresaptown  cut-off 1/31/39  60.82 

Install  tile  underdrain,  Kelly's  Pump,  National  Piice 1/31/39  37.21 

Cumberland  Garage,  remodel  and  drain  workshop  pit,  84'of  4 "sewer  pipe  1/31/39  26.12 

McCool-Westernport,  removal  of  slides  from  road 1/31/39  1,232.30 

Eckhart  Flat,  install  pipe  and  Class  "A"  concrete 1/31/39  351.31 

.\djacent  to  cone,  road  south  of  Barton,  clean  up  and  take  care  of  slides  1/31/39  517.06 

Parkersburg  Rd.,  improve  drainage  conditions 1/31/39  555.10 

McMullan  Hwy.  extend  pipes  and  build  5  grates  to  box  inlets 2/28/39  453.18 

Mathcs  Run  Bridge  on  Vale  Summit-Midland  Rd.,  widening  and  re- 
pairing   3/31/39  380.83 

Luke  to  Westernport.    Prel.  Eng.  costs 4/29/39  823.13 

McMullan   Highway-Winchester    Bridge    Rd.   near    Cresap.     Additional 

costs 4/29/39  47.00 

North  side  of  Eckhart  Flat  in  Frostburg,  macadam  shoulder  and  gutters  6/30/39  1,003.68 

South  side  of  Eckhart  Flat  in  Frostburg,  macadam  shoulders  and  gutters  6/30/39  366.31 
National  Pike  east  of  Cumberland,  improve  drainage  by  underdrain  and 

widening  slopes                                                                      "               6/30/39  843.52 

Georges  Creek  Rd.,  improve  drainage  by  underdrain  and  widening  slopes  6/30/39  798.44 

Parkersburg  Rd.,  widen  with  2  ft.  macadam  on  each  side 6/30/39  1, 175.07 

Oil  entrance  and  driveway  to  Cumberland  Country  Club 6/30/39  177 .^7 

Georges  Creek    near    Lonaconing,   rubble  masonry   flood    wall.   W.P.A. 

Project 7/31/39  931.71 

Vale  Summit  Rd.,  improve  drainage  by  underdrain  and  widening  slopes  7/31/39  770.82 

Welsh  Hill,  Route  656,  patch,  widen  and  drain .  8/31/39  446.41 

Baltimore   Ave.,    Marion   St.   to   Central  Ave.,    Cumberland,    furnish 

Spec.  "C" 9/30/39  2,578.09 

Baltimore  Ave.,  Marion  St.  to  Central  Ave.,  Cumberland,  haul  and  lay 

Spec.  "C" 9/30/39  657.06 

Town  of  Westernport,  relocation  of  pipe  line 9/30/39  924.46 

Mt.  Savage-Frostburg  Rd.,  remove  old  concrete  wall  and  build  new  one.  .  9/30/39  272.76 

McCool-We.-;ternp()rt  Rd.,  cleaning  and  maintaining 9/30/39  679.47 

Route  36  near  Wrights  Crossing,  install  32"  pipe 9/30/39  382.92 

Bedford  Road  to  Koou  Dam,  correct  drainage 9/30/39  412.19 

Remove  slide  blocking  roadway  on  Route  *51 9/30/39  631.52 

National  Pike,  west  of  Cumberland,  improve  drainage  by  underdrain  and 

widening  slopes   9/30/39  713.54 

Streets  in  Frostburg,  prepare  base  or  filling  up  holes                            9/30/39  1,894.19 

Water  Cliff  Road,  patch  and  drain 9/30/39  481.52 

Total S107,661.04 


ANNE  ARUNDEL  COUNTY    Completed  Projects,  October  1,  1938,  to  September  30,  1939       Schedule  128    Statement  3-2 


743-8        5/17/38    AA-205X2-311 


AA-50 

AA-232X311 

1101-8 

9/  7/38 

AA-256-311 
.\A-241-311 

AA-202X1-311 

54-9 

10/18/38 

AA-199-2-311 

AA-243-311 

AA-253X311 

370-9 

2/28/39 

AA-268X311 

335-8 

1/11/38 

AA-205X 1-311 

336-8 

1/11/38 

AA-227X1-311 

595-8 

4/  5/38 

AA-243-1-311 

1071-8 

8/23/38 

AA-205X4-311 
AA-254X1-311 

250-9 

1/  3/39 

AA-257X1-311 

60-8 

11/  8/37 

AA-237X311 

451-9 

4/  5/39 

AA-269X311 

Maple  Ave.  and  Camp  Meade  Rd.  in  Linthicum  Heights,  lay  storm  water 

sewer 11/30/38  $248.54 

Colfax  Ave.  and  City  Line  to  Formans  Corner.     Additional  Costs 12/31/38  1.00 

Completing  Central  Ave.  between  Davidsonville  and  Patuxent  River. 

Additional  costs 12/31/38  414.79 

Extension  or  "build-up"  of  Pier  *  14  of  South  River  Bridge  at  Edgewater  3/31/39  2, 145.87 
City  Line-Formans  Cor.  (survey  to  determine  B.  and  O.  holding).     Prel. 

Eng.  Costs 3/31/39  402.55 

Plant  materials,  etc.,  around  State  House  grounds.     Additional  costs.    .  3/31/39  497.21 

Gov.  Ritchie  Highway,  Glenburnieat  4th  Ave.,  grade,  drain  and  surface  4/29/39  9,393.67 

Recondition  Soloman's  Island  Rd.  to  Deale.    Prel.  eng.  costs  4/29/39  1,557.66 

Instal.  of  traffic  lights  at  D.urv  (Watsons  Cor.) 4/29/39  6,465.14 

Outdoor  Life  Show  at  Fifth  Regiment  Armory,  hauling  sand  4/29/39  169.30 

S.R.C.  Contribution  in  connection  with  W.P.A.  Project  on  Maple  Rd.  5/31/39  5,611.51 
S.R.C.  contribution  in  connection  with  W.P.A.  Project  on  Stoney  Creek 

Road                                                                        5/31/39  15,893.86 

Owensville-Shadyside  Rd.  to  Deale,  2.69  mi.  gravel 6/30/39  22,067.06 

Maple  Ave.  in  Linthicum  Heights,  stabilize  shoulders 6/30/39  5,759.63 

Crain  Highway,  Door's  Corner  to  Priest  Bridge,  concrete  shoulders 6/30/39  4,277.38 

Belle  Grove  Rd.,  Annapolis  Blvd.toPumphrey's  Lane,  construct  shoulders  6/30/39  9,833.58 

West  St.  in  Annapolis,  replace  grate  inlets  with  "H"  inlets 7/31/39  1,079.10 

Ritchie  Highway  in  front  of  Johnson  Lumber  Co.,  R/W  agreement 8/31/39  1,491.92 
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Author- 

ization 

Date 

Num- 

Author- 

Project 

ber 

ized 

Number 

Description 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


ANNE  ARUNDEL  COUNTY    Completed  Projects,  October  1,  1938,  to  September  30,  1939       Schedule  128    Statement  3-2 


907-8         6/30/38  AA-225-2-311 

AA-226-311 

AA-249-311 

AA-239X311 

12/  7/38  AA-260X311 


184-9 


BALTIMORE  COUNTY 


110-7 

11/20/36 

B-358-411 

10-8 

10/13/37 

B-381-411 
B-350-411 

54-7 

10/20/36 

B-357X411 

241-8 

12/21/37 

B-387X411 
B-374X411 

513-6 

9/10/36 

B-331-1-411 

690-8 

4/27/38 

B-404X411 

886-8 

6/21/38 

B-408X411 

1174-8 

9/28/38 

B-410-411 

1173-8 

9/28/38 

B-410-1-411 

9-8 

3/  8/38 

B-365X1-411 

656-8 

4/20/38 

B-399X411 

661-8 

4/20/38 

B-401X411 

660-8 

4/20/38 

B-401X1-411 

659-8 

4/20/38 

B-401X2-411 

1129-8 

9/14/38 

B-411X411 

1145-8 

9/20/38 

B-406-1-411 
B-406-411 

327-8 

1.11.38 

B-3S9X411 

654-8 

4/20/38 

B-399X2-411 

B-400X411 
B-402X411 

689-8 

4/27/38 

B-363X1-411 

243-8 

12/21/37 

B-331X2-411 

655-8 

5/20/38 

B-399X1-411 

374-9 

2/28/39 

B-424X411 

155-7 

1/19/37 

B-362-411 
B-416-411 
B-420-411 
B-3 10-411 

501-7 

7/  7/37 

6-375X411 

240-8 

12/21/37 

B-386X411 

742-8 

5/17/38 

B-405X411 

1162-8 

9/27/38 

B-413X411 

59-9 

10/18/38 

B-414X411 

183-9 

12/  7/38 

B-417X411 

186-9 

12/  7/38 

B-418X411 

363-9 

3/  8/39 

B-423X411 

543-9 

5/16/39 

B-429X411 
B-3S4X411 
B-390X411 

638-8 

4/20/38 

B-398X411 

CALVERT  COUNTY 


695-8 
949-8 
1005-8 
846-8 


5/  5/38 
7/12/38 
8/10/38 
6/14/38 


C-118X811 
C-124X811 
C-125X811 
C-122X811 


Gov.  Ritchie  Highway,  City  Line  to  Furnace  Branch,  landscaping 

West  Ave.,  Camp  Parole-Annapolis,  additional  prel.  eng.  costs 

Second  St.,  Brooklyn,  additional  prel.  eng.  costs 

Erection  of  Ritchie  Memorial  Markers,  additional  costs 

Fort  Smallwood  Rd.,  Rock  Creek  to  Fort  Smallwood.,  W.P.A.  Project. 

Total 


9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 


$111,005.72 


Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-3 


Liberty  Rd.  City  Line-North  Branch-,  shoulders  on  east  and  west  sides.. 
Joppa  Road  from  Harford  to  Belair  Rds.,  shoulders,  S.R.C.  contribution 

W.P.A.  Project 

National  Pike,  east  of  Ellicott  City  Bridge,  additional  prel.  eng.  costs 

Reisterstown,  3,890  lin.  ft.  concrete  sidewalks  on  Rt.  140-5 

Philadelphia  Rd.,  Cowenton  to  Harford  Co.  Line.,  S.R.C.  contribution 

on  W.P.A.  Project 

Sidewalk  thru  Baynesville  along  Joppa  Rd.,  additional  costs 

Harford  Rd.  Balto.  City  Line  twd.  Joppa  Rd.,  1.65  mi.  cone 

Mt.  Wilson  Sanatorium  grounds,  S.R.C.  contribution  on  W.P..\.  Project 
Harford  Co.  Line  to  Balto.  City  limits  on  Harford  Rd.,  furnish  and  apply 

Raylig  to  shoulders 

Liberty  Rd.  thru  Randallstown,  furnish  material,  bituminous  surf,  course 
Liberty  Rd.  thru  Randallstown,  deliver  and  lay  bituminous  surf .  course.. 
Reisterstown  Rd.  at  Owings  Mills,  S.R.C.  contribution  on  W.P.A.  Project 
Old  Philadelphia  Rd.,  excavation  due  to  extension  of  12'  slab  bridge  west 

of  Gvmpowder  Lodge 

Old  Philadelphia  Rd.,  excavation  due  to  extension  of  14'  slab  bridge  east 

of  Gunpowder  Lodge 

Old  Philadelphia  Rd.,  extend  14'  slab  bridge  east  of  Gunpowder  Lodge 

on  right 

Old  Philadelphia  Rd.,  extend  14'  slab  bridge  east  of  Gunpowder  Lodge  on 

left 

Car  track  area  on  Reisterstown  Rd.  between  Pikesville  and   Slade  Ave., 

furnish  material 

York  Road  at  intersection  of  the  Belfast  Rd.,  0.17  mi.  of  macadam 

York  Rd.  at  Belfast,  prel.  eng.  costs 

Take  care  of  stabilized  shoulders  of  newly  constructed  contracts  in  Balto. 

County 

Old  Philadelphia  Rd.,  extend  12'  slab  bridge  west  of   Gunpowder  Lodge 

on  left _. 

W.P.A.  contribution  to  farm-market  projects 

Mt.  Carmel  Rd.  Falls  Rd.  to  School  house,  3'  macadam  shoulders,    ad- 
ditional costs 

Wilkens  \we..  City  limits  to  Wade  Ave.,  W.P.A.  Project 

Harford  Rd..  City  Line  to  Carney,  S.R.C.  contribution  on  W.P.A.  Project 
Old  Philadelphia  Rd.,  extend  12'  slab  bridge  west  of  Gunpowder  Lodge, 

on  right 

Intersection  of  Harford  and  Joppa  Rds.,  install  traffic  control 

Spring  Grove  Sanatorium,  plans  and  surveys  of  roads 

York  Rd.-Middletown  Road 

Baltimore-Washington  Blvd.,  Main  St.  to  Rolling  Rd.  near  Calvert  City . 

Harford  Road  at  Cub  Hill  and  Sweathouse  Roads 

Maryland  National  Guard,  furnish  stone  for  driveway 

Philadelphia  Road,  City  Line  to  Golden  Rinc;,  stabilize  shoulders 

Rei-sterstown  Rd..  Bitzer's  Lane  to  Owings  Mills, W.P.A.  Project 

Old  Confederate  Soldiers  Home  in  Pikesville,  resurface  roads 

Hanover  Pike  through  Reisterstown,  W.P.A.  Project 

Repair  and  enlarge  Glyndon  Office 

National  Pike  at  Ellicott  City,  construct  stone  wall,  W.P.A.  Project 

Entrance  to  Kingsville  Garage 

Monkton-Shephard  Rd..  Vjridge  repairs  north  of  Monkton 

Dundalk  Vic,  W.P.A.  labor  

Philadelphia  Road  relocation,  installation  of  traffic  lights 

Rolling  Rd.  west  of  Relay,  take  care  of  fill  which  is  sloughing 

Total 


12/31/38   $20,407.62 


12/31/38 
12/31/38 
12/31/38 

12/31/38 
12/31/38 
1/31/39 
1/31/39 

1/31/39 
2/28/39 
2/28/39 
2/28/39 

2/28/39 

2/28/39 

2/28/39 

2/28/39 

2/28/39 
3/31/39 
3/31/39 

3/31/39 

3/31/39 
3/31/39 

3/31/39 
5/31/39 
G/30/39 

7/31/39 
8/31/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 


23,124.09 

10.23 

6,163.59 

15,407.21 

7.95 

277, 764! 24 

7,276.53 

10,668.04 
10,796.29 
4,346.14 
10,031.41 

1,060.80 

72.64 

1,156.57 

630.98 

1,908.74 

6,940.55 

203.46 

1,714.57 

641.93 
89.06 

107.25 
13,772.52 
13,526.94 

2.56.26 

3,643.74 

113.06 

111.72 

76.30 

535.52 

8,329.94 

37,786.59 

10,370  68 

633.74 

4,350.13 

1,231.94 

4.131.18 

589.10 

952.79 

96.68 

549.96 

18.46 

$501,607.14 


1152-8        9/23/38  C-128X811 

C-102-811 

401-9         3/15/39  C-131X811 

203-9       12/14/38  C-121X1-811 


Completed  Projects,  October  1,  1938.  to  September  30,  1939       Schedule  128    Statement  3-4 

Clearing,  draining  and  surfacing  road  twd.  Plum  Point 10/31/38  $1.59 

Grade  entrance  to  property  of  Mrs.  Helen  Belt,  Island  Creek 10/31/38  3.80 

Grade  entrance  to  property  of  Mr.  Elmer  Bowen.  Huntington,  Md. 10/31/38  3.49 

First  St.,   North  Beach,  Md.  between  Chesapeake  .\ve.  and  Bay  Ave., 

grade,  gravel  and  drain 11/30/38  633.75 

Grading  road  from  Ransby  Hall  Rd.  to  Drum  Point  Farm  Rd 2/28/39  J4.09 

Prince  Frederick  to  Solomans  Island,  prel.  eng.  costs 4/29/39  3, 668.41 

Shape  entrance  to  Denton  property  at  Prince  Frederick 5/31/39  2.06 

Entrance  to  Camp  Matacka  at  St.  Leonards,  shaping 6/30/39  2.78 
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CALVERT  COUNTY 


Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-4 


196-7 
197-7 


2/  9/37 
2/  9/37 


133-S       11/  8/37 


920-S 
1084-8 
902-8 


6/30/38 
8/30/38 
6/30/38 


C-86-811 
C-87-811 
C-84-811 
C-97X811 

C-123X811 
C-12GX-811 
C-104X1-811 


CAROLINE  COUNTY 


Co-109-1-211 

700-7 

9/21/37 

Co-115-1-211 

681-8 

4/27/38 

Co-1 15-3-211 

758-8 

5/24/38 

C0-123X211 

797-S 

5/26/38 

CO-124X211 

201-9 

12/14/38 

Co- 127X2 11 

200-9 

12/14/38 

CO-12SX211 

139-9 

11/16/38 

CO-126X1-211 

247-9 

1/  3/39 

CO-130X1-211 

220-9 

12/14/38 

CO-129X211 

404-9 

3/15/39 

CO-132X1-211 

Chesapeake  Beach-North  Beach,  prel.  eng.  costs 9/30/39 

Chesapeake  Beach-Willows  Rd.  to  Plum  Point  Beach,  prel.  eng.  costs. .  .  9/30/39 

Huntington  to  Prince  Frederick,  prel.  eng.  costs 9/30/39 

Expending  balance  due  on  fund  of  $3,000.00  advanced  by  County  Com- 
missioners    9/30/39 

Town  of  Chesapeake  Beach,  shape  designated  streets 9/30/39 

Charles  St.,  Solomans  Island,  improve 9/30/39 

Route  503  to  Rousby  Hall  and  Davis  Shipyard,  clear,  grade,  drain  and 

gravel 9/30/39 

Total 


$525.01 
969.25 
786.71 

3,240.00 

13.94 

140.54 

7,297.43 


$17,274.67 


Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-5 

Bridge  over  Hunting  Creek  at  Linohester,  additional  costs 10/31/38  $4.70 

Through  Town  of  Ridgely,  resurfacing 1/31/39  22,016.07 

Through  Town  of  Ridgely,  widening  and  resurfacing  with  macadam 1/31/39  5,643.20 

South  of  Denton  on  road  to  Federalsburg,  place  and  oil  rip  rap  shoulders 

and  gutter 5/31/39  1,012. 16 

Pipe  under  Federalsburg-Preston  Rd.,  to  improve  drainage 5/31/39  179.19 

Delaware  Line  to  Templeville  Rd.,  extend  pipe  culverts 5/31/39  431.52 

Replace  wire  fence  with  cable  guard  rail  on  Routes  313  and  314 5/31/39  506.85 

Denton-Sour  Apple  Tree  Road,  shoulders 6/30/39  4,896.39 

Long's  School  House  Corner  to  Denton,  sand  asp'halt  shoulders 6/30/39  8,767.42 

Marydel-Templeville  Rd.,  extend  pipe  culverts 8/31/39  715.49 

Hillsboro-Long's  School  House  corner,  bituminous  shoulders 8/31/39  2,661.57 

Total $46,834.56 


CARROLL  COUNTY 


Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-6 


604-8 

4/13/38 

C1-208X511 

671-8 

4/27/38 

C1-210X511 

664-8 

4/20/38 

Cl-184-511 

1096-8 

9/  7/38 

Cl-184-1-511 

1073-8 

8/23/38 

Cl-21 1-511 

1100-8 

9/  7/38 

Cl-212-511 

1099-8 

9/  7/38 

Cl-212-1-511 

200-8 

11/29/37 

C1-191X511 
C1-202X511 

169-8 

11/17/37 

C1-190X511 

412-8 

2/10/38 

C1-199X511 
Cl-97-511 

127-9 

11/15/38 

C1-213X511 
Cl-163-511 

627-8 

4/13/38 

Cl-209-511 

Westminster  City  Limits  south,  stabilize  earth  shoulders 10/31/38 

Marston  Rd.,  stabilize  with  macadam 10/31/38 

S.  R.  C.  Garage  at  Westminster 11/30/38 

John  St.,  Westminster-S.  R.  C.  Garage,  0.08  mi.  macadam  surfacing 12/31/38 

Mt.  Airy-Taylorsville,  2.3  mi.  penetration  macadam 12/31/38 

Mt.  Airy-Taylorsville  Rd.  B.  &  O.  R.  R.  Mt.  Airy  town  limits,  furnishing 

Spec.  "C" 12/31/38 

Mt.  Airy-TaylorsvUle  Rd.  B.  &  O.  R.  R.  Mt.  Airv  town  limits,  deliver  and 

lay  Spec.  "C" ." 12/31/38 

Baust  Church  Rd.,  surface  treat  with  2  applications  of  tar 2/28/39 

Adjusted  Sam's  Creek  Rd.  entrance  to  Liberty  Rd.  at  Winfield 3/31/39 

State  Rts.  32-4C-A  and  32-8B,  Spec."C"  for  patching  low  places  and  holes.  4/29/39 

Westminster-New  Windsor   Rd.,  widen  curves 4/29/39 

Liberty  Road,  Eldersburg  to  Taylorsville,  additional  costs 5/31/39 

Liberty  Road,  adjustments  to  Frizzell  and  Grimes  Garage  and  Wills  Store.  6/30/39 

Liberty  Road,  North  Branch,  Eldersburg.  prel.  eng.  costs 9/30/39 

Westminster-Reisterstown  Rd.,  widen  and  improve  intersection  at  Co- 
lonial Ave 9/30/39 

Total  * 


$1,398.43 
908.07 

35,347.23 
9,746.78 
8,958.40 

3,793.61 

1,909.90 

1,573.35 

192.72 

1,903.79 

5,011.46 

3.00 

395.45 

756.83 

515.66 

$72,414.68 


CECIL  COUNTY  Completed  Projects,  October  1,  1938,  to  September  30,  1939  Schedule  128    Statement  3-7 

350-7         6/2/37    Ce-184X411         Between  Perrvville  and  Elkton,  widen  shoulders.  Route  40 10/31/38      $27,046.20 

1153-S         9/23/38    Ce-210X411         Paper  S.  R.  C.  house  at  Bohemia  River  Bridge 6/30/38  27.19 


CHARLES  COUNTY 


Total $27,073.39 

Completed  Projects.  October  1,  1938,  to  September  30,  1939         Schedule  128    Statement  3-8 

768-8         5/20/38  Ch-187XSll  Bel  Alton-Newton  Rd.,  applying  Raylig 10/31/38  $1,553.30 

988-8         7/28/38  Ch-189X811  Crossing  at  Mason  Springs,  relocation  curve  and  raise  grade 1/31/39  1,383.20 

1083-8         8/30/38  Ch-190Xl-811  Riverdale  Rd.,  extend  and  replace  pipe 2/28/39  1,367.20 

Ch-162-1-811  Waldorf  toward  Hughesville,  additional  costs 5/31/39  10.00 

Total $4,313.70 


DORCHESTER  COUNTY        Completed  Projects,  October  1,  1938,  to  September  30,  1939        Schedule  128    Statement  3-9 


704-7 

9/21/37 

D-122-1-111 

401-5 

3/13/35 

D-101X2-111 

462-8 

3/  2/38 

D-130Xin 
D-124-111 

611-8 

4/13/38 

D-133X1I1 

817-8 

5/31/3S 

D-141X1H 

325-9 

2/  8/39 

D-143X111 

331-9 

2/14/39 

D-143X1-111 

610-8 

4/13/38 

D-132X111 

763-8 

5/20/38 

D-137X111 

Through  Hurloek,  0.13  mi.  resr.rfacing 

Cambridge  Creek  Bridge,  lights  and  additional  board  on  hand  rail 

North  approach  to  Brookview  Bridge,  mudjacking  3  locations 

Sidewalks  along  south  side  of  Route  *  16  in  Cambridge,  prel.  eng.  costs. 

Route  344,  sections  4  and  5,  stabilize  shoulders  with  gravel 

Widen  and  reditch  Route  344  from  30'  to  60'  R/W 

Route  344,  install  pipe,  build  headwall  and  replace  road  surface 

Purchase  asphalt  coated  corrugated  metal  pipe  for  Route  344 

Route  344,  section  1,  widen  curve  and  install  40'  of  18"  concrete  pipe  . .  . 
Allen's  Corner-Eldorado  Rd.,  widen  curve 


2/28/39 
2/28/39 
2/28/39 
4/29/39 
4/29/39 
7/31/39 
7/31/39 
7/31/39 
9/30/39 
9/30/39 


$4,745.36 
323.28 
246.85 
270.14 
802.99 
871.10 
750.27 
1,072.47 
994.28 
385.57 
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DORCHESTER  COUNTY       Completed  Projects,  October  1,  1938,  to  September  iO,  1939 

765-8         5/20/38     D-139X111  Mt.  Holly-Jackstown  Rd.,  stabilize  shoulders 

Total 


Schedule  128    Statement  3-9 

9/30/39     $978.84 


$11,441.15 


FREDERICK  COUNTY  Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-10 


428-7 

5/25/37 

F- 297X511 

1124-8 

9/14/38 

F-338-511 

1125-8 

9/14/38 

F-338-1-511 

1172-8 

9/28/38 

F-339-5n 

1171-8 

9/28/38 

F-339-1-511 

87-8 

11/  1/37 

F-3  00X1-511 

411-8 

2/  8/38 

F-323X511 

052-8 

4/20/38 

F-331X511 

F-249-511 
F-250-511 
1^-340X511 
F- 165-5 11 

448-8 

2/23/38 

F-325X511 

437-8 

2/23/38 

F-326X511 

569-8 

3/31/38 

F-330X511 

668-8 

4/27/38 

F-332X511 

60-9 

10/26/38 

F-349X511 

224-8 

12/14/37 

F-310X511 

311-8 

1/  4/38 

F-313X511 

313-8 

1/  4/38 

F-3 15X511 

492-8 

3/  8/38 

F-327X6-511 

493-8 

3/  8/38 

F-327X7-511 

494-8 

3/  8/38 

F-327X8-511 

495-8 

3/  8/38 

F-327X9-511 

496-8 

3/  8/38 

F-327X10-511 

F-335-511 
F-2S1-1-5U 
F-352X511 
F-307X511 

Between    Middletown,    Myersville    and    Wolfsville,    equip,    for    widening 

shoulders 11/30/38 

Urbana  Pike,  south  of  Urbana  twd.  Hyattstown,  furnish  Spec.  "C" 12/31/38 

Urbana  Pike,  south  of  Urbana  twd.  Hyattstown,  bit.  surf,  course 12/31/38 

Urbana  Pike,  Mt.  Olivet  Cemetery  twd.  Urbana,  furnish  material 12/31/38 

Urbana  Pike,  Mt.  Olivet  Cemetery  twd.  Urbana,  bit.  surf,  course  . ...  . .  12/31/38 

State  Rt.  340-1,  5'  macadam  approaches  and  excavation  for  store  building.  12/31/38 

Lewistown  to  Fish  Hatchery  Road 12/31/38 

Bridge  over  Branch  of  Little  Catoctin  Creek,  rebuild  footers  and  one  abut- 
ment    12/31/38 

Maintenance  expense  on  Brunswick  Bridge 3/31/39 

Maintenance  expense  on  Point  of  Rocks  Bridge 3/31/39 

Install  traffic  lights,  .south  of  Frederick  at  intersection  of  Rts.  15  and  240  4/29/39 

.fefferson  Pike,  Frederick  to  .Jefferson,  additional  costs 6/30/39 

Blue  Ridge  .Summit,  remove  dry  rubble  work  and  rebuild  at  Kurtz  Prop- 
erty  ■ 6/30/39 

Knoxville,  underpin  rubble  masonry  retaining  wall 6/30/39 

L.  A.  Knott  property  in  Urbana,  correct  drainage  condition 6/30/39 

Catoctin  Creek  near  Ellerton,  clean  gravel  and  debris 6/30/39 

Catoctin  Furnace,  Route  15  5,  remove  drain  etc 6/30/39 

Route  40,  east  and  west  of  Frederick,  Route  340  and  140-2,  Killefer  Disc. . .  8/31/39 

Simpson  Mill  Rd.,  patch  and  dress  shoulders  1.04  mi 8/31/39 

Bennetts  Creek  twd.  Thurston,  patch  and  dress  shoulders  2.5  mi 8/31/39 

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  stabilize  earth  shoul- 
ders   8/31/39 

U.  S.  Route  15-11  btw.  Buckevstown  and  Licksville,  stabilize  earth  shoul- 
ders   " 8/31/39 

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  stabilize  earth  shoul- 
ders   8/31/39 

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  stabilize  earth  shoul- 
ders    8/31/39 

LI.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  stabilize  earth  shoul- 
ders    8/31/39 

Bridge  over  Monocacy  River  (Jug  Bridge),  prel.  eng.  costs 9/30/39 

.Jefferson  Pike  at  Catoctin  Creek,  retaining  wall 9/30/39 

Emmitsburg  Pike,  Route  15,  widen                     9/30/39 

National  Pike,  Middletow^n-New  Market,  additional  cost  for  Spec.  "C" . . .  9/30/39 

Total 


$1,704.76 
8,770.47 
4,539.35 
8,890.30 
3,603.91 
772.27 
1,634.20 

1.572.10 

223.70 

54.75 

1,307.15 
150.00 

1,252.25 
734.61 
598.18 

1,157.62 
753.89 
646.39 

1,682.66 
474.26 

994.02 

961.04 

972.51 

994.82 

940.61 
457.99 
26.08 
110.19 
135.55 


$46,115.63 


GARRETT  COUNTY 


Completed  Projects,  October  1,  1938,  to  September  30,  1939      Schedule  128    Statement  3-11 


231-2 

3/  2/32 

G-77X611 

706-8 

5/  5/38 

G-145X611 

1007-8 

8/10/38 

G-166X611 
G-143X611 
G-105X611 

55-7 

10/20/36 

G-126X611 

136-8 

11/  8/37 

G-140X611 

204-9 

12/14/38 

G-176X611 

716-8 

5/10/38 

G-151X611 
G- 155-6 11 

705-8 

5/  5/38 

G-144X611 

693-8 

5/  5/38 

G-147X611 

847-8 

6/14/38 

G-156X611 

1072-8 

8/24/38 

G-156X1-611 

246-9 

1/  3/39 

G-177X611 

395-9 

3/  8/39 

G-180X611 

HARFORD  COUNTY 

506-8 

3/23/38 

H-228X411 

937-8 

7/12/38 

H-233X411 

885-8 

6/21/38 

H-231X411 

992-8 

8/  2/38 

H-234X411 
H-219-411 

571-8 

3/31/38 

H-229X411 
H- 168-3-4 11 
H-230X411 
H230X1-411 

Reinforce  batter  posts  on  Kitzmiller  Bridge 

Mountain  Lake  Park,  grade  8.0  mi.  roadway  within  limits 

Friendsville  streets 

Roll  knapped  stone  roads  in  Friendsville,  additional  costs 

Kitzmiller  Bridge  over  Potomac  River,  additional  costs  for  reflooring 

Bridge  over  Little  Youghuogheny  Ri.  near  Mt.  Lake  Park  Station,  repairs. 
Washington  Co.  Line-Grantsville,  skid  proof  2  sections  with  Killefer  disc. . 

South  of  Accident,  adjust  drainage  conditions 

Between  .\ccident  and  Keyser's  Ridge,  underdrain  etc. 

Route  No.  219,  Oakland  to  north  

Grade  private  road  for  Mr.  Earl  K.  Harvey 

LJnderdrains,  sloping  and  widening  shoulders  on  Route  38 

Through  Deer  Park,  south  side  of  road  

Deer  Park,  north  side  of  road,  surface  and  sidewalk 

National  Pike  near  Green  Lantern  Inn.  drainage 

Oakland-Mt.  Lake  Park,  repair  damaged  surfacing 


10/31/38 
10/31/38 
11/30/38 
11/30/38 
1/31/39 
2/28/39 
2/28/39 
5/31/39 
8/31/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 
9/30/39 


$77.20 

iS.86 

48.10 

27.71 

102.20 

846.64 

148.25 

438.77 

781.95 

397.36 

IS. 18 

890.31 

909.30 

980.60 

183.38 

739.13 


Total 


$6,417.66 


Completed  Projects,  October  1,  1938,  to  September  30,  1939     Schedule  128    Statement  3-12 

Routes  165,  146,  23,  517,  136,  147,  40,  1,  and  Fallston  grade  elimination,  mud- 
jacking 11/30/38  $1,793.98 

Deer  Creek  Relocation  furnish,  deliver  and  spread  gravel  on  shoulder       .  11/30/38  2,450.21 
CJov.    Nice    Highway,    Baltimore   County    Line-Aberdeen,    furnish   and 

apply  ravlig  . .        " 12/31/38  11,722.08 

Construct  fence,  Churchville  Garage 12/31/38  184.89 

Hickory  Street  in  Bel  Air,  additional  prel.  eng.  costs 2/28/39  11.71 

Intersection  of  Rt.  «  1  and  Darlington  Rd.,  relay  36'  and  install  40'  pipe  . .  2/28/39  446.13 

Winters  Run  on  Philadelphia  Rd.,  stream  change,  additional  costs 3/31/39  3.(X) 

Whiteford-Cardiff,  macadam  surface  on  left  shoulder,  additional  cossts  .  . .  5/31/39  141.30 

Whiteford-Cardiif,  macadam  surface  on  right  shoulder,  additional  costs  .  5/31/39  100.70 
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HARFORD  COUNTY 


Completed  Projects,  October  I,  1938,  to  September  30,  1939     Schedule  128    Statement  3-12 


328-8 
640-9 
400-8 
514-9 


1/11/38 
6/26/39 
2/  1/38 
5/16/39 


594-9         6/  1/39 


H-225X41I 
H-245-411 
H-227X411 
H-240X411 

H-222X411 
H-226X411 
H-241X411 


New  contracts  in  Harford  County,  stabilization  of  shoulders 8/31/39 

( 'ni.ss  over  in  front  of  B'ata  Shoe  Co. 9/30/39 

Bhickiiorse-Shawsville  Rd.,  W.P.A.  Project 9/30/39 

Patcli  and  surface  treat  road  in  Baker  Cemetery  btw.  Carson  Run  and 

Aberdeen 9/30/39 

ytorm  damage  to  State  Roads,  .luly  1937,  additional  costs 9/30/39 

Philadelphia  Road  Relocation,  installation  of  traffic  lights 9/30/39 

Inlet  bridge  over  Bynum  Run,  straighten  stream 9/30/39 

Total 


$17,068.07 

512.55 

17,399.43 

77.74 
49.14 
549.96 
218.61 

$52,729.50 


HOWARD  COUNTY 


1122-8 
1123-8 


9/14/38 
9/14/38 


Ho-184-311 
Ho-184-1-311 
Ho- 172-3 11 


24-9 

10/11/38 

HO-177X311 

25-9 

10/11/38 

HO-178X311 

37-9 

10/18/39 

HO-187X311 

1133-8 

9/14/38 

HO-185X1-311 

Ho-161-2-311 

HO-157X3U 

KENT  COUNTY 


921-8 
934-8 


7/  6/38 
7/  6/38 


K-116X211 
K-103-1-211 


820-8        5/31/38  K-115X211 

1088-8         9/  1/38  K-116-1-211 

K-103-2-211 

592-9         6/  1/39  K-122X211 


MONTGOMERY  COUNTY 

479-8        3/  8/38  M-322X311 

629-8         4/13/38  M-297-1-311 

755-8         5/24/38  M-325X311 

960-8         7/19/38  M-326X311 

M-324X311 

1170-8         9/28/38  M-327-311 

1169-8        9/28/38  M-327-1-311 

1146-8         9/20/38  M-328-311 

28-9       10/11/38  M-329-1-311 

M-245-311 

M-295-1-311 

M-204-1-3U 

563-5         6/  5/35  M-292X311 

660-9         7/18/39  M-335X311 


PRINCE  GEORGE'S  CO. 


561-7 
501-8 


8/  3/37 
3/23/38 


P-341X811 
P-355X8n 


597-8         4/  5/38    P-320-1-811 


1150-8 
826-8 
1097-8 

692-8 

1098-8 

825-8 

517-7 

16-9 

77-9 


9/23/38 

6/  7/38 
9/  7/38 

'5/5/38 
9/  7/38 
6/  7/38 
7/13/37 
lO/U/38 
10/26/38 


P-378X811 

P-360-811 

P-375-1-811 

P-37-811 

P-362X811 

P-375-S11 

P-360-1-811 

P-338X811 

P-38 1X811 

P-384X811 
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Baltimore-Washington    Blvd.    North    of    Laurel    twd.    Savage,    furnish 

Spec.  "C" 2/28/39  $14,826.81 

Baltimore-Washington   Blvd.    North   of   Laurel   twd.    Savage,   bit.   surf. 

course 2/28/39  7,619.52 

Bridge  on  National  Pike  at  West  End  Garage,  Ellicott   City,   prel.   eng. 

costs 3/31/39  1.37 

Montgomery  Rd.  and  Baltimore-Washington  Blvd.,  traffic  signal 5/31/39  1,906.27 

Levering  Ave.  and  Baltimore-Washington  Blvd.,  traffic  signal 5/31/39  1,943.70 

Baltimore-Washington  Blvd.  and  Savage  Rd.,  blinker  light 5/31/39  2,295.49 

Dorsey  Rd.  W:i»hington  Blvd.  to  beginning  of  concrete  shoulders 6/30/39  4,605.51 

Baltimore-Washington  Blvd.  to  Dorsey  Grade  Elimination 9/30/39  25.62 

Edmondson  Ave.  and  National  Pike  to  Patapsco  River,  prel.  eng.  costs  . .       9/30/39  7.00 

Total $33,217.29 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-14 

Temporary  bridge  on  Rt.  299  opposite  bridge  *  2058  which  was  washed  out  11/30/38  $2, 852.39 
Sassafras  River  Bridge,  btw.  Cecilton  and  Galena,  recondition  electrical 

equipment 2/28/39  8,769.51 

Modify  Junction  at  Ericcson  Ave.  and  Main  St.  in  Betterton 4/29/39  1,751.26 

Bridge  over  Swan  Creek,  Sassafras-Massey  Rd 7/31/39  11,054.32 

Bridge  over  Sassafras  River  at  Georgetown,  repair  substructure 9/30/39  23.49 

Replace  storm  sewer  in  Betterton 9/30/39  379.19 

Total $24,830.16 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-15 

Stabilize  2,200'  of  shoulder  on  Saratoga  Ave 11/30/38  $594.74 

Intersection  Georgia  Ave.  and  Sligo  Parkway  in  Silver  Spring,  grading 

and  concrete  surfacing 12/31/38  7,829.14 

Storm  sew^er  on  bed  of  Bradley  Branch,  west  of  Wisconsin  Ave.  and  replace 

road  surface 12/31/38  336.45 

Norbeck-Rockville  Rd.,  lay  pipe  and  manholes  through  Rockville-Union 

Cemetery  extension 12/31/38  629.25 

Montgomery  Road,  erect  fence  at  Hearn  property,  additional  costs 1/31/39  22.87 

L'rbana  Pike  through  Clarksburg,  furnish  Spec.  "C" 2/28/39  8,587.61 

Urbana  Pike  through  Clarksburg,  laying  material  and  Spec.  "C" 2/28/39  3,823.39 

Storm  sewer  along  Cieorgia  Ave.  and  Columbia  Blvd.,  furnish  and  install  .  2/28/39  4,672.48 

Montgomery  Ave.  in  Rockville,  concrete  pavement  of  St.  Rwv.  track 4/29/39  10,503.63 

Brookville  Rd.,  Woodbine  St.  to  East-West   Blvd ' 4/29/39  76.94 

Claggettsville-Howard   County    Line,    macadam   resurfacing,   additional 

costs 7/31/39  15.00 

Colesville  Pike,  Silver  Spring-White  Oak,  additional  costs 8/31/39  10.00 

Repairs  to  screen  bed  and  banks  below  dam,  Luke  T.  Wilson  property    .  9/30/39  37.83 

Jones  property  adjustment  at  Wisconsin  Ave 9/30/39  385. 14 

Total $37, 524.47 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-16 

Central  Ave.,  furnish  material  for  Soil  Conservation  Service 10/31/38  $272.62 

River  Rd.,  Tuxedo  Rd.  twd.  D.  C.  Line,  pipe,  underdrain  and  stabilize 

shoulders 10/31/38  715.16 

Defense  Hwy.  near  Bladensburg,  Edmonson  Rd.  to  Balto.-Waah.  Blvd. 

widening 11/30/38  17,609.01 

Oil  and  calcium  chloride  on  approaches  to  Marlboro  Race  Track 11/30/38  16.38 

Central  Ave.,  Kolbes  Corner  to  Grain  Hwy.,  Spec   "C" 12/31/38  34,313.79 

Grain  Hwy.,  from  T.  B.  twd.  Cheltenham,  bit.  surf,  course 12/31/38  16,098.06 

Forestville  to  Ritchie,  additional  costs 12/31/38  1.25 

College  Ave.,  macadam  shoulders  and  gutters 12/31/38  897.86 

Grain  Hwy.,  from  T.  B.  twd.  Cheltenham,  laying  bit.  surface  course  ...  1/31/39  13,850.30 

Central  Ave.,  Kolbes  Corner  to  Grain  Hwy.,  deliver  and  lay  Spec.  "C". . .  2/28/39  54,406.45 

Work  in  Laurel  Sanitorium  with  power  grader 2/28/39  1 .87 

Streets  in  East  Riverdale,  blading 2/28/39  SI  .37 

Lay  Spec.  "C"  at  entrance  of  Howard  property 2/28/39  .66 
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Author- 

ization 

Date 

Num- 

Author- 

Project 

ber 

ized 

Number 

PRINCE  GEORGE'S  CO. 

12-9 

10/  6/38 

P-377-811 

14-9 

10/11/38 

P-379X811 
P-361X1-811 
P-368X811 
P-374-811 

336-7 

4/20/37 

P-323X811 

488-7 

6/22/37 

P-325X811 

335-7 

4/20/37 

P-326X811 

834-8 

6/10/38 

P-372XS11 

946-8 

7/12/38 

P-373X1-811 

15-9 

10/11/38 

P-380X811 

33-9 

10/18/38 

P-382X811 

427-9 

4/  3/39 

P-394X811 
P-247-1-811 

426-9 

4/  3/39 

P-393X811 

517-9 

5/16/39 

P-403X811 

5-9 

10/  4/38 

P-296-2-811 

306-9 

1/24/39 

P-388X1-811 

428-9 

4/  3/39 

P-395X811 

429-9 

4/  3/39 

P-396XS11 

P-335-811 

P-390-811 

125-8 

11/  1/37 

P-347X811 

78-9 

10/26/38 

P-383X811 

287-9 

1/24/39 

P-387X811 

359-9 

2/21/39 

P-390X1-811 
P-299X4-811 

Description 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-16 

Central  Ave.,  Crain  Hwy.  to  Patuxent  River  Bridge,  bit.  stab,  surface 

course 3/31/39  19,112.62 

Second  and  Third  Streets  in  Forestville,  grading 3/31/39  IB.Sff 

Marlboro  Pike,  Meadows  to  Hillside,  pipe  at  2  locations 3/31/39  126.76 

New  Hampshire  Ave.,  indirect  lighting ' 3/31/39  745.35 

University  Lane  in  College  Park,  prel.  eng.  costs ._ 4/29/39  549. 13 

University  of  Md.,  grading,  shaping  and  rolling  roadway  near  Dining  Hall  4/29/39  34.70 

Repair  streets  within  corporate  limits  of  Fairmount  Heights 4/29/39  55.19 

University  of  Md.  Library  parking  space 4/29/39  94.02 

Large- Kolbes  Cor.  on  Central  Ave.,  barbed  wire  fence 4/29/39  1,019.41 

Crain  Hwy.,  Priests  Bridge,  Wells  Cor.,  shoulders 4/29/39  58,847.07 

F  Street  in  Daniels  Park,  grading 5/31/39  10.00 

Grading  for  Mr.  McCaulev 5/31/39  27.60 

Blading  road  for  Mr.  Frank  Duvall,  Upper  Marlboro 5/31/39  2.69 

Central  Ave.,  D.  C.  Line  to  Ritchie  Rd.,  additional  costs 6/30/39  10.00 

Blading  road  for  Mr.  Sam  Wyville,  Upper  Marlboro 6/30/39  1.90 

Grading  entrance  for  Mr.  Thomas  Duvall,  Upper  Marlboro 6/30/39  2.03 

Branch  Ave.,  Silver  Hill-D.  C.  Line,  road  to  D.  C.  Line 7/31/39  20,729.17 

Crain  Highway,  Marlboro  toward  T.  B.,  bituminous  shoulders 7/31/39  12, 869.04 

Blading  street  for  Henry  Witt,  Silver  Hill 7/31/39  22.07 

Blading  street  for  Silver  Hill  Park  Citizens  Assn.,  Silver  Hill 7/31/39  17.49 

Branch  Ave.  to  Oxen  Hill  Rd.,  prel.  eng.  costs 9/30/39  218.06 

Upper  Marlboro,  prel.  eng.  costs 9/30/39  55.56 

Crain  Hwy.  Priest  Bridge  to  Marlboro,  place  suitable  material  on  shoul- 
ders   9/30/39  364.34 

Storm  sewer  on  College  Ave 9/30/39  1,788.50 

Grading  entrance   for  Margaret  Albertie,  Laurel 9/30/39  .62 

Through  Upper  Marlboro,  Standard  Oil  Station  to  First  National  Bank, 

curb  and  gutter •.•.■. 9/30/39  1,151.10 

Baltimore-Washington  Blvd.  and  Beltsville  Grade    Elimination,  install 

traffic  lights 9/30/39  1,886.90 

Total $257,701.79 

Completed  Projects,  October  1 ,  1938,  to  September  30,  1939    Schedule  128    Statement  3-17 

Romancoke  Rd.,  place  calcium  chloride 11/30/38  $622. 13 

Railroad  Ave.,  Sudlersville   improve  drainage  condition 12/31/38  140.76 

Town  of  Church   Hill,   Church    Hill-Roberts  Rd.,   macadamize  earth 

shoulders  12/31/38  140. 14 

Riprap  shoulders  in  front  of  Church  Hill  School 1/31/39  275.77 

Chester  River  Bridge,  Church  Hill,  masonry  walls  on  pipe  culvert 2/28/39  222.42 

Mattapeake-Romancoke  Rd.,  stabilized  surface  course  3/31/39  46,889.18 

Kent  Island  Ferry  Landing,  Mattapeake  and  Eastern  Bay  approaches ... .  3/31/39  1,146.45 

Church  Hill  to  Centerville,  underdrain,  additional  costs 5/31/39  2.70 

Surfacing  earth  shoulders  in  front  of  Sudlersville  Schoolhouse 6/30/40  319.65 

Stevensville-Queensville  Rd.,  sand  asphalt  shoulders  6/30/40  16,465.39 

North  end  of  Chapel  Hill,  widen  with  macadam,  additional  costs 6/30/40  18.00 

Bridge  over  LTnicorn  Branch,  Sudlersville  to  Delaware  Line  Rd 8/31/39  11,434.93 

Stevensville-Matapeake   bituminous  shoulders 8/31/39  7,028.74 

Total $84, 706.26 

Completed  Projects,  October  1,  1938,  to  September  30,  1939     Schedule  128    Statement  3-18 

Grading  private  road  for  Mary  E.  Palmer 10/31/38  $            .54 

Grading  private  road  for  Mrs.  Leona  R.  Hays,  Ridge,  Md 10/31/38  6.29 

Grading  private  road  for  Mr.  Murry,  Ridge,  Md 10/31/38  .8S 

Grading  private  road  for  Mrs.  A.  Hoff,  Scotland,  Md 10/31/38  .63 

Grading  private  road  for  Mr.  Lloyd  Curtis,  Mechanicsville 11/30/38  .4^ 

Grading  private  entrance  for  Mr.  Thaddeus  Yates,  Hollywood 11/30/38  1.62 

Repairing  entrance  to  Great  Mills  School 12/31/38  2.61 

Grading  entrance  for  Dallas  B.  Hays 12/31/38  13.08 

Grading  entrance  for  Mrs.  Godcharles 12/31/38  1 .26 

Grading  entrance  for  Mary  E.  Hayden 1/31/39  1 .30 

Leonardtown,  Great  Mills  Rd.  replacing  new  and  extending  old  pipes.    .  2/28/39  1,392.28 

Grading  entrance  for  Malissa  G.  Ratledge 2/28/39  .36 

Leonardtown  twd.  Great  Mills,  stabilize  base  course 4/29/39  31,444.24 

Grading  private  road  for  Dr.  Leonard  Johnson,  Morganza 5/31/39  2.03 

Grading  private  entrance  of  Cremona  Farm,  Mechanicsville 5/31/39  2.03 

Use  of  three  ton  roller,  property  of  St.  Mary's  County 6/30/39  .25 

Grade  private  entrance  for  Mr.  Lester  Mattingly,  Leonardtown 8/31/39  2.93 

Grading  private  road  for  Lloyd  W.  Curtis 8/31/39  2.31 

Grading  private  road  for  Dr.  L.  B.  Johnson,  Morganza 9/30/39  11.41 

Grading  private  road  for  Mary  E.  Palmer 9/30/39  512.56 

Total $33,367.96 


OUEEN  ANNE'S  COUNTY 

958-8         7/19/38  Q-1 16X3-211 

359-8         1/26/38  Q-122X211 

690-8         4/  5/38  Q-127X211 

435-8         2/23/38  Q-123X211 

667-8         4/27/38  Q-114X3-211 

702-7         9/21/37  Q-116-1-211 

Q-116-211 

Q-115X211 

4-8       10/13/37  Q-119X211 

1004-S         8/10/38  Q-130X1-211 

Q-126X1-211 

130-9       11/16/38  Q-132-211 

402-9         3/15/39  Q-133X1-211 


ST.  MARY'S  COUNTY 


974-S 

7/27/38 

SM-191X811 

1014-8 

8/10/38 

SM-193X811 

1057-8 

8/16/38 

SM-196X811 

108.5-8 

8/30/38 

SM-197X811 

17-9 

10/11/38 

SM-200XS11 

35-9 

10/18/38 

SM-201XS11 

34-9 

10/18/38 

SM-202XS11 

66-9 

10/26/38 

SM-203XS1I 

65-9 

10/26/38 

SM-204XS11 

195-9 

12/  7/38 

SM-205X,S11 

1074-8 

8/23/38 

SM-192X2-811 

260-9 

1/  4/39 

SM-206X811 

1054-8 

8/16/38 

SM-192-811 

311-9 

2/  1/39 

SM-207X811 

393-9 

3/  8/39 

SM-211X811 

518-9 

5/16/39 

SM-214X811 

362-9 

2/21/39 

SM-20SXS11 

519-9 

5/16/39 

SM-213XS11 

461-9 

4/11/39 

SM-212XS11 
SM-191X811 
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Author- 
ization Date 

Num-  Author- 
ber  ized 


Project 
Number 


Description 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


SOMERSET  county 


465-8 


464-8 
708-8 


3/  2/38 
5/  5/38 
3/  2/38 
5/10/38 


3-9       10/  4/38 


S-lOlXlll 

S-lo:iXMi 

S-102M11 

S-104Xin 

S-91X111 

S-10(JX111 


38-9       10/18/38     S-107X111 


TALBOT  COUNTY 


Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-19 

V\  i<leu  curves  north  of  Penna.  R.  R.  on  Rt.  13,  section  8 2/28/39  S846.00 

Deals  Island  Rd.,  raise  grade  adjacent  to  3  bridges 2/28/39  944.01 

Princess  Anne  twd.  Westover  Junction,  mudjacking  5  locations 3/31/39  448.05 

Westover  to  Penna.  R.  R.  stabilize  shoulders  with  gravel 3/31/39  907. 13 

Smiths  Island  in  Somerset  County,  improve,   inventory  adjustment 8/31/39  115.76 

Somerset  Ave.  in  Crisfield,  scarify,  shape,  furnish    and   apply   calcium 

chloride 9/30/39  533.97 

Route  « 13,  stabilize  shoulders  with  local  gravel 9/30/39  1, 168.36 

Total $4,731.76 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-20 


T-70 

T-67-211 

WASHINGTON  COUNTY 

528-7 

7/20/37 

W-216-1-611 

898-8 

6/21/38 

W-289-611 

929-8 

7/  6/38 

W-289-1-611 

35-7 

10/20/36 

W-209-611 

136-7 

12/29/36 

W-215-611 

1087-8 

8/30/38 

W-295-611 

339-8 

1/11/38 

VV-2.50X611 

340-8 

1/11/38 

W'-250X  1-611 

519-8 

3/23/38 

W-250X2-611 

361-8 

1/26/38 

W-269X611 

364-8 

1/26/38 

W-271X611 

475-8 

3/  8/38 

W-276X611 

214-7 

3/  9/37 

W-203-1-611 

107-7 

11/20/36 

W-214-611 

256-8 

12/28/37 

W-212X2-611 

167-8 

11/17/37 

W-255X611 

175-8 

11/29/37 

W-260X611 

360-8 

1/26/38 

W-270X611 
W-293X611 

935-8 

7/  6/38 

W-171-4-611 

617-8 

4/13/38 

W-215X1-611 

687-8 

4/27/38 

W-288X611 

76-9 

10/26/38 

W-305X611 

W-175X2-611 

W-216-2-611 

484-8 

3/  8/38 

W-275X611 

500-8 

3/23/38 

W-212-3-611 
W-1 10-611 

77-7 

11/  4/36 

W-211-611 

W-203-2-611 
W-213-G11 
W-294-611 
W-316-611 

405-7 

5/18/37 

W-171-3-611 

21-7 

10/20/36 

W-212-611 

529-7 

7/20/37 

W-228X611 

170-8 

11/17/37 

W-256X611 

451-8 

3/  2/38 

W-274X611 

685-8 

4/27/38 

W-2S6X611 

686-8 

4/27/38 

W-287X611 

796-8 

5/24/38 

W-292X611 

124-9 

11/15/38 

W-309X611 

Bridge  over  Miles  River,  replacement  offenders,  additional  prel.  eng.  costs.     11/30/38 
Easton,  Wye  Mills,  prel.  eng.  costs 9/30/39 

Total 


$21.00 
189.56 


$210.56 
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Hagerstown  through  Sliarpsburg 1/31/39 

National  Pike,  Clear  Spring,  Conococheague,  resurfacing 1/31/39 

National  Pike,  Clear  Spring,  Conococheague,  bituminous  surfacing 1/31/39 

B.  &  O.  R.  R.  Bridge,  Shenandoah  subdivision,  recondition 2/28/39 

Boonsboro,  Wevertown,  widen  shoulders 2/28/39 

National  Pike,  approaches  to  Conococheague  Bridge 2/28/39 

Vance's  Cor.  east  of  Hancock,  improve  line  and  grade 2/28/39 

Vance's  Cor.  east  of  Hancock,  600  ft.  half  section  of  surfacing 2/28/39 

Widen  curves  near  Vance's  Curve 2/28/39 

National  Pike,  improve  approach  to  small  bridge  at  Boonsboro 2/28/39 

National  Pike,  widen  shoulders  near  Millstone,  Old  Episcopal  Ch.  and 

Basehour  property 2/28/39 

National  Pike,  correct  drainage  in  front  of  Sprecker  property 2/28/39 

Smithsburg,  street  work  joining  State  Highway 3/31/39 

Chewsville,  curb  and  sidewalk 3/31/39 

Harpers  Ferry  Bridge,  bituminous  material  to  eliminate  slippery  con- 
dition   3/31/39 

State  Route  67,  surface  treat  knapped  stone  shoulders 3/31/39 

Improve  Maryland  entrance  to  Shephardstown  Ferry  from  Rt.  34  to  Ferry 

landing 3/31/39 

Leitersburg  Pike,  improve  approach  to  Leitersburg  Bridge 3/31/39 

National  Pike,  indirect  lighting 3/31/39 

National  Pike,  Hagerstown,  Boonsboro  at  Death's  Curve,  macadam 4/29/39 

Rohrersville  twd.  National  Pike,  widen  stabilize  shoulders 4/29/39 

National  Pike,  Hancock  to  top  of  Sideling  Hill,  improve  drainage 4/29/39 

Bridge  over  Little  Antietam  Creek,  rebuild  wing 4/29/39 

National  Pike  east  of  Licking  Creek,  repairs 5/31/39 

Hagerstown  to  Sharpsburg,  eliminate  dips  in  certain  sections,  additional 

costs. 5/31/39 

Downesville  Pike,  furnish  equipment  on  W.P.A.  project 5/31/39 

Harpers  Ferry  Bridge,  i  of  operating  costs 6/30/39 

Middleburg  Pike,  Hagerstown  to  Middleburg,  shoulders  additional  costs.  .  8/31/39 
Replacement  of  bridge  over  mill  race  near  Antietam  Creek  on  Boonsboro- 

Lappans  Rd.,  prel.  eng.  costs 9/30/39 

Bridge  over  Antietam  Creek  on  Leitersburg  Rd 9/30/39 

Hancock,  Fort  Tonoloway,  prel.  eng.  costs 9/30/39 

Bridge  at  Charlton 9/30/39 

U.  S.  Route  40  through  Funkstown,  prel.  eng.  costs 9/30/39 

National  Pike,  acquiring  Susan  Bowers  property 9/30/39 

B.  and  O.  R.  R.  Company  bridge  at  Harpers  Ferry,  rental  equipment  and 

maintenance 9/30/39 

Temporary  bridge  at  Hancock,  salvage  section 9/30/39 

Middleburg  Pike,  improve  surfacing  and  edging 9/30/39 

State  Roads  in  Washington  County,  improve  drainage 9/30/39 

Improve  drainage  on  State  Route  65 9/30/39 

Improve  drainage  on  State  Route  56 9/30/39 

Through  Chewsville.  W.P.A.  project 9/30/39 

Mapleville,  rebuild  four  railroad  crossings,  surface  area 9/30/39 

Total 


$38,745.69 
19,234.45 
9,152.75 

411.05 
8,856.46 
5,380.51 

500.60 
2,239.34 
1,342.50 
1,100.26 

1,282.20 
137.87 

1,380.36 
120.14 

214.71 
8,250.78 

254.86 

996.86 

1,079.71 

18,852.92 

5,957.28 

853.46 

229.97 

17.64 

10.25 

7,083.56 

14,131.08 

1.00 

40.97 
26.53 
62.99 
65.40 
191.52 
1,461.50 

21,205.44 

60.37 

1,696.78 

947.22 

1,951.87 

644.93 

1,668.65 

2,589.66 

$180,432.09 


WICOMICO  COUNTY 


Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-22 


928-8 
461-8 
578-8 
582-8 
581-8 


7/  6/38 
3/  2/3S 
3/31/38 
3/31/3S 
3/31/38 


Wi-155Xlll  Sharpstown  Bridge,  new  and  repairs  to  old  gears,  add'l  costs 1/31/39  $24.07 

Wi-166-111  Bridge  over  Wicomico  River,  Main  St.  in  Salisbury,  steel  floor 2/28/39  4,658.73 

Wi-16SXlll  Powellville-Willards  Rd.,  mudjacking 2/28/39  219.01 

Wi-173Xlll  Stabilize  Route  13,  section  3  with  gravel 2/28/39  913.66 

Wi-173Xl-lll  N.  Division  St.  Bridge,  backfill  with  pre-mixed  material 2/28/39  316.98 

W1-175X111  Nanticoke  Rd.,  stabilize  shoulders  with  gravel  sections  4  and  5 4/29/39  848.47 

Wi-171Xlll  Vienna  Marsh  at  Route  213,  raise  grade,  additional  costs 5/31/39  9.65 
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Project 
Number 


Description 


Exhibit  7 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


WICOMICO  COUNTY 


233-9 
236-9 
255-9 
256-9 


12/21/38  Wi-178Xlll 

1/  4/39  Wi-179-111 

1/  4/39  Wi-181Xlll 

1/  4/39  Wi-lSOXlll 


WORCESTER  COUNTY 

701-7  9/21/37  Wo-179-1-111 
460-8  3/  2/38  Wo-190Xlll 
576-8  3/31/38  Wo-192Xlll 
Wo-173-111 


A-W  (STATE  WIDE) 


A 

W-551-111 

552-211 

553-311 

554-411 

555-511 

556-611 

558-811 

546-611 

1114-8 

9/  8/38 

563-511 

10-9 

10/  6/38 

563-1-511 

1116-8 

9/  8/38 

562-411 

1113-8 

9/  8/38 

565-811 

461-7 

8/16/37 

538-511 

1117-8 

9/  8/38 

560-111 

1115-8 

9/  8/38 

564-611 

1127-8 

9/14/38 

561-311 

573-311 
574-411 
600-011 

MISCELLANEOUS 


1033-8 
991-8 


1031-8 

987-8 


8/16/38 
8/  2/38 


8/16/38 
7/28/38 


ED-5-811 
6-411 
5-311 
5-211 
5-111 


Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-22 

Construct  work  shop  inside  of  main  garage  at  Salisbury  6/30/39  $685.28 

Allotment  to  Salisbury  for  curb  and  gutter  along  S.  Camden  Ave 7/31/39  1,500.00 

Mt.  Herman  to  Powellville,  widening  cuts  and  fills 7/31/39  962.94 

Powell ville  to  Whiton,  widening  cuts  and  fills 9/30/39  917.78 

Total $11,056.57 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-23 

Snow  Hill  Br.  twd.  Salisbury,  bituminous  mix  and  macadam  shoulders.  11/30/38  $15,402.08 

Mudjacking  3  locations  on  Route  354,  section  3 2/28/39  270.68 

Stabilize  shoulders  with  gravel  on  Route  12,  section  3 2/28/39  875.33 

Pocomoke  to  Stockton  and  Cape  Charles  Roads,  prel.  eng.  costs 9/30/39  55.54 

Total 116, 603. 63 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-24 

1938  Bituminous  surface  treatment.  District  #1 10/31/39  71.74 

1938  Bituminous  surface  treatment,  District  «2 10/31/39  42.10 

1938  Bituminous  surface  treatment.  District  #3 10/31/39  107.05 

1938  Bitiiminous  surface  treatment,  District  «4 10/31/39  33.82 

1938  Bituminous  surface  treatment,  District  #5 10/31/39  61.83 

1938  Bituminous  surface  treatment.  District  «6 10/31/39  560.71 

1938  Bituminous  surface  treatment,  District  «8. 10/31/39  106.67 

Striping,  aside  from  regular  maintenance,  additional  costs 10/31/39  12.21 

Cleaning  and  painting  metal  structures  in  Frederick  County 2/28/39  8,824.59 

Clean  and  paint  metal  bridges   «5074  and   *5057  over  Monocacy  Ri.  in 

Frederick  County , 2/28/39  5,930.99 

Cleaning  and  painting  metal  structures  in  Baltimore,  Cecil  and  Harford 

Counties 4/29/39  7,193.81 

Cleaning  and  painting  metal  structures  in  Prince  George's  County 4/29/39  2,977.20 

Oiling  roads  in  District  *5 ;  -  5/31/39  25,752.52 

Cleaning  and  painting  metal  structures  in  Dorchester,  Kent  and  Caroline 

Counties  . .     6/30/39  8,731.13 

Cleaning  and  painting  metal  structures  in  Garrett  County 6/30/39  7,545.83 

Cleaning  and  painting  metal  structures  in  Anne  Arundel,  Howard  and 

Prince  George's  Counties 7/31/39  10,586.72 

1939  Bituminous  surface  treatment.  District  *3,  additional  costs 9/30/39  22.50 

1939  Bituminous  surface  treatment.  District  «4,  additional  costs 9/30/39  6.25 

National  Defense  Program,  special  studies 9/30/39  65, 104.72 

Total $143,672.39 

Completed  Projects,  October  1,  1938,  to  September  30,  1939    Schedule  128    Statement  3-25 

Miscellaneous $14,988.58 

Repair  storm  damage  (State  Roads)  District  «8 1/31/39  7,825.94 

Repair  washouts  and  storm  damage,  Harford  and  Cecil  Counties 3/31/39  12,943.76 

Storm  damage.  State  Roads,  District  *3 3/31/39  322.71 

Repair  shoulders  and  structures  as  result  of  heavy  rains  in  July 8/31/39  2,689.76 

Repairs,  storm  damage  on  shoulders  etc.,  District  *  1 9/30/39  4,814.74 

Total $43,585.49 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 
ization     Author-  Project 

Number      ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


ALLEGANY  COUNTY 

58-9  10/18/38  A-166-1-611 

221-9  12/14/38  A-205-1-611 

187-7  2/  9/37  A- 208X611 

124-8  11/  1/37  A-228X611 

798-8  5/26/38  A-239X611 

799-8  5/26/38  A-240X611 

777-8  5/26/38  A-241X611 

783-8  5/26/38  A-247X611 

361-9  2/28/39  A-271X611 

379-9  3/  8/39  A-272X611 

479-9  4/18/39  A-274X611 

480-9  4/18/39  A-275X611 

510-9  4/28/39  A-280X611 

A-283-611 

718-9  8/  2/39  A-284X611 
740-9  8/  8/39  A-285X611 
744-9  8/  8/39  A-285X1-611 
A-286-611 

770-9  8/23/39  A-287X611 


ANNE  ARUNDEL  COUNTY 


Schedule  128    Statement  4-1 


$233,179.46    $253,291.09 


A  A-2 13-3-3 11 

569-9 

5/23/39 

AA-243-2-311 
AA-246-311 

526-8 

3/23/38 

AA-248X311 

542-9 

5/16/39 

AA-249X1-311 

591-8 
92-9 

4/  5/38 
11/15/38 

AA-250X311 
AA-259X311 

632-9 

6/21/39 

AA-261-311 
AA-270X311 

634-9 

6/21/39 

AA-271X3n 

668-9 
687-9 

7/18/39 
7/26/39 

AA-272-311 
AA-273X311 

AA-274X311 

713-9 
714-9 

8/  1/39 
8/  1/39 

AA-275-311 
AA-276X311 

715-9 

8/  2/39 

AA-277X311 

BALTIMORE  COUNTY 


B-310-1-411 

9/10/36    B-331-1-411 


513-6 

1008-8 

415-9 

986^8 
234-9 

222-7 
1156-8 

657-8 

906-8 


8/10/38  B-331X3-411 

3/21/39  B-331X4-411 
B-333-1-411 

7/28/38  B-354-1-411 

12/21/38  B-354-3-411 

3/  9/37  B-364X411 

9/27/38  B-364X1-411 

4/20/38  B-403X411 

6/30/38  B-409-411 


October  1,  1938,  to  September  30,  1939 

Luke  to  W&sternport  0.90  mi.  grading,  draining  and  con 

Crete  surfacing. 

Vale  Summit.  Midland  Road,  macadam  surfacing 

Lion  Spring,  National  Pilce,  1,000  ft.  underdrain  and  stone 

shoulders 

Between  Frostburg  and  Cumberland,  skidproofing  with 

Killefer  Disc 

Mt.   Savage  Rd.,  improve  by  underdrain  and  widening 

.slopes 

McMuUan  Hwy.,  improve  by  underdrain  and  widening 

slopes 

Bedford  Rd.,  improve  by  underdrain  and  widening  slopes 
Channel  change  and  widening  George's  Creek  at  Pekin 

Bridge 

McMullan  Highway  east  of  Celanese  Plant,  sidewalks ...  * 

McCool-Westernport  Road,  remove  slide 

Skids  Hill  Road,  patch  and  drain 

Klondike  Road,  patch,  drain  and  repair  washout 

South  of  Shaft,  install  42"  concrete  pipe 

Bridge  over  Potomac  River  at  McCool,  prel.  eng.  costs. . . 
Shrine  Club  Road,  oil  and  chip  for  Ali  Ghan  Shrine  Club. 

Oiling  certain  roads  in  Allegany  County 

Brant  Road  at  Cresaptown,  oiling 

Bedford  St.,  Virginia  Ave.  and  Louisiana  Ave.,  in  Cumber 

land,  spec  "C" 

Town  of  Luke,  surface  treat  roadways 

Totals $283,161.31     $292,160.10      $11,498.77 


38,520.31 

33,754.84 

4,765.47 

668.80 

185.38 

483.42 

690.00 

209.69 

480.31 

805.00 

652.43 

152.57 

805.00 
575.00 

344.55 
509.33 

460.45 
65.67 

632.50 

632.50 

632.50 

3,335.00 

460.00 

517.50 

232.11 

2,076.51 

164.30 

400.39 

1.258.49 

295.70 

517.50 

345.00 

206.02 
381.15 
118.29 
368.40 
3.16 

138.98 

190.99 
775.25 
529.00 

72.70 

406.85 
525.84 

4.78 
341.93 

500.00 

841.93 

October  1,  1938,  to  September  30,  1939 

Governor    Ritchie    Highway,    Jones    Station    to    Severn 

River,  roadside  development 

Owensville-Shadyside  Road  to  Deale 

Intersection  of  Defense  and  Solomons  Island  Rds.,  Camp 

Parole,  additional  prel.  eng.  costs 

Mountain  Rd.  Lipin's  Cor.-Gibson  Island,  S.  R.  C.  con- 
tribution, W.P.A.  project 

Second  Ave.,  City  Line  to  Gov.  Ritchie  Hwy.,  W.P.A. 

project _ 

Installation  of  Traffic  lights  along  Gov.  Ritchie  Highway 
Gov.  Ritchie  Hwy.,  City  Line  to  Furnace  Branch,  install 

reflectorized  units 

Bridge  over  Spa  Creek  between  Annapolis  and  Eastport 
Cross  over  at  entrance  to  Gov.  Ritchie  Open  Air  Theatre 

on  Gov.  Ritchie  Hwy. 

Church  St.,  Annapolis  Blvd.  to  Patapsco  Ave.,  W.P.A 

project 

Sodding  Hook  property  at  Dorsey 

.Annapolis   Blvd.    Furnace  Branch  to  Annapolis,   install 

cross  over  and  target  units 

Annapolis  Boulevard  at  U.   S.   Naval  Academy,   install 

traffic  light 

Community  lot  at  Owensville,  grading 

Grain  Hwy.,  Dorrs  Corner  to  Priest  Bridge,  repair  break  in 

shoulders 

Hammond  Ferry  Road,  Patapsco  River  to  Camp  Meade 

Road 


Schedule  128    Statement  4-2 


$263.02 
8,514.04 


$11,215. 


10,487 


3,358.00 
17,825.00 


787.75 


44.65 

61,157.84 


1,073.52 
31,580.03 


531.04 

28.27 


$2,701.82 


2,284.48 
256.71 


Totals . 


October  1,  1938,  to  September  30,  1939 

Harford  Rd.  at  Cub  Hill  and  Sweathouse  Roads,  roadway. 
Harford  Rd.,  Baltimore  City  Line  twd.  Joppa  Rd.,  1.65  mi. 

concrete,  additional  costs 

Harford    Rd.,    retaining    wall    in    front    of    Mansperger, 

Boughter  and  Dunn  properties 

Harford  Rd.,  Taylor  .\ve.  to  Carney,  W.P.A.  project  ... 

Harford  Rd.,  City  Line  toward  Joppa  Rd 

Gwynn  Oak  Ave.,  City  Line  to  Gwynn's  Falls 

Opposite  Royal  Oak  Ave.,  reimburse  Baltimore  Transit 

Co.  for  work  done 

Bel  Air  Rd.  quarry  and  paving  ditch  lines 

Quarry  along  Little  Gunpowder  Falls  on  Bel  Air  Rd.  near 

Kingsville,  W.P..'^.  project 

Old  Philadelphia  Rd.,  extend  10  ft.  slab  bridge  east  of 

Cowenton 

Entrance  to  Maryland  National  Guard  target  range  near 

Harford  Rd.  and  Big  Gunpowder  River 


90.00 

127.95 

5,167.70 
412.89 

4,161.85 
143.75 

1 

635.12 

635.12 

I 

2,230.03 
28.36 

666.18 

4,696.16 

23.46 

805.00 
6,392.85 

138.82 
1.696.69 

$55,925.70 
Sched 

$116,521.68 
lule  128    Sta( 

$851.85 

$7,713.64 
tement  4-3 

$3,300.00 

$3,300.00 

1,711.20 

1,711.20 

2  879.54 

2,761.98 
94.67 

117.56 

49,630.39 


3,450.00 
85,327.00 


32,242.95 
977.50 


5,065.75 


53,923.75     

4.30  3,445.70 

89,387.33     

34,217.64     

554.82  422.68 

12,104.83     
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 


ization 
Number 

Author- 
ized 

Project 
Number 

BALTIMORE  COUNTY 

1144-8 

9/20/38 

B-412X411 
B-414X411 

214-9 

2/  8/39 

B-415-411 

185-9 

12/  7/38 

B-419X411 

474-9 

4/18/39 

B-421-411 

360-9 

2/21/39 

B-422X411 

367-9 

2/28/39 

B-425X411 

378-9 

3/  8/39 

B-426X411 

463-9 
494-9 
605-9 
635-9 

4/11/39 
4/25/39 
6/  7/39 
6/21/39 

B-427X411 
B-428X411 
B-429-1-411 
B-430-411 

544-9 

5/16/39 

B-431X411 

620-9 

6/14/39 

B-432X411 

627-9 

6/21/39 

B-433X411 
B-434-411 

B-435-411 

742-9 

8/  8/39 

B-436X411 

828-9 

9/27/39 

B-437-411 

827-9 

9/27/39 

B-437-1-411 

783-9 

9/  7/39 

B-43SX411 

B-440-411 

Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tares  to 

Authorized  Sept.  30,  '39     Complete 


October  1,  1938,  to  September  30,  1939 

Reisterstown  Rd.,  City  Line  to  Slade  Ave.,  W.P.A.  project 
Through     Reisterstown    on    Hanover    Pike,    sidewalks, 

W.P.A.  project 

Bridge  over  Patapsco  River  at  Woodstock,  repairs  and 

alterations 

Joppa  Rd,  Harford  Rd.  to  Loch  Raven  Blvd.,  W.P.A. 

project   

Gwynn  Oak  Ave.,  Gwynns  Falls  to  Locust  Path  0.209  mi. 

macadam  and  Spec.  "C" 

Wilson  Point  Road,  Eastern  Ave.  to  Wilson  Point,  W.P.A. 

project 

Reisterstown    Road,    Woodley   Ave.    to   Hannah   Moore 

Academy,  W.P..\.  project 

Intersection   Baltimore-Washington   Blvd.    and    Sulphur 

Spring  Rd.,  traffic  control 

York  Road  at  State  Normal  School,  install  pipe 

Reisterstown  Road,  grade  and  surface  Iverson  property.  . . 
Monkton  to  Sheppard  Road,  box  culvert  east  of  Monkton . 
Baltimore- Washington    Blvd.,    concrete    surfacing    btw. 

Caton  and  Summit  A ves 

Mt.   Wilson  Road,   U.   S.   Route  140  toward  Mt.  Wilson, 

W.P.A.  project 

P>ederick    Road,    City    Line   to    Ellicott    City,    W.P.A. 

project 

Repairing  washouts,  storm  damage  .lune  13,  1939 

Rolling  Road,  curve  easement  at  Riggs  property,  prel. 

eng.  costs 

Whitehall  Rd.  twd.  Gemmills,  eliminate  curve,  prel.  eng. 

costs 

Gwynn  Oak  Ave.  from  4400  block  twd.  Gwynn  Oak  Park, 
W.P.A.  project 

Reisterstown  Road,  Pikesville  to  Reisterstown,  bit.  surface 
course 

Reisterstown  Road,  Pikesville  to  Reisterstown,  deliver 
and  lay  Spec.  "C" 

York  Road  at  Anneslie,  install  storm  water  drain 

G.  L.  Martin  Co.to  New  Philadelphia  Rd.,  prel.  eng.  costs. 


Schedule  128    Statement  4-3 

$5,688.75      $15,734.85  

35.20  

5,703.86  $390.82 

20,297.47  3,313.18 

19,474.47         2,082.84 

18,789.27  

10,019.35  


6,094.68 
23.610.65 
21,557.31 
17,882.50 

3,507.50 


1,725.00 
921.15 

164.80 
5,344.90 

13,672.32 

5,293.45 

1,610.00 
6,900.00 


607.89 
2,870.40 


3,007.25 

458.74 


2,390.30 
.547.24 
375.71 

5,305.25 

10,782.44 

6,414.76 

96.35 
8,591.89 

52.12 

162.27 

271.24 

542.90 

40.98 

63.17 

318.25 


373.91 
"39!65 


1,513.65 


336.65 
2,327.50 


2,966.27 
395.57 


Totals 


CALVERT  COUNTY 


October  1,  1938,  to  September  30,  1939 


$305,501.62     S319, 910.51      $25,627.06 
Schedule  128    Statement  4-4 


723-9 

823-8 
323-9 
515-9 


C-65-2-811 

C-84-1-811 

8/  2/39  C-102-2-811 

6/  7/38  C-120-811 

2/28/39  C-130X811 

5/16/39  C-132X811 


805-9         9/20/39    C-136X811 


CAROLINE  COUNTY 


Sunderland  to  Huntington $1,031.76 

Huntington  to  Prince  Frederick,  roadway '   93.12 

Solomons  Island  road,  near  Port  Republic,  4.856  mi.,  bitu- 

minous  road  mix   $21,275.00  353.32 

Improvmg  Broomes  Island  Rd. 2,000.00  3,492.97 

Streets  in  Calvert  Beach,  hire  of  motor  patrol 41.40  '   7l!o9 

Grading  private  entrance  of  Mr.  Barghausen  near  Plum 

Point,  hire  of  motor  patrol 138.00  152.16 

Purchase  lot  adjacent  to  garage  site  at  Prince  Frederick                 180.00  ....       '. 


$20,921.68 


180.00 


Totals $23,634.40        $5,194.42      $21,101.68 

Schedule  128    Statement  4-5 


985-8 
449-9 
647-8 

760-8 
994-8 

'555-9 

468-9 

630-9 
807-9 
436-9 


October  1,  1938,  to  September  30,  1939 

Streets  of  Denton,  town  to  reimburse  S.  R.  C 

Denton,  Third  St.  and  Lincoln  Ave.,  concrete  surfacing. 
Bridge  St.  in  Federalsburg,     macadam    surfacing     along 

earth  shoulders 

Road  on  Forge  Bridge  Hill,  rip  rap  shoulders 

In  front  of  Federalsburg  school,  improve  drainage 

Survey  in  connection  with  sewerage  in  Greensboro 

^  Bridgetown  Road  in  Greensboro,  storm  sewer 

4/18/39    C0-I35-XI-2II     Route   312.     Long's    School  House  toward  Ridgely,  con 

struct  bituminous  shoulders 

Between  Preston  and  Federalsburg,  remove  pipe 

Dover  Bridge  operators  home,  drill  well '. 

Streets  in  Federalsburg  surface  treat 


8/  2/38  Co-116-211 

4/  5/39  Co-1 16-1-211 

4/27/38  C0-I2IX2II 

5/24/38  Co- 122X2 11 

8/  2/38  CO-125X211 

Co-133-211 

5/16/39  Co-133-1-211 


6/21/39  CO-136X211 
9/20/39  CO-138X211 
3/29/39    Co-134-211 


$600.00 
19,546.26 

853.19 
962.55 
713.35 

$386.96 
19,543.34 

339.95 
940.41 

$213.04 
2.92 

513.24 
22.14 
713.35 

60.51     . 
3,113.78     . 

3,265.63     . 
665.96 

3,104.01 

2,160.00 

867.33 
172.50 

201.37 
172.50 

6,123.75 

4,584.74 

1,539.01 

CARROLL  COUNTY 

Cl-164-511 

528-8        3/23/38    C1-206X511 
532-8        3/23/38    C1-206X1-511 


Totals $35,102.94      $32,901.28        $3,377.57 

October  1,  1938,  to  September  30,  1939  Schedule  128    Statement  4-6 


Hanover  Pike,  Baltimore  Co.  line-Hampstead,  prel.  eng. 

costs  

Frederick  County  line  and  Marston  Rd.,  widen  and  sta- 
bilize inside  of  curves 

Marston  Rd .  and  I.O.O.F.  hall,  widen  and  stabilize  inside 
of  curves 


$3,560.12 
1,780.06 


$31.52 


$3,560.12 
1,780.06 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 

ization     Author-         Project 

Number      ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


CARROLL  COUNTY 


October  1,  1938,  to  September  30,  1939 


Schedule  128    Statement  4-6 


548-8 
568-8 
210-9 


269-9 
642-9 


3/23/38 
4/20/38 
12/14/38 


C1-206X2-511 


LO.O.F.  Hall.  New  Wiiul.sor,  (W.  Md.  R.  R.),  widen  and 
stabilize  inside  of  curves       

Bridge  over  South  Branch  of  Patapsco  River  at  Sykesville, 
redeck 

Westminster- New  Windsor,  macadam  shoulders 

Hanipstead-Mexico  Rd.,  raise  approaches  to  W.  Md.  R.  R. 
Bridge,  prel.  eng.  costs 

Middleburg-Union  Bridge  Road,  W.P.A.  project 

6/26/39  C1-220XF360X-  Repairs  to  state  roads  in  Frederick  and  Carroll  Counties. 
511 


C1-207X511 


Cl-215-511 
CI-217-511 


1/11/39    C1-218X511 


Jl,780.06 


953.15 
33,607.60 


1,459.02 
12,100.00 


S742.03 
26,418.05 


138.23 


$1,780.06 


211.12 
7,189.55 


492.06 
12,100.00 


CECIL  COUNTY 


133-9 

641-7 


245-9 


11/16/38  Ce-174-1-411 
8/18/37  Ce-190-l-4ll 


Ce-194-411 

1/  3/39    Ce-205-411 


1066-8  8/23/38  Ce-207X411 

132-9  11/16/38  Ce-213X411 

545-9  5/16/39  Ce-218X411 

628-9  6/21/39  Ce-219X411 

768-9  8/23/39  Ce-219X1-411 

759-9  8/15/39  Ce-220X411 


CHARLES  COUNTY 


818-8 
1053-8 


5/31/38  Ch-188X811 

8/16/38  Ch-190-811 

Ch-190Xl-811 

Ch-198-811 

Ch-200-811 


DORCHESTER  COUNTY 

747-8         5/17/38     D-124-1-111 


612-8 
764-8 


766-8 
254-9 


4/13/38     D-1.34X111 
5/20/38    D-138X111 


5/20/38     D-140X111 
1/  4/39     D-142X111 


D-144-111 

9/  7/39     D-146X111 


FREDERICK  COUNTY 


138-7 
235-8 

12/29/36 

12/21/37 

F-280X511 
F-307X1-511 

316-8 

12/28/37 

F-307X3-511 

204-8 
205-8 
234-8 

11/29/37 
11/29,37 
12/21/37 

F-308XI-511 
F-308X2-511 
F-3 11X511 

318-8 

12/28/37 

F-311X1-511 

312-8 

314-8 

1/  4/38 
1/  4/38 

F-3 14X511 
F-316X511 

315-8 
497-8 

1/  4/38 
'3/8/38 

F-317Xall 

F-324-oll 

F-327X11-511 

498-8 

3/  8/38 

F-327X12-511 

499-8 

3/  8/38 

F-327X13-511 

Totals . 


October  1,  1938,  to  September  30,  1939 

U.  S.  route  «  1.     Box  culvert  east  of  Rising  Sun 

Porters  Branch  reloc.  twd.  Rising  Sun,  bituminous  sur- 
face course 

Adjustment  to  Merrimott  property,  Port  Deposit 

Main  St.  and  Delaware  Ave.  in  Elkton,  0.97  mi.,  macadam 
shoulders 

North  East,  extension  of  storm  water  sewer 

Calvert  to  Fair  Hill,  W.P.A.  project 

Bridge  over  Principio  Creek  on  Route  40,  Repoint  all 
masonry 

Repair  washouts,  storm  damage  .June  13,  1939 

Repair  storm  damage,  August  19,  1939 

Fair  Hill  to  Delaware  Line  W.P.A.  Project 


855,240.01      $28,296 

Schedule  US 

$5,490.75        $4,991 

7,548.20  7,032 
38 


79  $27,112.97 
Statement  4-7 
84  $498.91 

515.40 


9,509.06 

565.80 

19,641.79 

345.00 
3,450.00 
6,900.00 
15,055.80 


3,872, 

66 

27,496, 

33 

2,384 

243 

663 


5,636.47 
499.38 


311.62 
1,065.18 
6,656.48 
14,392.21 


Totals 


October  1,  1938,  to  September  30,  1939 

Malcolm  Rd.  in  Charles  County,  W.P.A.  project 

Hilltop  twd.  Doncaster  5.0  mi.  bit.  stabilizer  base  course 

Riverdale  Rd.,  extend  and  replace  pipe 

Newburg  to  La  Plata,  prel.  eng.  costs 

Potomac   Ri.  Bridge  to  La  Plata,  prel.  eng.  costs 


$68,506.40      $46,823.95      $29,575.65 
Schedule  128    Statement  4-8 


$1.0.50.00 
37,073.47 


$2,166. 

24,117. 

260, 

1,133, 

1,973. 


58     

82  $12,955.65 

12     

90    

94     


Totals  

October  1,  1938,  to  September  30,  1939 

South  side  Washington  St.,  Sunburst  Ave.-Peach  Blossom 
Ave.,  Cambridge,  sidewalks,  etc 

Route  16,  Section  11,  stabilize  shoulders  with  gravel 

P>deralsburg-Hurlock  Rd.,  construct  valley  gutter  and 
stabilize  shoulders 

High  St.,  Cambridge,  stabilize  with  pre-mixed  material  . 

Construct  building  in  Cambridge  for  S.  R.  C.  employees 
during  construction  of  Cambridge  Creek  Bridge 

Vienna-Mt.  Holly,  prel.  eng.   costs 

Oiling  streets  of  Cambridge 


$38,123.47      $29,652 
Schedule  128 


36      $12,955.65 
Statement  4-9 


$12,793.47 
994.75 


948.75 
989.00 


460.00 
13,'779!47 


$173.72 
852.50 

698.48 

421.88 

218.15 

452.57 

7,911.75 


$12,619.75 
142.25 


250.27 
567.12 


241.85 

5,' 867!  72 


Totals 


October  1,  1938,  to  September  30,  1939 

Thurmont,  repair  0.62  mi.  of  road  due  to  use  as  a  detour 

State  Routes  40-28  and  40-34,  spec.  "C"  to  edge  up  sunken 
places  

Middletown-New  Mnrket,  spec  "C"  for  edging  up  sunken 
places  

Fingerboard-L'rbana  Rd.,  surface  treat  0.97  mi.  with  tar 

Fingerboard- L'rbana  Rd.,  surface  treat  2.66  mi.  with  tar  . 

State  Routes  240-1  and  240-2,  spec  "C"  to  edge  up  sunken 
places  

Evergreen-Hyattstown,  spec.  "C"  to  edge  up  sunken 
places 

Jinitown-Thurmont  Rd.,  1.2  mi.,  patch,  dress  shoulders  . 

Rocky  Ridge-Motters  Station  Rd.,  3.95  mi.,  patch,  dress 
shoulders 

Urbana-Buckeystown  Rd.,  4.05  mi.,  patch,  dress  shoulders 

Temjiorary  prison  camp   

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  sta- 
bilize earth  shoulders 

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  sta- 
bilize earth  shoulders 

U.  S.  Route  15-11  btw.  Buckeystown  and  Licksville,  sta- 
bilize earth  shoulders 


$29,965.44      $10,729.05      $19,688.96 

Schedule  128    Statement  4-10 

$5,245.90        $5,725.21     

1,725.00  775.04 


1.840.00 

865.47 

3,489.84 

1.840.00 

1,840.00 
1,799.52 

6,537.98 
5,322.75 


1,000.00 
1,000.00 
1,000.00 


420.22 

594.00 

3,112.73 

1,010.77 

147.91 
982.50 

3,586.81 

4,456.18 

49.35 

1,317.16 

604.78 

877.30 


$949.96 

1,419.78 
271.47 
377.11 

229.23 

1,692.09 
817.02 

2,951.17 
866.57 


395.22 
122.70 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 
ization     Author-  Project 

Number      ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


FREDERICK  COUNTY 

61-9  10/26/38  F-339X2-511 

62-9  10/26/38  F-339X3-511 

1178-8  10/  4/38  F-343X511 

1177-8  10/  4/38  F-344X511 

1176-8  10/  4/38  F-345X511 

2-9  10/  4/38  F-346X511 


1-9 
235-9 
373-9 
372-9 
371-9 

368-9 
369-9 

782-9 


10/  4/38 
12/21/38 
2/28/39 
2/28/39 
2/28/39 


F-347X-511 
F-353X-511 
F-356X-511 
F-356X1-511 
F-356X2-511 


2/28/39  F-357X511 

2/28/39  F-358X511 

F-361-511 

9/  7/39  F-362X511 


GARRETT  COUNTY 


493-9         4/25/39 


G-179-611 

G-183X611 

G-184-611 


HARFORD  COUNTY 

H-185-6-411 

H-186-6-411 

645-9         6/27/39     H-203-2-411 


H-203-3-411 

646-9 

6/27/39 

H-215-3-411 

546-9 

5/16/39 

H-218X2-411 

509-7 

11/  1/37 

H-220X411 
H-221-411 

940-8 

7/12/38 

H-227X1-411 

959-8 

7/19/38 

H-232-401 

123-9 

11/15/38 

H-235X411 

253-9 

1/  4/39 

H-236X411 

512-9 

4/28/39 

H-238X411 

513-9 

4/28/39 

H-239X411 

593-9 

6/  1/39 

H-242X411 

626-9 

6/21/39 

H-244X411 

769-9 

8/23/39 

H-244X1-411 
H-246-411 

667-9 

7/18/39 

H-247X411 
H-24SX411 

813-9 

9/20/39 

H-249-411 

October  1,  1938,  to  September  30,  1939 

Route  240-1,  building  up  edges 

Route  15-9,  building  up  edges 

Thru.     Emmitsburg,    Construct    penetrating    macadam 

shoulder.s  and  rebutt 

New  London,    Libertytown-Ground    Hog    Hollow,    pipe 

culvert 

Brunswick  to  Point  of  Rocks,  correct  drain,  etc. 
Ceresville-Woodsboro  Road,  widen  shoulders,  slope  banks 

and  etc 

Broad  Run  Road,  rip  rap  ditch  near  end  of  state  road 

Route  464-2.  maintain  with  $  10  stone 

Dual  Highway,  National  Highway  to  High  Knob 

Dual  Highway,  High  Knob  to  Harmony  Road 

Dual  Highway,  Harmony  Road  to  Washington  County 

Line 

Liberty  Road,  Israel  Creek  approach 

Liberty  Road,  entrance  to  Houck  property  at  Ceresville  . 
Bridge  over  Potomac  River  at  Brunswick,  prel.  eng.  cost. . 
Frederick  shop,  repairs 

Total 

October  1,  1938,  to  September  30,  1939 

Bridge  over  Potomac  River  at  Barrum  (W.  Va.  share)  . . . 

Oakland-Hutton  State  Highway,  begin  widening 

Beckman  twd  Bittinger,  prel.  eng.  costs 


Schedule  128    Statement  4-10 


$867.65 

J867 . 65 

993.58     . 

993.58 

1 

1,268.35     . 

1,268.35 

449.77     . 

449.77 

230.46     . 

230.46 

994.75 
345.00     . 

«610.71 

384.04 
345.00 

814.20 
750.00 
750.00 

250.42 
166.87 

563.78 
583.13 
750.00 

319.13 
287.50 
264.50 

254.02 
84.06 
216.61 
279.60     . 
243.90 

65.11 
203.44 
47.89 

256.31 

12.41 

$42,097.66    $26,366.15      $16,856.93 

Schedule  128    Statement  4-11 

$208.84 
42^74 


$4,959.38 


$4,959.38 


Total 


October  1,  1938,  to  September  30,  1939 

Philadelphia  Road  Relocation,  furnish   and   place   plant 

material 

Philadelphia  Road  Relocation,  furnish  and  place  plant 

material 

Havre-de-Grace  to  Chapel  Road,  2.16  mi.  road-mix  sur- 
facing   

Havre-de-Grace  to  Chapel  Road,  property  adjustment 
Oakington  Road  relocation,  0.90  mi.  bituminous  road  mix 

surfacing 

Havre-de-Grace    at    approach    to     Susquehanna     River 

Bridge,  W.P.A.  project 

Erosion  control  btw.  Five  Forks  and  Morrisville,  1.43  mi. 

Maryland  State  Police  lot  at  Wilna 

Hughes  Hill  twd.  Norrisville,  macadam  shoulders,  W.P.A. 

project 

Susquehanna  River  Bridge  at  Havre  de  Grace,  subsurface, 

exploration  at  site 

Philadelphia   Rd.,   widening  bridge  at  Crevison's   Hill, 

W.P.A.  project 

Belair  Road,  Little  Gunpowder  Falls  to  Belair,  macadam, 

grading  and  draining 

Bush's  Corner  to  Wilsons  Corner,  W.P.A.  project 

Shawsville  to  Hugh's  Hill,  W.P.A.  project 

Grade  entrance  to  Ford  Restaurant  in  Aberdeen 

Repairing  washouts,  storm  damage  June  13,  1939 

Repair  storm  damage,  August  19,  1939 

Perryville  to  New  Philadelphia  Road,  prel.  eng.  costs  .   . 

Whiteford-Dublin  Road,  W.P.A.  project 

Jarrettsville  to  Whiteford,  relocate  Dear  Creek 

Main  and  Bond  Sts.,  Bel  Air,  curb,  gutter,  macadam  base 

and  road  mix 


$4,959.38 


$251.58        $4,959.38 


Schedule  128    Statement  4-12 

$156.68     

116.41     


$10,694.52 


10,790.45 
1,270.51 


19,226.94 

6,474.50 

2,980.40 

26,077.06 
3,997.40 
5,109.45 
172.50 
4,600.00 
3,450.00 


16,610.37 


6,406.99 
5.55 

2,270.32 

6,864.13 
981.25 
395.17 

15,139.41 

13.24 

2,367.36 

11,456.56 
2,842.30 
2,472.81 

152.12 
5,004.95 
1,476.04 

472.51 

85.62 
343.74 


$4,287.53 


1,746.22 


3,926.32 
289.26 


4,087.53 

6,461.26 

613.04 

14,620.50 

1,155.10 

2,636.64 

20.38 

1,973^96 

10,' 928^45 

16,266.63 


Total $126, 399. 


$59,023.16      $69,012.82 


HOWARD  COUNTY 


October  1,  1938,  to  September  30,  1939 


629-9         6/21/39     Ho-157X5-311     Edmondson  Ave.  extended.     Patapsco  River  thru.  State 

Park,  W.P.A.  project 

Ho-165-311  Survey  for  State  Police  sub-station  and  school  at  Waterloo, 

prel.  eng.  costs 

597-9         6/  1/39     Ho-165Xl-311     Circle  leading  from  Washington  Blvd.  past  State  Police 

sub-station  at  Waterloo 

596-9         6/  1/39     Ho-165X2-311     Make  alterations  to  .scale  pit  at  Waterloo 

Ho-183-311            Guilford  on  Baltimore-Washington  Blvd.,  curve  modifica- 
tion, prel.  eng.  costs 

Ho-186X311         Installation  of  traffic  signal  at  Elkridge 

Ho-188-311  Sewer  survey  in  EUioott  City,  prel.  eng.  costs 


Schedule  128    Statement  4-13 

$4,255.00        $2,006.19        $2,248.81 
53.85     


838.35 
577.90 


275.88 
234.78 

120.57 
65.57 
76.93 


562.47 
343.12 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 


ization     Author- 
Number       ized 


Project 
Number 


Description 


Disburse- 
Amount        merits  to 
Authorized  Sept.  30,  '39 


Estimated 
Expendi- 
tures to 
Complete 


HOWARD  COUNTY 

438-9        4/  3/39    Ho-189X311 
716-9        8/  1/39    HO-190X311 


KENT  county 

445-8         2/23/3S     K-105X211 


614-8 
615-8 

4/13/38 
4/13/38 

K- 107X2 11 
K-107X1-211 

814-9 

'  9/20/39 

K-120-211 
K-120-1-211 

672-9 

7/25/39 

K-123X211 

823-9 

9/27/39 

K-125X211 

MONTGOMERY  COUNTY 

780-9 

9/  5/39 

M-77-9-311 

129-9 

11/16/38 

M-195-311 
M-245-1-311 

M  261-311 

371-7 

■  5/  4/37 

M-2S0-311 
M-299-311 

M-302-311 

612-9 

6/15/39 

M-329-1-311 

M-330-311 

M-331-311 

643-9 

6/27/39 

M-332-311 

631-9 

6/21/39 

M-333X311 

M-334-311 

M-335X311 
M-336-311 

681-9 

7/25/39 

M-337X311 

682-9 

7/25/39 

M-337X1-311 
M-338-311 

806-9 

9/20/39 

M-340X311 

October  1,  1938,  to  September  30,  1939 

U.S.  Route  40.     Rogers  Ave.  toward  EUicottCity,  VV.P.A. 

project 

Clarksville  Pike  and  Montgomery  Rd.  near  Ellicott  City, 

gravel  shoulders  in  front  of  public  school 

Total 

October  1,  1938,  to  September  30,  1939 

Cleaver's  Corner  twd.  Chestertown,  relieve  bad  walk 
condition 

Town  of  Millington,  cross  Roads  twd,  Massey 

Millington  Cross  Roads  twd.  Massey,  bit.  material  east 
side 

Approach  to  Sharp's  Wharf,  prel.  eng.  costs 

Sharp's  Wharf  in  Rock  Hall,  stabilized  base  course  and 
surface  treat 

Turners  Creek  Cross  Road,  reinforcing  and  applying  in- 
itial treatment 

Betterton,  stabilize  approach  at  end  of  concrete 

Total 

October  1,  1938,  to  September  30,  1939 

Metropolitan  Ave.  in  Kensington  0.263  mi.,  macadam  base 

course 

Connecticut  Ave.,  prel.  eng.  costs 

Brookville  Road,   Woodbine  St.   to  East-West  Highway 

0.41  mi.  concrete 

Rockville-Gaithersburg    Rd.,    curve    modification,    prel. 

eng.  costs 

Forest  Glen  to  Kensington 

New  Hampshire  Ave.,  extension.  Prince  George  County 

Line  to  Whiteoak,  prel.  eng.  costs 

Old  Georgetown  Rd.,  Bethesda  to  Alta  Vista,  prel.  eng. 

Costs 

Montgomery  Ave.  in  Rockeville 

Rockville  to  Westmore,  prel.  eng.  costs 

Jones  Bridge  Rd.     Wisconsin  Ave.  twd.  Jones  Mill  Rd. 

prel.  eng.  costs 

Brookville  Rd.  at  Taylor  Ave.  in  Chevy  Chase,  extend 

culvert 

In   front  of   St.   Mary's   Catholic  Church   in   Rockville. 

W.P. A.  project 

Kensington  to  Brookville  Park  near  Norbeck,  prel.  eng. 

costs 

Wisconsin  Ave.  at  D.  C.  Line,  relocate  storm  sewer 

East-West  Hwj',  extend  16th  St.  to  George  Ave.  prel.  eng. 

costs 

Seventh  St.  Pike,  reverse  grade  on  curve  south  of  glen- 
mont 

Seventh  St.  Pike,  reverse  grade  on  curve  south  of  Glen- 
mont 

Rockville  Pike,  Chestnut  Ave.  to  Cedar  Lane,  prel.  eng. 

costs 

Commerce  St.  along  site  of  new  Rockville  Post  Office, 
widen  and  pave   


Schedule  128    Statement  4-13 

$9,228.75      $10,563.02     

345.00  382.41     


$15,245.00      $13,779.20        $3,154.40 
Schedule  128    Statement  4-14 


$880.82 

$880.82 

881.42 
t 

462.01     . 

$68.59 
459^74     . 

812.83 
462.01 

I 

6,214.31     . 

6,214.31 

2,932.50 

3,504.63     . 

149.50     . 

149.50 

$11,520.56        $4,032.96        $8,519.47 
Schedule  128    Statement  4-15 


$9,835.38 
23,847.24 


1.400.00 
5^897.41 


2,394.34 
1,449.00 


977.50 
713.00 


$796.85 
1,075.22 

21,317.26 

29.38 
128.92 

1,506.87 

434.99 

5,786.45 

221.65 

207.75 

2,359.05 


80.49 
67.64 

356.56 

1,154.78 

894.28 

224.08 


$9,038.53 
2,529.98 


110.96 


35.29 
1,449.00 


986.00 


986.00 


Total 


PRINCE  GEORGE'S  COUNTY 

642-8         4/20/38    P-319X1-811 
3/  8/39     P-369X1-811 
6/10/38     P-370X811 
6/10/38     P-371X811 
11/16/38     P-374-1-811 


P-386-811 

8/  2/39    P-386-1-811 


October  1,  1938,  to  September  30,  1939 


$47,499.87      $36,642.22      $14,149,76 
Schedule  128    Statement  4-16 


394-9 
836-8 
835-8 
131-9 


722-9 
332-9 


2/14/39     P-389X1-811 


P-391-811 
P-397-811 


Gash,  Wells  and  Prospect  Aves.,  concrete  curb  and  gutter, 
S.  R.  C.  Contribution 

Brandywine  Rd.,  curve  elimination  at  site  of  old  Alan 
Bowie  Barn,  grade,  gravel  etc 

Central  Ave.,  btw.  Ritchie  Rd.  and  Kolbes  Corner,  extend 
existing  drainage  structures 

Central  Ave.,  resetting  fences  and  adjusting  property 
damage  to  secure  additional  R/W 

Relocate  University  Drive  at  College  Park,  1.17  mi.  con- 
crete   

Queen's  Chapel  Rd.  at  Hyattsville,  prel.  eng.  costs 

Queen's  Chapel  Rd.,  Prospect  Ave.  to  Oakwood  Rd., 
Hyattsville  0.224  mi.  macadam 

Edmonston  Road,  Defense  Hwy.  to  Greenbelt,  4.5  mi. 
bituminous  shoulders 

Silver  Hill  to  T.B.,  prel.  eng.  costs 

Rhode  Island  Ave.,  Brentwood  to  Hyattsville,  prel.  eng. 
costs 


$7,651.50 

$7,239.67 

$411.83 

442.75 

442.75 

722.27 

611.28 

110.99 

862.50 

345.09 

517.41 

64,639.91 

612.05 
1  008  95 

64,027.86 

14,666.44 

6,421.89 

8,244.55 

8  250.00 

13,657.50 
306.94 

1.119.93 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 
ization     Author-         Project 
Number      ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        merits  to  tures  to 

Authorized  Sept.  30,  '40      Complete 


PRINCE  GEORGE'S  COUNTY 


October  1,  1938,  to  September  30,  1939 


Scliedule  128    Statement  4-16 


441-9 
450-9 
516-9 
527-9 
547-9 
691-9 


608-9 
666-9 


4/  3/39  P-398X811 

4/  5/39  P-399X811 

5/16/39  P-402X811 

5/16/39  P-404X811 

5/16/39  P-405X811 

6/  1/39  P-406X811 

P-407-811 

6/14/39  P-408X811 

7/18/39  P-409X811 


P-417X811 
P-418X811 


QUEEN  ANNE'S  COUNTY 


614-7 
439-8 


421-9 
654-9 


662-9 
743-9 


7/13/37  Q-114X2-211 

2/23/38  Q-124X211 

3/21/39  Q-134X211 

7/  5/39  Q-140X211 

7/18/39  Q-141X211 

8/  8/39  Q-143X211 


ST.  MARY'S  COUNTY 


SM-154-811 
SM-209-811 


717-9        8/  2/39    SM-217X811 


SOMERSET  COUNTY 

206-9       12/14/38     S-107X1-111 
685-9         7/26/39     S-112X111 

815-9         9/20/39     S-113-111 


TALBOT  COUNTY 


349-8 

'1/26/38 

T-73-211 
T-76X211 

447-8 

2/23/38 

T-77X211 

648-8 

4/27/38 

T-78X211 

727-8 

5/17/38 

T-79X211 

757-8 

5/24/38 

T-80X211 
T-82-211 

WASHINGTON  COUNTY 

649-9         6/27/39    \V-211-1-611 
442-9         4/  5/39     W-212-4-611 


613-9 
232-7 


6/15/39    W-216-2-611 
3/16/37    W-217-611 


397-8         2/  1/38    W-217X1-611 


High  St.  in  Riverdale  Heights,  grading 

Grading  private  road  in  county  for  W.  W.  Stewart 

Defense  Hwy.,  replacing  box  culvert 

Suitland  Road,  stabilizing  shoulders 

Baltimore-Washington  Blvd.  at  Cattail  Hill 

Baltimore-Washington  Blvd.  at  Cottage  City,  install 
underdrain 

S.  R.  C.  Garage  at  Laurel 

Randall  Ave.  in  Suitland,  grading 

Baltimore-Annapolis  Blvd.  at  Riverdale,  facilitate  drain- 
age condition 

Oil  roads  at  Cheltenham  School  for  Boys 

Owens  Road,  widen  and  gravel 


13.80 

13.50 

593.40 

991.30 

920.00 

997.63 

15.00 

973.48 


616.56 

948.61 
1,160.88 


1,308.49 
15.00 

1,883.21 

1,499.83 

209.74 


13.80 
13.50 


42.69 


997.63 
30.00 


Totals $101,753.48      S38, 935.62 


October  1,  1938,  to  September  30,  1939 

Chestertown-Church  Hill  Rd.,  entrances  etc 

Carry  out  R/W  agreement  btw.  Walter  Hollingsworth  and 

S.  R.  C 

Warning  signals  and  approaches  to  Kent  Narrows  Bridge  . 
At  Sudlersville,   install  storm  water  drain,  curbing  and 

gutter 

Southeast  Creek,  North  approach,  gutter  and  macadam 

backfill 

Centerville-Ruthsburg  Rd.,  scarify,  reshape  and  surface 

treat 


$74,853.01 
Schedule  128    Statement  4-17 

$2,805.00        $3,601.46     


2,424.52 
563.35 

5,111.41 

1,303.81 

1,062.03 


1,964.58 
844.42 


341.84 
910.15 


$459.94 


5,111.41 
961.97 
151.88 


Totals $13,270.12 

October  1,  1938,  to  September  30,  1939 


Relocation  at  Scotland  Beach,  prel.  eng.  costs 

Point   Lookout   Road   through   Leonardtown,    prel.   eng. 

costs 

Point  Lookout,  reshape  and  resurface  due  to  damage  by 
high  tides 


Totals 


October  1,  1938,  to  September  30,  1939 

Route  13,  Section  7,  stabilize  shoulders 

Road  leading  into  Deals  Island,  place  pipe,  backfill  and 

restore  surface 

Princess  Anne-Deals  Island  Road  at  Dames  Quarter,  0.502 

mi.  concrete 


Totals $20,578.07 

October  1,  1938,  to  September  30,  1939 


$7,662.45      $6,685.20 
Schedule  128    Statement  4-18 

$137.24     

63.73     

$598.00  426.49  $171.51 

$598.00  $627.46  $171.61 

Schedule  128    Statement  4-19 
$997.05  $515.07  $481.98 

300.00  91.49  208.51 

19,281.02  270.91        19,010.11 

$877.47      $19,700.60 


293.08 
1,625.32 


Schedule  128    Statement  4-20 

Cordova-Easton-Trappe  Rd.,  reconstruct,  prel.  eng.  costs $1,967.57 

Cordova  Rd.,  riprap  shoulders  and  gutters  and  surface 
treat 

Garage  in  Easton,  rewire,  construct  workshop,  concrete 
floor 

Washington  St.  in  Easton,  surface  between  curb  and  gutter 
at  underpass 

Easton,  Dover  Branch,  riprap  gutters  east  of  Police  sub- 
station   987.56  219.33 

North  on  Easton  on  road  to  Wye  Mills,  place  and  oil  shoul- 
ders and  gutters 584.78  23.42 

Denton-Matthews  Rd.,  bridge  and  approaches  Tuckahoe 
Creek,  prel.  eng.  costs 8.04 


$780.85 

1,840.00 

374.33 

987.56 
584.78 


$487.77 
214.68 
374.33 
768.23 
561.36 


Totals $4,667.52        $4,136.76       $2,406.37 

October  1,  1938,  to  September  30,  1939  Schedule  128    Statement  4-21 


Bridge  over  headrace  of  Little  Antietam  Creek  on  Boones- 

boro-Williamsport  Road $2, 101.91 

B.  &  O.  R.  R.  bridge  at  Harpers  Ferry,  Maryland  share  of 

renting,  equipment  and  maintenance 10,000.00 

Hagerstown-Sharpsburg  Rd.,  macadam  surface  course  . .  6,849.91 

Boonesboro-Lappan's  Rd.,  furnish  equipment  for  widen- 
ing roadbed  and  shoulders 6,960.80 

Lappan's  Rd.,  2.8  mi.  build  and  surface  treat,  knapped 

stone  shoulders 3,238.40 


$1,454.42 


1,953.17 

2,877.87 


6,102.84 
2,473.65 


$647.49 


8,046.83 
2,972.04 


857.96 
764.76 
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Construction  Work  in  Progress,  September  30,  1939: 
Author-       Date 
ization     Author-         Project 
Number      ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


WASHINGTON  COUNTY 

42-8       10/13/37    W-247-611 


164-8 
165-8 
J  66-8 
203-8 
226-8 
363-8 
452-8 

11/17/37 
11/17/37 
11/17/37 
11/29/37 
12/14/37 
1/26/38 
4/13/38 

W-252X011 

W-253X611 

W-254X611 

VV-261X611 

W-262X011 

W-270X1-G11 

W-273X6n 

485-8 

3/  8/38 

W-275X1-611 

305-9 

1/24/39 

W-275X2-6I1 

669-9 

7/18/39 

\V-275X3-611 

644-8 

4/27/38 

W-282X611 

683-8 
688-8 

4/27/38 
4/27/38 

W-2S5X611 
W-288X1-611 

771-8 

5/20/38 

W-290X611 

1108-8 

9/  8/38 

W-297X611 

1107-8 

9/  8/38 

W-300X611 

80-9 

11/  1/38 

W-302-611 

63-9 

10/26/38 

W-304X611 

684-9 
121-9 

7/26/39 
11/15/38 

W-304X1-611 
W-308X611 

120-9 

11/15/38 

W-30SX1-611 

122-9 

11/15/38 

W-3I0X611 

263-9 

1/11/39 

W-314X611 

375-9 

'3/8/39 

W-316X1-611 
W-319X611 

440-9 
437-9 

4/  3/39 
3/29/39 

W-321X611 
W-322X611 

492-9         4/25/39    W-323X611 


WICOMICO  COUNTY 

771-9         8/23/39     Wi-136-3-111 

Wi-165-111 

225-9       12/21/38    Wi-166-3-111 

767-8         5/20/38    Wi-176Xlll 


Wi-182-111 
Wi-183-111 


Wi-184Xlll 
Wi-185-111 


WORCESTER  COUNTY 

227-7        3/16/37  Wo-180-111 

Wo-180-1-111 

Wo-184-111 

9/13/39  Wo-184-1-111 


793-9 

625-8        4/13/38    Wo-194Xlll 

324-9         2/28/39    Wo-201X111 


October  1,  1938,  to  September  30,  1939 

National  Pike-Frederick  Co.  Line,  Sideling  Hill  Mt., 
Killefer  Disc 

Resley  Rd.,  stabilize  1.8  mi.  with  screenings 

Timber  Ridge  Rd.,  stabilize  0.8  mi.  witli  screenings 

Long  Ridge  Rd..  stabilize  1.0  mi.  with  screenings 

Hancock  Garage,  concrete  walls,  floor  and  steps  in  cellar  . 

U.  S.  Route  11,  necessary  correction  to  dips  at  Halfway.  . . 

Leitersburg  Bridge,  surface  approach 

Episcopal  Church  at  Brownsville,  rebuild  steps  and  stone 
retaining  walls  for  slopes 

Downesville  Pike,  furnish  equipment  and  part  of  material 
on  W'.P.A.  Project 

Downesville  Pike  (lower  end'),  furnish  equipment,  ma- 
terial and  supervision 

Downesville  Pike,  to  supplement  authorization  for  wid- 
ening   

Thru  Keedysville,  construct  curb  and  shoulders,  W.P.A. 
Project 

State  Route  34,  improve  drainage  condition 

National  Pike,  Sideling  Hill  Mountain-Allegany  Co.  Line, 
improve  drainage  condition 

Timber  Ridge,  Resley,  and  Long  Ridge  Roads,  treat  with 
Raylig 

Thru  Boonesboro,  furnish  part  of  equipment  etc.,  W.P.A. 
Project 

Highway  adjacent  to  Camp  Ritchie,  improve  drainage 
condition 

Hagerstown-Frederick  relocation,  grading,  concrete  sur- 
facing and  bridge  construction 

St.  Paul  Road,  furnish  equipment  and  material,  W.P.A. 
Project 

St.  Pauls  Church  Road,  additional  rights  of  way 

U.  S.  Route  *40  in  Washington  County,  Spec.  "C,"  and 
grade 

U.  S^  Route  *40  in  Washington  County,  Spec.  "C"  and 
shoulders 

U.  S.  Route  *11  in  Washington  County,  underdrain  and 
widening  slopes 

Boonesboro-Weverton  Rd.,  Rohrersville  to  National  Pike, 
equipment  and  stone   

U.  S.  Route  «40  thru  Finkstown,  prel.  eng.  costs 

In  front  of  Sharpsburg  High  School,  furnish  equipment 
and  material,  W.P.A.  Project 

Bridge  at  Klines  Mill  over  Beaver  Creek  on  U.  S.  Route  40 

Antietam  Creek  to  Beaver  Creek,  furnish  equipment  etc. 
for  erosion  control  work 

Bridge  in  Keedys\ille  on  State  Route  34,  repair  walls  re- 
taining approach  fills 

Totals 

October  1,  1938,  to  September  30,  1939 

Along  Salisbury  By-pass,  stabilize  shoulders 

Salisbury-Delmar  Rd.,  surveys  for  Maryland  State  Police. 

Main  St.  Bridge,  Salisbury,  replace  lights,  power  and  con- 
trol wiring 

Vienna  Marsh  west  of  Timber  Bridge  near  Nanticoke 
River,  raise  grade 

Salisbury-Mardella  Rd.  to  Hebron,  prel.  eng.  costs 

Wicomico  Ri.  Bridge,  bulkheads  at  S.  R.  C.  Garage  and 
Main  St.  Bridge  operating  house 

Install  traffic  light  at  Salisbury  By  pass  and  Fruitland  Rd. 

Salisbury  By  pass.  Main  St.  north,  prel.  eng.  costs 


Schedule  128    Statement  4-21 


1,247.52 
718.75 
359.38 
644.00 
316.25 

719.74 
.598.98 
200.47 
571.26 
.383.83 
43.35 
114.20 

527.78 
119.77 
158.91 
72.74 

143.75 
1,604.66 

100.40 
1,490.46 

327.75 

1.90 

325.85 

11,842.13 

21.73 

11,820.40 

5,060.00 

6.109.05 

3,691.50 

3,691.50 

3,329.25 
1.380.00 

3,066.51 
642.58 

262.74 
737.42 

805.00 

615.54 

189.46 

3,404.00 

3,404.00 

3,023.35 

3,023.35 

1,316.18 

2,229.32 
65,732.11 

67,957.99 

2,225.88 

8,643.56 
1,350.00 

6.380.99 
223.38 

2,202.57 
1,126.62 

999.35 

968.60 

30.75 

999.35 

741.06 

258.29 

977.50 

41.61 

935.89 

5,284.25 

5,053.93 
59.91     . 

4.07 
410.93 

230.32 

301.30 
690.00 

297.23 

279.07 

1,351.33     . 

1,351.33 

214.07 

11.90 

202.17 

{156,133.19    $109,808.90      $48,413.97 
Schedule  128    Statement  4-22 


$11,0.39.43 

2,472.50 
977.50 


$3,565.28 
281.21 

2,898.45 

554.04 
392.20 

163.62 

2,638.75 

463.30 


7,474.15 


423.46 


Totals. 


October  1,  1938,  to  September  30,  1939 

Reconstruct  Ocean  City  Bridge,  prel.  eng.  costs 

Sinepuxent  Bay  Bridge,  Ocean  City 

Church  St.  in  Snow  Hill,  prel.  eng.  costs 

Federal  St.  to  south  of  Martin  St.,  Snow  Hill,  concrete  sur- 
facing   

Route  213,  sections  45  and  46,  stabilize  shoulders  with 
gravel 

Junction  of  Routes  13  and  113,  traffic  signal  and  widen 
approaches 


$14,489.43      $10,956.85        $7,897.61 
Schedule  128    Statement  4-23 


1,000.00 


8,018.38 

977.50 

3,000.00 


$10,119.06 

783.93 

3,171.76 

46.68 

294.39 

2,509.92 


$7,971.70 
683.11 
490.08 
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Construction  Work  in  Progress,  September  30,  1939: 

Author-       Date 

ization     Author-         Project 

Number       ized  Number 


Description 


Disburse- 
Amount        ments  to 
Authorized  Sept.  30,  '39 


Estimated 
Expendi- 
tures to 
Complete 


WORCESTER  COUNTY 


Sciiedule  128    Statement  4-23 


119-9 
205-9 
212-9 
257-9 
590-9 
639-9 
719-9 

720-9 

721-9 


11/15/38 
12/14/38 
12/14/38 
1/  4/39 
6/  1/39 
6/26/39 
8/  2/39 


Wo-202-111 

WO-205X111 

WO-207X111 

WO-209X111 

Wo-210-111 

W0-21IXIII 

W0-212XIII 


8/  2/39  WO-213X111 
8/  2/39  WO-214X111 
Wo-215-111 


BALTIMORE  CITY 

227-8       12/14/37    BC-162-711 


463-8 
1069-8 


3/  2/38 
8/23/38 


BC  162X1-711 
BC-I62-2-711 


ENGINEERS'  DISTRICTS 


421-8 
422-8 
423-8 


424-8 


3/  8/38 
3/  8/38 
3/  8/38 
7/18/39 


ED-4-111 
ED-4-211 
ED-4-311 
ED-6-311 


665-9 


426-8 
1032-8 


3/  8/38  ED-4-411 

7/26/39  ED-8-411 

3/  8/38  ED-4-511 

ED-5-511 

ED-6-511 

7/18/39  ED-7-511 


3/  8/38 
8/16/38 


ED-4-611 
ED-5-611 


427-8        3/  8/38    ED-4-811 


October  1,  1938,  to  September  30,  1939 

Ocean  City  Bridge,  replace  damaged  pile 

Route  13,  section  7,  stabilize  shoulders 

Route  113,  section  1,  stabilize  shoulders 

St.  Martin-Berlin  Road,  widening  curves 

Streets  in  Ocean  City,  surface  treat 

Building  tool  house,  Snow  Hill 

Harbor  Road  to  south  side  of  Harbor  and  west  side  of 
Sinepu.xent  Bay,  surface  treat 

Delaware  Line  Coastal  Highway,  gravel  areas  adjacent  to 
pavement 

Town  of  Snow  Hill,  surfacing  streets,  S.  R.  C.  to  be  reim- 
bursed by  town 

Along  Lewis  Store,  South  Point  Rd 

Totals 

October  1,  1938,  to  September  30,  1939 

Southern  Ave.  Garage,  extend  present  circuit  and  install 

3  additional  receptacles 

Southern  Ave.  building  and  paint  shop,  general  repairs. . 
Southern   Ave.   Garage,   furnish  and  install  new  line  of 

conduits 

Totals 

October  1,  1939,  to  September  30,  1939 

District  #  1 ,  center  line  painting 

District  *  2,  center  line  painting 

District  *3,  center  line  painting 

Repairs  to  damaged  shoulders,  Howard,  Anne  Arundel, 

Montgomery  Counties,  storm  damage  June  29,  1939  . . 

District  *  4,  center  line  painting 

Install  cross  over  and  target  unit,  Philadelphia  Road,  City 

Line  to  Havre  de  Grace 

District  #  5,  center  line  painting 

Storm  damage,  state  roads,  July  1938 

Storm  damage,  state  roads,  June  1939 

Repair  damage  by  storms  of  July  4th  and  5th,  1939  in 

Frederick  County 

District  »  6,  center  line  painting 

Repair  shoulders  and  structures  as  result  of  heavy  rains 

in  July 

District  *  8,  center  line  paintings 

Totals $146,613.34      $80,318.33      $76,586.56 


$2,000.00 
977.50 
989.00 
989.00 
2,750.00 
800.00 

306.64 

977.50 

$1,510.29 
326.44 
362.16 

1,564^85 
5.57 

231.95 

$489.71 
651.06 
626.84 
989.00 
1,185.15 
794.43 

74.69 

977.50 

5,175.00 

2,981.48 
11.31 

2,193.52 

$30,960.52 
Schedu 

$376.00 
3,507.50 

$23,999.79 
lie  128    Stat 

$327.23 
3,725.90 

$17,126.79 
ement  4-24 

$48.77 

56.35 

56.35 

$3,939.85        $4,053.13            $105.12 
Schedule  128    Statement  4-25 

$17,550.00        $2,568.48      $14,981.52 
15,512.50  4,474.40        11.038.10 

19,150.00  8,928.93        10,221.07 


14,000.00 

17,290.18 
15,933.28 

21,125.00 

5,191.72 

943.34 

943.34 

16,675.00 

5,314.40 
23.56 

6,977.81 

11,360.60 

2,300.00 
18,200.00 

10,266.68 

2,300.00 
7,933.32 

4,370.00 
16,787.50 

3,885.50 
4,655.11 

484.50 
12,132.39 

A-W  (STATE  WIDE) 


814-8 
540-9 


815-8 
675-8 
641-9 
551-9 


5/31/38  AW-557-01 
5/16/39  AW-566-311 


AW-531-11 
5/31/38  AW-559-01 


4/27/38  AW-550-01 
6/26/39  AW-567-11 
5/23/39  AW-700-11 


October  1,  1938,  to  September  30,  1939 


Schedule  128    Statement  4-26 


8,000.00 


Engineering  and  survey  costs,  J.  E.  Greiner  Co $100,000.00    $100,000.00 

Repair  damage  to  shoulders  by  storm  April  26,   1939  in 

Anne  Arundel,  Howard  and  Montgomery  Counties 

150  cast  iron  plates  for  historical  markers 

Bridge  and  tunnels  in  state  (paying  J.  E.  Greiner  Co.  for 

study  and   plans) 

Potomac   River  Bridge  and  Chesapeake    Bay  Bridge  or 

Tunnel,  traffic  studies,  surveys 

Main  roads  entering  Maryland,  manufacture  and  erect  50 

signs 

Continuing  U.  S.  Highway  Planning  &    Survey  Division 

from   May  15,  1939 


65,000.00 

25,500.00 

1,000.00 

40,000.00 


9,827.72 
3,402.39 


64,363.33 
32,175.05 


24,591.28 


$636.67 


1.000.00 
15,408.72 


Totals 


$239,500.00    $234,359.77      $17,045.39 


MISCELLANEOUS 


October  1,  1938,  to  September  30,  1939 

Miscellaneous 


Schedule  128    Statement  4-27 

$4,141.45        $1,152.97 
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Schedule  129    Statement  1 


$9,739,528.79 


Remainder  Available  for  Projects  in  Course  of  Construction  at  September  30,  1939 

Add :  Receipts  from  October  1,  1939,  to  September  30,  1940  (See  Statement  2) 

Gross  Amount  Available  for  Expenditure,  October  1,  1939,  to  September  30,  1940 

Expenditures  Charged  to  Revenue,  October  1,  1939,  to  September  30,  1940: 

Maintenance  Costs^Regular $2,829,988  95 

Maintenance  Costs  through  projects  transferred  by  Journal  upon  completion 52,698  44 

Maintenance  of  the  System  (Exhibit  3 — Schedule  2) 

Purchase  of  equipment  and  other  assets  for  operation $408,674.10 

Less:  Use  of  equipment  and  consumption  of  materials  charged  to  operations 305,435.^2 


$2,882,687.39 
103,238.88 


Projects  Completed,  October  1,  1939,  to  September  30,  1940— (Statement  3) 
Less:  Journal  transfers  to  maintenance  (above) 


1,486,959.54 

52.698. U 


Net  project  Completion  Costs 

Transferred  to  Regular  Federal  Aid  of  1940  for  Rights-of-Way 

Transferred  to  Regular  Inderal  Aid  of  1940  to  match  Federal  Funds 

Transferred  to  Federal  Grade  Funds  for  Rights-of-Way 

Transferred  to  Ocean  City  Beach  Protection  Fund 

Transferred  to  Prison  Labor  Appropriation  Fund  in  Accordance  with  Acts  of  1937  Chapter  380. 

Transferred  to  U.  S.  Highway  Planning  and  Survey  .A.W-529-032 

Transferred  to  U.  S.  Highway  Planning  and  Survey  AW-700-032 

Transferred  to  Chesapeake  Beach  Fund 

Transferred  to  Revenue  for  Approaches  to  Toll  Bridges 

Other  miscellaneous  charges  to  Maintenance  Revenue 

Transferred  to  Highway  Planning  as  their  share  of  appropriations  from  Federal  Government. . 


1.434, 

300, 

821, 

50. 

30, 

200, 

131, 

26, 

13, 

1,140, 

6, 

12, 


261  10 
000.00 
369.00 
000.00 
000.00 
000.00 
437.48 
826.92 
911.00 
000.00 
238.19 
320.00 


Total  Charges  to  Revenue. 


Remainder  Available  for  Projects  in  Course  of  Construction  at  September  30,  1940 
Charges  to  be  Made  to  Revenue  for  Disbursements  on  Work  in  Progress 

Cash  on  Hand,  September  30,  1940 

Estimated  Remainder  to  be  Disbursed  to  Complete  Work  in  Progress 


Approximate  Balance  Available  for  Additional  Projects  at  September  30,  1940. 


7,152,289.96 


$2,587,238.83 
852,286.09 


$1,734,952.74 
834.999.48 


$899,953.26 


ITALICS  INDICATE  OVERDRAFTS 


MAINTENANCE  AND  RECONSTRUCTION  FUND  Exhibit  7 

Receipts  from  October  1,  1939,  to  September  30,  1940  Schedule  129    Statement  2 

Net  Receipts  of  Commissioner  of  Motor  Vehicles,  excluding  Truck  License  Fees $2,540,356.00 

Two-Cent  Hi)  Gasoline  Tax 3,654,866.07 

Sale  of  Specifications 1,421.00 

Miscellaneous 20,037. 12 

Truck  License  Fees  and  Receipts  from  $.0014  of  the  2jS  Gasoline  Tax  in  excess  of  Debenture  Redemption 

requirements 511,374.67 

Dividend  on  Union  Trust  Company  Stock 5,482.00 

Total $6, 733, 536. 86 
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Author- 
ization Date 
Num-  Author- 
ber  ized 


Project 

Number 


Descrijition 


Date  Com- 
pleted (Ac- 
counting       Total 
Record)  Cost 


ALLEGANY  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-1 


777-8 
187-7 
124-8 

798-8 
480-9 
510-9 


50-40 

799-8 

770-9 

239-40 

320-40 

718-9 
291-40 


5/26/38 
2/  9/37 
11/  1/37 

5/26/38 
4/18/39 
4/28/39 


10/26/39 

5/26/38 
8/23/39 
2/20/40 
4/17/40 

8/  2/39 
3/28/40 


A-250- 1-011 

A-242X611 
A-252X611 

A-282-1-611 

A-241X611 
A-208X611 
A-228X611 

A-239X611 
A-275X611 
A-280X611 

A-224XI-011 

A-290X6I1 
A-240X611 

A-287X611 
A-291X611 
A-295Xnil 

A-2S4X611 
A-294X61 1 


58-9       10/18/38    A-166-1-611 


221-9 
479-9 
445-40 

268-40 
321-40 


12/14/38 
4/18/39 
7/  9/40 

3/12/40 
4/17/40 


A-205-l-fill 
A-274Xen 
A-304X61I 

A-292X611 
A-296X611 


Haul  and  lay  S|jec.  "C,"  Green  St.,  Baltimore  St.  to  Dingle,  Cumberland, 

additional  costs 10/31/39 

Underdrain,  National  Pike,  west  of  Cumberland,  additional  costs 10/31/39 

Correct  drainage  condition,  Parkersburg  Road  in  Parkersburg,  additional 

costs 10/31/39 

Baltimore  Ave.,  Marion  St.  to  Central  Ave.   in  Cumberland,  haul  and  lay 

Spec.  "C,"  additional  co.sts 11/30/39 

Bedford  Road,  improve  drainage 11/30/39 

Lion  Spring-Nat'l  Pike,  1,000  feet  underdrain  and  stone  shoulder 12/30/39 

Route  40,  between  Frostburg  and  Cumberland,  skid-proofing  with  Kil- 

lefer  disc   12/30/39 

Mt.  Savage  Road,  improve  drainage  conditions 1/31/40 

Patch,  drain  and  repair  washouts  on  Klondike  Road,  Route  655 1/31/40 

Install  40  feet  of  42-inch  concrete  pipe  on  Route  36,  j  mile  south  of  shaft. . .  1/31/40 
Erect  barricade.  Flat  Rock  at  Phoenix  King,  convert  Highway  bridge  into 

Foot  bridge,  additional  costs 2/29/40 

Intersection  of  Route  36  and  135  in  Wasternport,  concrete  island 4/30/40 

McMullin  Highway,  improve  drainage  conditions 6/30/40 

Surface  treat  roadway  in  town  of  Luke 6/30/40 

Westernport-Luke  Road,  remove  slides  and  falling  stone 6/30/40 

Intersection  of  Mt.  Savage  and  Barrelsville  Road,  replace  existing  14"  pipe 

with  new  14"  C.  M.  pipe 6/30/40 

Shrine  Club  Road,  oil  and  chip  for  Ali  Chan  Shrine  Club 7/31/40 

Fort  Hite  on  Route  36,  Mt.  Savage  Road,  replace  14"  pipe  with  24"  corru- 
gated pipe 7/31/40 

Luke  to  Westernport  along  a  relocation  0.90  mile,  grading,  drain  and  con- 
crete surfacing 8/31/40 

Vale  Summit-Midland  Road,  macadam  surfacing 8/31/40 

Patch  and  drain,  Skid's  Hill  Road,  Route  657 8/31/40 

Replace  pipe  at  Meadow  Brook,  Dr.  Watson's,  Route  40  east  of  Cumber- 
land   8/31/40 

Install  Adler  speed  control  on  Route  40,  at  west  approach  to  Eckhardt       .  9/30/40 
Removal  of  concrete  wall,  build  new  concrete  wall,  Mt.  Savage-Frostburg 

Road,  Pollack  property , ,  * 9/30/40 

Total 


$5.30 
84.43 

100.03 

99.69 
546.02 
185.38 

209.69 
827.36 
468.25 
313.23 

1.24 
193.30 
715.82 

2.19 
575.24 

124.45 
15.83 

150.56 

310,740.90 

38,952.99 

405.75 

105.41 

866.35 

352.39 
$362,010.14 


ANNE  ARUNDEL  county    Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-2 


713-9         8/  1/39 


569-9 
668-9 
542-9 


5/23/39 

7/18/39 
5/16/39 


26-40  10/17/39 


526-8   3/23/38 


591-8 

28-40 

92-9 

634-9 
714-9 


4/  5/38 
10/17/39 
11/15/38 


AA-275-311 
AA-256-311 
AA-260X311 

AA-243-2-311 

AA-272-311 

AA-249X1-311 

AA-253X311 

AA-279-311 

AA-274X211 
AA-248X311 
AA-239X311 
AA-250X311 
AA-251X311 
AA-259X31I 


6/21/39    AA-271X311 
8/  1/39    AA-276X311 


715-9         8/  2/39    AA-277X311 


Grading  community  lot  at  Ovvensville 10/31/39 

Repairs  to  Pier  *4,  vSouth  River  Bridge,  additional  costs   10/31/39 

Gravel   shoulders,    Fort    Smallwood-Rock   Creek  Rd.,  Fort  Smallwood, 

W.P.A.  Project,  additional  costs 10/31/39 

Owensville-Shadyside  Road  to  Deale 11/30/39 

Sodding  Hook  property  at  Dorsey 11  /30/39 

Second  Ave.,  city  line  to  Gov.  Ritchie  Highway,  W.P.A.  Project  11/30/39 
Installation  of  traffic  light  at  Drury,  Route  4  and  416,  additional  costs  11/30/39 
Severn  River  Bridge  at  Annapolis,  hire  of  diver  and  equipment,  labor- 
inspection 1/31/40 

Installation  of  traffic  light  on  Annapolis  Blvd.  at  Naval  Academy 3/30/40 

Mountain  Road,  Lipins  Corner  to  Gibson's  Island,  S.  R.  C.  contriliution  5/31/40 

Erection  of  Ritchie  Memorial  markers,  additional  costs 9/30/40 

Governor  Ritchie  Highway,  install  traffic  lights 9/30/40 

Bayridge  Road  near  Eastport,  S.  R.  C.  contribution,  W.P.A.  Project 9/30/40 

Governor  Ritchie  Highway,  Baltimore  City  Line  to  Furnace  Branch,  in- 
stall reflectorized  units 9/30/40 

Church  St.,  AnnapolisBlvd.  to  Patapsco  Ave.,  W.P.A.  Project 9/30/40 

Crane  Highway,   Dorr's  Corner  to  Priests  Bridge,  repair  breaks  in  sta- 
bilized shoulders 9/30/40 

Hammond  Ferry  Road,  Patapsco  River  to  Camp  Meade  Road,  W.P.A. 

Project 9/30/40 

Total 


$28.36 
8.50 

83.13 

10,226.51 

413.11 

1.101.48 

26.17 

115.05 

2,891.33 

64,645.87 

122.26 

31,600.04 

0,205.02 

531.04 
7.316.53 

1,181.50 

19,031.10 

$145,527.00 


BALTIMORE  COUNTY  Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-3 


1144-8 
378-9 

605-9 
463-9 
474-9 
544-9 


B-380-411 

9/20/38    B-412X411 
3/  8/39    B-426X411 


6/  7/39 
4/11/39 
4/18/39 
5/16/39 


635-9         0/21/39 


B-429-1-411 

B-427X411 

B-421-411 

B-431X411 

B-331-1-411 

B-430-411 


828-9         9/27/39     B-437-411 


Drainage  at  York  Road  and  Hopkins  Road  (Anneslie),  additional  costs  .  10/31/39  S5.20 

Reisterstown  Road,  City  Line  to  Slade  Ave.,  W.P.A.  Project 11/30/39  15, 742.32 

Traffic  control  for  intersection  of  Wash.-Balto.  Blvd.  and  Sulphur  Spring 

Road 11/30/39  2,390.30 

Box  culvert  on  Monkton  to  Sheppard  Road,  2  miles  east  of  Monkton   .  12/30/39  0, 188.44 

York  Road,  State  Normal  School,  South  Boundary  Line,  install  jnpe 12/30/39  647.24 

Gwynn  Oak  Ave.,  Gwynn  Falls  to  Locust  Path,  macadam  and  Spec.  "C"  1/31/40  23,280.37 

Mt.  Wilson  Road,  U.  S.  Route  140  toward  Mt.  Wilson,  W.P.A.  Project 1/31/40  6,484.87 

Harford  Road,  City  Line  toward  Joppa  Road,  additional  costs 2/29/40  5.35 

Balto.-Wash.  Blvd.  between  Caton  Ave.  and  Summit  Ave.,  concrete  sur- 
facing   2/29/40  14,884.75 

Reisterstown  Road,  from  Pikesville  to  Reisterstown,  bituminous  surface 

course,  furnish 2/29/40  2,549.34 
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Author- 

ization 

Date 

Num- 

Author- 

Project 

ber 

ized 

Number 

DescriiJtion 


Date  Com- 
pleted (Ac- 
counting 
Record) 


Total 
Cost 


BALTIMORE  COUNTY 

827-9        9/27/39    B-437-1-411 

51-40     10/26/39    B-441-411 
415-9         3/21/39    B-331-4-411 
214-9         2/8/39     B-415-411 


657-8 
627-9 

4/20/38 
6/21/39 

B-403X411 
B-433X411 
B-414X411 

986-8 
234-9 
222-7 
367-9 

7/28/38 
12/21/38 
3/  9/37 
2/28/39 

B-354-1-4I1 
B-354-3-411 
B-364X411 
B-425X411 

494-9 

4/25/39 

B-42SX411 

906-8 

6/30/38 

B-409-411 
B-418X411 

742-9 
620-9 
56-40 

8/  8/39 
6/15/39 
11/  7/39 

B-436X411 
B-432X411 
B-432X1-411 

58-40 
53-40 
783-9 
185-9 

11/  7/39 
10/31/39 

9/  7/39 
12/  7/38 

B-323X5-411 
B-436X1-411 
B-438X411 
B  419X411 

Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-3 

Deliver  and  lay  Spec.  "C"  on  Reisterstown  Road,  Pikesville  to  Reisters- 
town 

Repairs  to  private  road  of  Mr.  Charles  Pearce  which  was  used  as  detour  . . 

Harford  Road  between  Taylor  Ave.  and  Carney,  VV.P.A.  Project 

Bridge  over  Patapsco  River  at  Woodstock,  Woodstock  to  Granite  Road 
repairs 

Old  Philadelphia  Road,  extend  10  foot  slab  bridge  east  of  Cowenton 

Repairing  wasliouts,  storm  damage,  June  13,  1939 

Hanover  Pike  through  Rei.sterstown,  sidewalks  etc.,  W.P.A.  Project,  addi- 
tional costs 

Gwynn  Oak  Ave.,  City  Line  to  Gwynn  Falls 

Ojiposite  Royal  Oak  Ave.,  reimburse  Balto.  Transit  Co.  for  work  done 

Bel  Air  Road  quarry  and  paving  ditch  lines  along  Bel  Air  Road 

Reisterstown  Road,  Woodley  Ave.  to  Hannah  Moore  Academy,  W.P.A. , 

Project 

G.  Dudley  Iverson  property  along  Reisterstown  Road,  grade  and  surface 

entrance ... 

Entrance  Md.  National  Guard  near  Harford  Road  and  Big  Gunpowder 

River  (Target  ran.ge) 

National  Pike  at  EUicott  City,  reconstruct  wall  at  Do-nut  Factory,  W.P.A., 

additional  costs 

Gwynn  Oak  Ave.,  4400  block  toward  Gwvnn  Oak  Park,  W.P.A.  Project. . 

P^rederick  Road,  City  Line  to  Ellicott  City,  W.P.A.  Project 

Frederick  Road,  Thistle  Road  and  Frederick  Road,  construct  metal  plate 

arch  e.xtension 

Washington  Blvd.,  Mt.  Winans  overhead  crossing,  W.P.A.  Project 

City  Line  to  Gwynn  Oak  Falls,  Gwynn  Oak  Ave.,  W.P.A.  Project 

Install  storm  water  drain  along  York  Road  in  Anneslie 

Joppa  Road,  Harford  Road  to  Lock  Raven  Blvd.,  W.P.A.  Project 

Total 


2/29/40 
2/29/40 
2/29/40 

S3, 332.89 

246.41 

2,761.98 

3/30/40 
3/30/40 
3/30/40 

3,306.57 
1,062.67 
8,612.11 

4/30/40 
5/31/40 
5/31/40 
5/31/40 

61.50 

55,249.14 

4,492.56 

90,591.27 

5/31/40 

10,680.81 

5/31/40 

301.74 

6/30/40 

12,104.8$ 

6/30/40 
7/31/40 
8/31/40 

5.35 

486.76 
3,794.32 

8/31/40 
9/30/40 
9/30/40 
9/30/40 
9/30/40 

1.673.53 

2.412.92 

1.789.87 

417.27 

22,188.42 

$297,651.10 

CALVERT  COUNTY 


323-9 
51,5-9 


5-40 

823-8 
471-40 


2/28/39 
5/16/39 


723-9    8/  2/39 


10/  4/39 
6/  7/38 
7/10/40 


C-130X811 
C-132X811 

C-102-2-811 

C-65-2-S11 

C-137XS11 

C-120-S11 

C-139X811 


Completed  Projects,  October  1,  1939,  to  September  30,  1940 

Streets  in  Calvert  Beach,  hire  of  motor  patrol 11/30/39 

Grade  entrance  to  Mr.  Barghausen  property  near  Plum  Point,  hire  of 

motor  patrol 1/31/40 

Solomon's  Island  Road  near  Port  Republic,  bituminous  road  mix 3/30/40 

Sunderland,  Huntington 3/30/40 

(irade  private  entrance.  Dr.  George  Weems,  Huntington 4/30/40 

Improving  Broom's  Island  Road 5/31/40 

Performing  work  on  the  streets  of  Chesapeake  Beach,  Calvert  County.  .  . .  9/30/40 


Total 


Schedule  129    Statement  3-4 

$8.99 

14.16 

20,486.26 

1,031.76 

2.31 

3,492.97 

26.67 

$25,063.12 


CAROLINE  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940       .Schedule  129    Statement  3-5 


555-9 

5/16/39 

Co-133-1-211 
Co-133-211 

647-8 

4/27/38 

CO-121X211 

994-8 

8/  2/38 

Co-1 25X211 

46S-9 

4/18/39 

Co-135Xl-211 

760-8  5/24/38  Co-122X211 

807-9  9/20/39  Co-138X211 

985-8  8/  2/38  Co-n6-211 

449-9  4/  5/39  Co-116-1-211 


CARROLL  COUNTY 


210-9 


568-8 
269-9 


12/14/38  Cl-215-511 

C1-1S4-511 

4/20/38  C1-207X511 
1/11/39  C1-218X511 
C1-209X511 


CECIL  COUNTY 


545-9 

5/16/39 

Ce-218X411 
Ce-204-411 

133-9 

11/16/38 

Ce-174-1-411 

1066-8 

8/23/38 

Ce-207X411 

132-9 

11/16/38 

Ce-213X411 

641-7 

8/18/37 

Ce-190-1-411 

Bridgetown  Road  in  Greensboro,  storm  sewer 

Survey  in  connection  with  sewerage  in  Greensboro,  prel.  eng.  costs 

Bridge  street  in  Federalsburg,  macadamize  shoulders 

Federalsburg,  improve  drainage  in  front  of  school 

Route  312,  Long  School  House  corner  toward  Ridgely,  bituminous 
shoulders 

Road  on  Forge  Bridge  Hill,  riprap  shoulder 

Drill  well  at  Dover  Bridge  Operator's  home 

Street  in  Denton,  town  to  reimburse  State  Roads  Commission 

Third  St.  in  Denton  from  Fountain  Ave.  to  Franklin  St.  and  along  Lin- 
coln Ave 

Total 


12/20/39 
12/30/39 
12/30/39 
12/30/39 

3/30/40 
4/30/40 
4/30/40 
9/30/40 

9/30/40 


$3,387.17 

60.51 

816.44 

671.89 

4,246.44 
940.41 
158.71 
386.96 

2,150.44 


$12,818.97 


Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-6 

Westminster-New  Windsor,  macadam  shoulders 10/31/39 

Construct  garage  and  storage  shed  at  Westminster 1/31/39 

Bridge  over  South  Branch  of  Patapsco  River  at  Sykesville,  redeck 6/30/40 

.\Iiddleburg-Union  Bridge  Road,  W.P.A.  project 6/30/40 

Improve  intersection  Westminster-Reisterstown  Road  with  Colonial  Ave..  8/31/40 

Total 


$28,652.12 


Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-7 

Bridge  over  Principio  Creek,  Bridge  4132,  Route  40,  repaint  all  masonry 10/31/39  $33.38 

Sanitary  facilities  at  Elkton  Garage,  additional  costs 12/30/39  12.22 

Box  culvert,  U.  S.  Route  #  1,  1  mile  east  of  Rising  Sun 1/31/39  5,841.45 

Northeast,  extension  of  storm  water  sewer 2/29/40  566.29 

Calvert  to  Fair  Hill,  W.P.A.  project 2/29/40  27,504.08 

Porter's  Branch  relocate  toward  Rising  Sun,  U.  S.  Route  *  1,  bituminous 

surface  course 5/31/40  $7,699.40 
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Num- 

Author- 

Project 

ber 
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Description 


Date  Com- 
pleted (Ac- 
counting        Total 
Record)  Cost 


CECIL  COUNTY 

245-9         1/  3/39     Ce-205-411 
628-9         6/21/39    Ce-219X411 
204-40     10/15/40    Ce-223X411 


CHARLES  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940        Schedule  129    Statement  3-7 

Main  St.-Delaware  Ave.  in  Elkton,  0.97  miles  of  macadam  shoulders 9/30/40  6,480.31 

Repairing  washouts,  storm  damage  of  June  13,  1939 9/30/40  3,002.82 

Install  traffic  light  signal,  New  Philadelphia  Road  and  Chesapeake  Citv 

Road ".  9/30/40  2,282.48 

Total...  $53,422.43 

Completed  Projects,  October  1,  1939,  to  September  30,  1940        Schedule  129    Statement  3-8 


818-8 
1053-8 


5/31/38 

8/16/38 


Ch-191-1-811        Bridge  over  Old  Woman's  Branch  on  Pomfret-Benneville  Rd.,  add'l  costs  11/30/39  12.25 

Ch-188X811         Malcolm  Road  in  Charles  County,  W.P.A.  project 11/30/39  2,166.58 

Ch-190-811           Hilltop  toward  Doncaster,  5  miles  of  bituminous  stabilized  base  course  2/29/40  35,647.62 
Ch-190X811         Hilltop-Doncaster  Road,  bituminous  stabilized  base  course,  additional 

costs 9/30/40  276.51 

Total 138,092.96 


DORCHESTER  COUNTY         Completed  Projects,  October  1,  1939,  to  September  30,  1940       Schedule  129    Statement  3-9 


612-8 

4/13/38 

D-134X111 

764-8 

5/20/38 

D-138X111 

766-8 

5/20/38 

D-140X111 

781-9 

9/  7/39 

D-146X111 
D-116-111 

FREDERICK  COUNTY 

138-7 

12/29/36 

F-280X511 

235-8 

12/21/37 

F-307X 1-511 

234-8 

12/21/37 

F-3 11X511 

497-8 

3/  8/38 

F-327X1 1-511 

499-8 

3/  8/38 

F-327X13-511 

368-9 

2/28/39 

F-357X511 

369-9 

2/28/39 

F-358X511 

498-8 

3/  8/38 

F-327X12-511 

782-9 

9/  7/39 

F-362X511 

61-9 

10/26/38 

F-339X2-511 

62-9 

10/26/38 

F-339X3-511 
F-335-511 

204-8 

11/29/37 

F-308X 1-511 

205-8 

11/29/37 

F-308X2-511 
F-324-511 

316-8 

12/28/37 

F-307X3-511 

1176-8 

10/  4/38 

F-345X511 
F-219X18-511 
F-193-511 
F-3  64-5 11 

151-40 

12/12/39 

F-366X611 

166-40 

12/20/39 

F-368X611 

167-40 

12/20/39 

F-367X611 

Route  16,  section  11,  stabilize  shoulders  with  gravel 11/30/39 

Federalsburg-Hurloch     Road,     construct    valley    gutter    and    stabilize 

shoulders ." 12/30/39 

Cambridge,  High  Street,  stabilize  shoulders 1/31/40 

State  Route  36,  George's  Creek,  improve  drainage  conditions 4/30/40 

Bridge  over  Skinners  Run  on  Federalsburg-Hurloch  Road,  prel.  eng.  costs  8/31/40 

Total 


$852.50 

888.84 

919.95 

8.15 

317.82 


$2,987.26 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-10 


Thurmont,  repair  road  due  to  being  used  as  detour 

State  Route  40-28,  Spec.  "C"  to  edge  up  sunken  places 

State  Routes  240-1  and  240-2,  Spec.  "C"  to  edge  up  sunken  places 

U.  S.  Route  15-11  between  Buckeystown  and  Licksville,  stabilize  earth 

shoulders 

U.  S.  Route  15-11  between  Buckeystown  and  Licksville,  stabilize  earth 

shoulders 

Liberty  Road  Route  26-13,  Israel  Creek  approach 

Liberty  Road  Route  26-13,  C.  S.  Houch  entrance  at  Ceresville 

U.  S.  Route  15-11  between  Buckeystown  and  Licksville,  stabilize  earth 

shoulders 

Frederick  Shop,  repairs 

Route  240-1,  0.45  miles  building  vip  edge,  etc 

U.  S.  Route  15-9,  0.55  miles  building  up  edge,  etc 

Bridge  over  Monacacy  River  (Jug  Bridge)  prel.  eng.  costs,  additional  costs 

Fingerboard-Urbana  Road  surface  treat  with  tar  0.97  miles 

Fingerboard-Urbana  Road  surface  treat  with  tar  2.66  miles 

Temporary  prison  camp 

Middletown-New  Market,  Spec.  "C"  for  edging  sunken  places 

Brunswick  to  Point  of  Rocks,  Route  464-1,  correct  drainage,  etc 

Allotment  to  New  Market  1939  

Bridge  over  Ben's  Branch  at  New  London,  prel.  eng.  costs 

Improve  intersection  of  Route  40  and  27  in  Ridgeville 

Main  St.,  New  Market,  W.P.A.  project,  shoulders  etc 

Erecting  farm  fence  on  F-271  and  272-525,  R/W  agreement 

East  pier  of  Jug  Bridge,  National  Pike  repairs 

Total 


10/31/39 
10/31/39 
10/31/39 

10/31/39 

10/31/39 
10/31/39 
10/31/39 


$5,725.21 

775.04 

1,610.77 

1,317.16 


$30,327.86 


GARRETT  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-11 


NONE 


HARFORD  COUNTY 


593-9 

6/  1/39 

H-242X411 

509-7 

11/  1/37 

H-220X411 

123-9 

11/15/38 

H-235X411 

626-9 

6/21/39 

H-244X411 

645-9 

6/27/39 

H-203-2-411 

646-9 

6/27/39 

H-215-3-411 

513-9 

4/28/39 

H-239X411 

512-9 

4/28/39 

H-238X411 

940-8 

7/12/38 

H-227X1-411 

152-40 

12/20/39 

H-239X1-411 

769-9 

8/23/39 

H-244X1-411 

30-40 

10/17/39 

H-250X411 

Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-12 

Grade  entrance  to  Ford  Restaurant  in  Aberdeen 10/31/39  $152.12 

Erosion  control,  soil  conservation  service.  Five  Forks,  Norrisville  Road  12/30/39  1,271.82 

Philadelphia  Road,  W.P.A.  project 2/29/40  2,934.54 

Repairing  washouts,  storm  damage  of  June  13,  1939 2/29/40  5,099.46 

Havre-de-Grace,  Chapel  Road,  2.16  miles  bituminous  road  mix  surfacing.  .  3/30/40  10,765.55 

Oakington  Road  relocation,  0.90  miles  bituminous  road  mix  surfacing 3/30/40  3,750.65 

Shawsville  to  Hughes  Hill,  W.P.A.  project  ^ 5/31/40  5,171.00 

Bush's  corner  to  Wilson's  corner,  W.P.A.  project 7/31/40  3,625.49 

Hvighes  Hill  toward  Norrisville,  macadam  shoulders,  W.P.A.  project 9/30/40  16,710.86 

Shawsville  to  Hughes  Hill,  Route  23,  slate  and  shale  shoulders 9/30/40  2,873.35 

Repair  storm  damage,  August  19,  1939 9/30/40  3,597.91 

Edgewood  Underpass  beautification,  W.P.A.  project 9/30/40  1,366.70 
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HARFORD  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-12 


319-40     4/17/40 
64-40     10/31/39 


H-239X2-411 
H-251X411 


Shawsville  to  Hughes  Hill  to  complete  H-239X1-411,  W.P.A.  project 

Edgewood  Road,  Philadelphia  Road  to  Edgewood  Arsenal,  W.P.A.  project. 

Total 


9/30/40        J2,610.24 
9/30/40        27,531.31 


S87,461.00 


HOWARD  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940     Schedule  129    Statement  3-13 


596-9 
716-9 


6/  1/39 
8/  1/39 


HO-165X2-311 
HO-190X311 


629-9         6/21/39  Ho-157X5-311 

HO-186X311 

.597-9         6/  1/39  Ho-165Xl-311 

249-40       2/27/40  Ho-194X311 


Make  alterations  to  scale  pit  at  Waterloo 11/30/39 

Gravel  shoulder  in  front  of  public  school,  Clarksville  Pike  near  Ellicott 

City 12/30/39 

Edmondson  Ave.,  extended,  Patapsco  River  through  State  Park,  W.P.A. 

project 3/30/40 

Installation  of  traffic  signal  at  Elkridge 3/30/40 

Circle  leading  from  Wash.  Blvd.  past  sub-station  at  Waterloo 9/30/40 

Fence  in  front  of  Linthicum  Chapel  Cemetery,  Clarksville  Pike 9/30/40 

Total 


$2.34.78 

382.41 

4,562.43 

65.57 

275.88 

473.45 

$5,994.52 


KENT  COUNTY 


672-9 
823-9 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-14 

7/25/39     K-123X211  Reinforcing  and  applying  initial  treatment.  Turner  Creek  Cross  Road 10/31/39        $3,504.63 

K-120-211  Approach  to  Sharp's  Wharf,  prel.  eng.  costs 8/31/39  115.98 

9/27/39     K-125X211  Betterton,  stabilize  approach  at  end  of  concrete 8/31/39  199.97 

Total  $3,820.58 


MONTGOMERY  COUNTY      Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-15 


612-9 

G/15/39 

M-329-1-311 

129-9 

11/16/38 

M-245-1-311 

M-171-311 

M-295-1-311 

681-9 

7/25/39 

M-337X311 

682-9 

7/26/39 

M-337X1-311 

643-9 

6/27/39 

M-332-311 

806-9 

9/20/39 

M-340X311 

780-9 

9/  5/39 

M-77-9-311 
M-338-311 

23-40 

10/17/39 

M-338-1-311 
M-335X311 

631-9 

6/21/39 

M-333X311 

Montgomery  Ave.  in  Rockville 

Brookeville  Road,  Woodbine  St.  to  East-West  Highway,  0.41  miles  concrete 

Rockville  Pike,  Bethesda  to  Rockville,  additional  costs 

Claggettsville  to  Howard  County  Line,  macadam  resurface,  additional 

costs 

Seventh  St.  Pike,  reverse  grade  on  curve.  South  of  Glenmont 

Seventh  St.  Pike,  reverse  grade  on  curve.  South  of  Glenmont 

Extension  of  culvert  on  Brookeville  Road  at  Taylor  Ave.  in  Chevy  Chase 
Commerce  St.  along  site  of  new  Postoffice,  Rockville,  Md,  widen  and  pave 
Metropolitan  Ave.,  Kensington,  0.263  miles  macadam  base  course 

Rockville  Pike,  Chestnut  Ave.  to  Cedar  Lane,  prel.  eng.  costs 

Rockville  Pike,  Chestnut  Ave.  to  Hospital  property  at  Cedar  Lane 

Wisconsin  A-ve.  at  D.  C.  Line  relocate  storm  sewer 

In  front  of  St.  Mary's  Catholic  Church  in  Rockville,  W.P.A.  project 

Total 


10/31/39 
11/30/39 
11/30/39 

12/30/39 
12/30/39 
1/31/40 
2/29/40 
3/30/40 
4/30/40 
6/30/40 
6/30/40 
8/31/40 
9/30/40 


$5,810.15 

24,087.51 

10.00 

19.50 

1,257.58 

1,254.38 

2,766.67 

807.60 

10,494.44 

395.73 

21,020.24 

67.64 

882.09 


$68,873.53 


PRINCE  GEORGE'S  CO.         Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-16 

516-9         5/16/39     P-402X811           Defense  Highwav,  replacing  box  culvert 10/31/39  $616.56 

P-247-1-811          Central  .A. ve.,  D.  C.  Line  to  Ritchie  Road,  additional  costs 11/30/39  35.00 

4/20/38    P-319X1-811        Route  208,  concrete  curb  and  gutter,  W.P.A.  project 11/30/39  7,239.67 

5/16/39     P-404X811           Suitland  Road,  stabilizing  shoulders 11/30/39  969.03 

7/18/39     P-409X811           Baltimore-.\nnapolis  Blvd.,  Riverdale,  improve  drainage  conditions 12/30/39  1,914.36 

10/17/39     P-420X811           .Marlboro,  Fair  Ground  Road,  applying  calcium  chloride 12/30/39  15.32 

8/  2/39     P-386-1-811          Hvattsville,  Queen's  Chapel  Road,  Prospect  Ave.  to  Oakwood  Road 4/30/40  16,338.11 

P-386-811              Queen's  Chapel  Road  at  Hyattsville,  prel.  eng.  costs 4/30/40  1,010.98 

2/14/39     P-389X1-811        Edmonston  Road,  Defense  Highway  to  Greenbelt,  bituminous  shoulders  .  4/30/40  13,966.91 

5/16/39     P-405X8n           Baltimore-Washington  Blvd.  at  Cattail  Hill,  Route  *  1 5/31/40  1,481.60 

6/14/39     P-408X811           Grading  Randall  Ave.,  in  Suitland 7/31/40  .72 

P-322X1-811        Adjustments  to  traffic  signal  on  Balto.-Wash.  Blvd.  at  College  Ave 9/30/40  353.39 

4/3/39     P-398X811           Grading  High  St.  in  Riverdale  Heights,  Maryland 9/30/40  .53 

3/26/40     P-427X811  School  plavgrovuid  on  Jefferson  Ave.,  Prince  George's  County,  18"  pipe  in 

ditch 9/30/40  161.52 

10/24/39     P-299X5-811        Traffic  light  repairs,  Wash.-Balto.  Blvd.,  and  Beltsville  grade  elimination   .  9/30/40  482.57 

6/10/38    P-370X811           Central  Ave..  Ritchie  Highway,  and  Kolbe's  Corner,  drain  structure  .     .  9/30/40  1,392.77 

Total $45,945.90 


642-8 
527-9 
666-9 
27-40 
722-9 

'  332-9 
547-9 
608-9 

441-9 
284-40 

38-40 

836-8 


QUEEN  ANNE'S  COUNTY 

Q-116-1-211 

3/21/39 


421-9 


743-9 
514-7 
439-S 


8/  8/39 
7/13/37 
2/23/38 


Q-134X211 
Q-132-211 

Q-143X211 

Q-114X2-211 

Q-124X211 


Completed  Projects,  October  1,  1939,  to  September  30,  1940     Schedule  129    Statement  3-17 

Matapeake,  Romancoke  Road  from  improvement  to  Eastern  Bay,  addi- 
tional costs 10/31/39               $1.60 

Warning  signals  at  approach  to  Kent  Narrows  bridge 10/31/39              844.42 

Bridge  over  Unicorn  Ditch  on  Sudlersville,  Delaware  State  Line,  addi- 
tional costs 11/30/39                 1.25 

Centreville,  Ruthsburg  Road,  scarify,  reshape  and  surface  treat 3/30/40          1,202.73 

Chestertown,  Church  Hill  Road,  entrances  etc 6/30/40          3,601.46 

R/W  agreement  between  Walter  HoUingsworth  and  State  Roads  Com- 
mission    9/30/40         2, 117.31 

Total $7,768.77 
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ST.  MARY'S  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-18 


717-9 
217-40 


S/  2/39 
2/  2/40 


SM-217XS11 
SM-220XS11 


Point  Lookout,  reshape  iiiid  resurface  due  to  damage  by  liigli  tides. 
Miller's  Wharf  lioad,  Route  252,  resurface  witli  gravel 


11/30/39 
8/31/40 


$420 
413 


Total 


SOMERSET  COUNTY 


1839. 

Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3- 


206-9 
815-9 


S-10(iXlll 

12/14/38    S-107X1-111 
9/20/39     S-1 13-111 


685-9         7/26/39     S-112X111 


TALBOT  COUNTY 

T-72-1-211 

8-40  10/  4/39  T-S3X211 

432-S  2/23/38  T-77X211 

304-40  4/  9/40  T-S4X211 

161-40  12/20/39  T-85X211 


Repair  streets  in  Crisfield,  additional  costs 10/31/39 

Route  13,  Section  7,  Somerset  County,  stabilize  shoulders 1/31/40 

Princess  Anne,   Deal's  Island  Road  at  Dames  Quarter,  0.502  miles  of 

concrete 4/30/40 

Road  leading  into  Deal's  Island,  place  pipe,  backfill  and  restore  surface  .  4/30/40 

Total  $19,175, 

Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3- 


$2, 
555, 


18,613. 
4. 


Bridges  over  Wootenans  and  Kings  Creek,  Easton-Matthews,  additional 

costs 

Construct  operator's  house  at  Oak  Creek  Bridge 

Garage  at  Easton,  rewire 

Constructing  Operator's  house  at  Knapp's  Narrows  Bridge  *  2047 

Erecting  ofRce  at  Easton  garage 

Total 


11/30/39 
6/30/40 
9/30/40 
9/30/40 
9/30/40 


$29. 
800, 
1,662. 
J,02. 
954. 


$3,044.41 


WASHINGTON  COUNTY        Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-21 


203-8 

11/29/37 

VV-261X611 

440-9 

4/  3/39 

W-321X611 
W-216X1-611 

305-9 

1/24/39 

W-275X2-611 

644-8 

4/27/38 

W-282X611 

688-8 

4/27/38 

W-288X1-611 
W-203-611 

121-9 

11/15/38 

\V-308X611 

613-9 

6/1.5/39 

VV-216-2-611 

649-9 

6/27/39 

W-211-1-611 

263-9 

1/11/39 

W-314X611 

80-9 

11/  1/38 

W-302-F-34S-() 

42-8 

10/13/37 

W-247-611 

1107-S 

9/  8/38 

W-300X611 

11-40 

10/  4/39 

W-316-1-611 

375-9 

3/  8/39 

W-319X611 

216-40 

2/  2/40 

W-330X611 

164-8 

11/17/37 

VV-252X611 

165-8 

11/17/37 

W-253X011 

166-8 

11/17/37 

VV-254X611 

340-40 

4/30/40 

W-335X611 

232-7 

3/16/37 

W-217X611 

397-8 

2/  1/38 

W-217X1-611 

193-40 

1/10/40 

W-217X2-611 

162-40 

12/20/39 

W-327X611 

238-40 

2/20/40 

W-331X611 

63-9 

10/26/38 

W-304X611 

684-9 

7/26/39 

W-304X 1-611 

120-9 

11/15/38 

W-308X 1-611 

Hancock  Garage,  concrete  walls,  floors  and  steps  in  cellar 10/31/39 

Bridge  «  6009  at  Kline's  Mill  over  Beaver  Creek  on  U.  S.  Route  40 11-30/39 

Hagerstown  to  Sharpsburg  and  through  Sharpsburg,  additional  costs. . . .  11/30/39 

Downesville  Pike,  furnish  material  equipment  and  supervision 12/30/39 

Through  Keedysville,  construct  curb  and  shoulders,  W.P.A 12/30/39 

Nat'l.  Pike,  Sideling  Hill  Mt.,  Alleghany  County  line,  improve  drainage  .  12/30/39 

Bridge  over  Antietam  Creek  on  Leitersburg  Road,  prel.  eng.  costs 1/31/40 

U.  S.  Route  40,  Washington  County,  Spec.  "C"  grade,  etc. 1/31/40 

Hagerstown-Sharpsburg  Road,  macadam  surface  course 2/29/40 

Bridge  over  headrace,  Boonsboro  to  Williamsport 3/30/40 

Boonsboro-Weverton   Road,   Rohrersville  to   National  Pike,  equipment 

and  stone 3/30/40 

11  Hagerstown  Frederick,  relocation  in  Wash,  and  Frederick  County,  sur- 
facing and  bridge  construction 

Nat'l.  Pike,  Frederick  County  Line  to  Sideling  Hill  Mountain,  Killefer 

disc ^ 4/30/40 

Highway  adjacent  to  Camp  Ritchie,  improve  drainage  condition 4/30/40 

U.  S.  Route  40,  through  Funkstown  9.82  miles 5/31/40 

State  Route  34  in  Sharpsburg,  furnish  equipment  and  material,  W.P.A. 

project 6/30/40 

Erect  guard  rail,  northeast  end  of  Leitersburg  Bridge,  Route  60 6/30/40 

Resley  Road,  stabilize  sections  with  screenings  7/31/40 

Timber  Ridge  Road  stabilize  sections  with  screenings 7/31/40 

Long  Ridge  Road,  stabilize  sections  with  screenings 7/31/40 

West  slope  of  Fairview  Mtn.  Route  40,  40  feet  corrugated  metal  pipe 7/31/40 

Boonsboro-Lappans  Road,  2  trucks  and  1  roller  for  widening  roadbed  and 

shoulders 8/31/40 

Lappans  Road,  bind  and  surface  treat  knapped  stone  shoulders 8/31/40 

Construct  short  section  of  road  Lappans  Road  to  Sharpsburg  Pike 8/31/40 

Sharpsburg  to  Burnside  Bridge,  additional  pipe 8/31/40 

Town  of  Gapland,  7  sections  of  guard  rail 8/31/40 

St.  Paul  road,  furnish  equipment  and  material,  W.P.A.  project 9/30/40 

St.  Paul's  Church  Road,  additional  Rights  of  Wav 9-30/40 

U.  S.  Route  40,  Washington  County  Spec.  "C"  shoidder 9/30/40 

Total 


$402.93 

410.93 

1.33 

6,233.34 

3,147.66 

615.54 

17.50 

968.60 

5,051.03 

1,914.46 

7,854.29 


4/30/40        68,069.12 


719.74 
2,229.32 
15,465.90 

277.33 
47.94 
746.99 
310.21 
034.39 
192.49 

6,171.99 

4,542.54 

811.76 

189.35 

183.85 

13,622.49 

1,227.87 

1,081.95 

$143,142.84 


WICOMICO  COUNTY 


Wi-184Xlll 

771-9         8/23/39     Wi-130-3-111 
767-8         5/20/38    Wi-176Xlll 


Completed  Projects,  October  1,  1939,  to  September  30,  1940     Schedule  129    Statement  3-22 

Install  traffic  light  U.  S.  *  13,  and  Fruitland  Road 3/30/40        $2,638.75 

.\long  Salisburj-  by-pass,  stabilize  shoulders  and  base  coiirse 6/30/40        13,460.42 

Vienna  Marsh,  west  of  Timber  Bridge  near  Nanticoke  River,  raise  grade      7/31/40  918.91 


WORCESTER  COUNTY 


Total 


$17,018.C 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129    Statement  3-23 


793-9 
590-9 
719-9 
720-9 


9/13/39 
6/  1/39 
8/  2/39 
8/  2/39 


W0-1S4-111  Church  Street  in  Snow  Hill,  prel.  eng.  costs 6/30/40  $430.63 

Wo-ls4-l-lll  Federal  St.  to  South  of  Martin  St.,  Snow  Hill  concrete  surfacing 6/30/40  7,537.21 

Wo-210-111  Streets  in  Ocean  City,  surface  treat 6/30/40  21.26 

W0-212X111  Ocean  City,  surface  treat  Harbor  Road  to  South  side  of  Harbor 6/30/40  2.40 

WO-213X111  Gravel  areas  adjacent  to  Pavement,  Ocean  City 6/30/40  780.95 
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Author- 
ization Date 
Num-  Author- 
ber  ized 


Project 
Number 


Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


Total 
Cost 


WORCESTER  COUNTY 


Completed  Projects,  October  1,  1939,  to  September  30,  1940     Schedule  129    Statement  3-23 


721-9 
119-9 


8/  2/39     \Vo-214Xlll 
11/15/38    Wo-202-111 


Surfacing  streets  in  Snow  Hill,  to  be  reimbursed  by  town 7/31/40 

Ocean  City  Bridge,  repair  damaged  piles 9/30/40 


2.54 
1.521.40 


Total 


BALTIMORE  CITY 

227-8       12/14/37    HC-162-711 
463-8        3/  2/38     BC-lf)2Xl-71 
BC-163-711 

A-W  (STATE  WIDE) 

540-9        5/16/39    AW-566-3ii" 

AW-5GS-011 

AW-700-011 


Completed  Projects,  October  1,  1939,  to  September  30,  1940      Schedule  129 


$10,296.39 
Statement  3-24 


MISCELLANEOUS 

664-9         7/18/39  ED-6-311 

ED-5-511 

425-8    3/  8/38  ED-4-511 

ED-6-511 

1032-8    8/16/38  ED-5-611 

ED-9-111 

ED-9-211 

ED-9-311 

ED-9-411 

ED-9-611 

ED-9-811 

686-9         7/26/39  ED-8-411 


Southern  Ave.,  garage  extend  circuit  and  install  3  receptacles 7/31/40 

1     Southern  Ave.  building  and  paint  shop,  general  repairs 7/31/40 

Fleetwood  Ave.  to  Brendon  Ave.,  additional  costs 9/30/40 

Total 

Completed  Projects,  October  1,  1938,  to  September  30,  1939     Schedule  128 


$327.23 

3,725.90 

103.88 


$4,157.01 
Statement  3-25 

$638.59 


Miscellaneous  projects,  1940 9/30/40 

Repair  damage  to  shoulders  in  Anne  Arundel,  Howard  and  Montgomery 

counties 3/30/40        12,090.15 

1940  Truck  weighing  crews 9/30/40  6,335.76 

Continue  Highway  planning  survey 9/30/40        12,849.16 


Total 


Completed  Projects,  October  1,  1939,  to  September  30,  1940     Schedule  129 


$31,275.07 
Statement  3-26 


Repairs  to  damaged  shoulders  in  Anne  Arundel,  Howard  and  Montgomery 

counties 3/30/40 

Storm  damage.  State  Road,  July  1938 3/30/40 

Center  line  painting,  state  system,  District  *  4 6/30/40 

Storm  damage.  State  Roads,  June  1939 7/31/40 

Repair  shoulders  and  structures  damaged  from  heavy  rains  in  July  in 

\Vestern  counties 8/31/40 

1940  bituminous  treatment.  District  *  1 9/30/40 

1940  bituminous  treatment.  District  *  2 9/30/40 

1940  bituminous  treatment.  District  «  3 9/30/40 

1940  bituminous  treatment.  District  «  4 9/30/40 

1940  bituminous  treatment.  District  i!(  6 9/30/40 

9/30/40 
Installation  of  cross-over  target  units  Philadelphia  Rd.,  City  Line  to 

Havre  de  Grace 9/30/40 

Total 


$23,257.97 

23.56 

5,314.40 

7,298.52 

3,900.76 
46.85 
46.85 
46.85 
46.86 
46.87 
46.87 

878.03 

$40,954.39 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 


ization     Author- 
Number       ized 


Project 

Number 


Description 


Estimated 
Disburse-       Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


ALLEGANY  COUNTY 

783-8         5/26/38    A-247X6n 


361-9 
379-9 


2/28/39  A-271X611 
3/  8/39  A-272X611 
A-283-611 


■740-9 

8/8/39 

A-285X6n 

744-9 

8/  8/39 

A-285X 1-611 
A-286-611 

7-40 

10/  4/39 

A-288X611 

6-40 

10/  4/39 

A-289X611 

278-40 

3/19/40 

A-293X611 

435-40 

6/25/40  . 

;A-303X611 

'526-40 

9/3/40 

A-305X611 
A-306-611 

555-40 
565-40 

9/24/40 
9/30/40 

A-307X611 
A-308X611 

A-309-611 

October  1,  193'),  to  September  30,  1940  Schedule  129    Statement  4-1 

George's  Creels  at   Pekin   Bridge,   Channel  change  and 
widen $632.50 

Sidewalks  on  McMullen  Highway,  east  of  Celanese  Plant  .  632.50 

Remove  slide  on  McCool-Westernport  Road,  Route  135     .  3,335.00 

Bridge  over  Potomac  River  at  McCool,  prel.  eng.  costs 

Oiling   roads   in   Alleghany   County,    Grahamtown   Sts., 
Paradise  St.,  Railroad  St.,  Oak  Hill  Cemetery  Rd 775.25 

Oiling  roads  in  Alleghany  County,  Brant  Road  at  Cresap- 
town 529.00 

Bedford  St.,  Virginia  Ave.  and  Louisiana  Ave.,  Cumber- 
land, furnish  and  deliver  Specification  "C" 

Oiling  Metz  Road,  Dudley  Road,  Buck  Hill  Winters  Run 
Roads  to  be  paid  by  County  Commissioners 539.53 

Oiling  Hill  Road,  near  Lonaconing,  to  be  paid  by  County 
Commissioners 264.43 

Route  40,  East  of  Cumberland,  over  Elklich  Run,  paint- 
ing two  steel  I  beam  bridges 186.88 

Changing  channel  at  bridge  near  Hoffman  water  tunnel 
on  Vale  Summit  Road 169.17 

Extension  of  Frederick  St.  in  Cumberland,  W.P.A.  project     

Williams  St. -Maryland  Ave.  to  Louisiana  Ave.  and  along 
Louisiana  Ave.,  in  Cumberland 8,870.40 

Oiling  certain  streets  in  city  of  Cumberland 1,758.93 

.■Vt  Eckhart  Mines,  pipe  through  Consolidation  Coal  Co. 

and  county  road  to  improve  drainage 168. 10 

Survey  in  connection  with  repairs  to  bridge  over  Potomac 

at  Liike,  prel.  eng.  costs 

Total $17,861.69 


BALTIMORE  COUNTY 

B-310-411 

B-310-1-411 

6-333-1-411 

B-359-411 

1156-8      9/27/38  B364X1-411 

158-40     12/20/39  B-418X1-411 

B-418-2-411 

446-40       7/  9/40  B-420-411 

360-9         2/21/39  B-422X411 

B-429-1-411 

160-40     12/20/39  B-432X2-411 

389-40       5/23/40  B-432X3-411 

B-434-411 


$632.50 

$232.11  400.39 

2,368.35  966.65 

616.28     

943.25     

403.28  125.72 

4.78     

463.92  75.61 

191.45  72.98 

177.43  9.45 

169.17 


69.54 


7,327.35 
562.09 


33.18 


1,543.05 
1,196.84 


168.10 


ANNE  ARUNDEL  COUNTY 

308-40       4/  9/40  AA-213X3-311 

AA-246-311 

AA-255-311 

AA-255-1-311 

AA-261-311 

632-9         6/21/39  AA-207X311 

687-9         7/26/39  AA-273X311 

52-40     10/31/39  AA-281X311 

AA-283-311 

AA-284-311 

295-40       4/  2/40  AA-285-311 

296-40       4/  2/40  AA-286-311 

318-40       4/17/40  AA-288-311 

AA-291X311 


October  1,  1939,  to  September  30,  1940 

Governor  Ritchie  Highway,  Jones  Station  to  Severn  River 

bridge,  beautification,  sloping,  W.P.A 

Intersection  of  Defense  Highway  and  Solomon's  Island 

Road,  prel.  eng.  costs 

Exploration  of  site  for  Chesapeake  Bay  Bridge,   Sandy  . 

Point  to  Kent  Island 

Causeways  for  Sandy  Point,  Kent  Island  Ferry 

Bridge  over  Spa  Creek  between  Annapolis  and  Eastport, 

prel.  eng.  costs 

Cross  over  at  Open  Air  Theatre  on   Governor  Ritchie 

Highway 

Install  cross-over  and  target  units.  Governor  Ritchie  High- 
way, Furnace  Branch  to  Annapolis 

Camp  Meade  Road,  Dorsey  Road  to  Camp  Meade,  W.P.A. 

project 

Eastport  toward  Bay  Ridge,  prel.  eng.  costs 

Survey  at  Maryland  Training  School  for  colored  girls 
Furnish  and  install  signals  on  approaches  to  Severn  River 

bridge  «  5609 

Furnish  and  install  signals  on  approaches  to  South  River 

bridge  #5610  

Adjusting   claim   for   damage   to   Alice   V.    Drummond 

property  on  Mountain  Road 

Dorsey  Road,  Glenburnie  to  Dorsey,  W.P.A. 

Total 

October  1,  1939,  to  September  30,  1940 

Harford  Road  at  Cub  Hill  and  Sweathouse  Road,  prel. 

eng.  costs  

Harford  Road  at  Cub  Hill  at  Sweathouse  Road 

Eastern  .\ve.-City  Line,  Middle  River,  prel.  eng.  costs.  .. 

Cutoff  at  Carney  from  Harford  Road  to  Joppa  Koad 

Little  Gunpowder  Falls,  Belair  Rd.  nr.  Kingsville,  W.P..\. 
Mill  Race  at  Ellicott  City,  W.P.A.  project 

Adjustment  to  Edward  and  Mary  Rickett 

.\long  Washington  Boulevard  near  Relay,  300  feet  south 

of  Rolling  Road,  W.P.A.  project  

Wilson  Point  Road,  Eastern  Ave.  to  Wilson  Point,  W.P..\. 

project 

Repair  bridge  on  Monkton-Sheppard  Road 
Frederick  Road,  City  Line  to  Ellicott  City 
Frederick  Road,  City  Line  to  Ellicott  City,  additional 

funds 

Rolling  Road,  curve  easement  at  Riggs  property,  South 

Wilkens  Ave.,  prel.  eng.  costs 


$13,393.01        $5,360.46 
Schedule  129    Statement  4-2 


$16,281.70 

$14,109.79 

44.65 

108.77 
33.98 

28.27 

45.36 

$2,171.91 

90.00 

44.64 

635.12 

514.58 

120.54 

12,999.60 

17,063.04 

544.71 

83.81 

472.31 

739.83 

267.52 

739.83 

466.26 

273.57 

520.00 

514.12 
2.79 

5.88 

$32,006.08      $34,032.44        $2,884.06 
Schedule  129    Statement  4-3 


$364.82 

1,907.35 

94.67 

149.42 

59,243.93 

8,811.40 

21. ,33 


$54,564.45 
11.175.24 


4,719.60 
17,882.50 
3,974.40 
1,840.00 


362.38 

20.922.23 

8.96 

3,153.97 


52.89 


$2,363.84 
4,357.22 


820.43 
1,840.00 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 
ization     Author-  Project 

Number       ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '40     Complete 


BALTIMORE  COUNTY 

B-435-411 


B-439-411 
H-440-411 


390-40 
499-40 


5/23/40 
8/13/40 


H-442-411 
H-443-411 


B-444-411 
B-445X411 


B-446X411 
B-447X411 


B-448-411 
B-450-411 


CALVERT  COUNTY 

C-84-811 

C-84-1-811 

9/17/40    C-129-3-511 


547-40 


C-140-811 


CAROLINE  COUNTY 

421-40       6/18/40  Co-113Xl-211 
422-40       6/18/40  Co-113X2-211 
630-9         6/21/39  Co-136X211 
Co-142-211 


369-40       5/21/40    Co-143X211 

564-40     10/  1/40    CO-144X1-211 
436-40       6/25/40    Co-146X211 


CARROLL  COUNTY 

Cl-104-511 

01-217-511 

Cl-217-1-311 

Cl-228-311 

228-40      2/13/40  01-229X311 
01-250-311 

CECIL  COUNTY 

Ce-186-1-411 

Ce-194-411 

768-9         8/23/39  Oe-219Xl-411 

759-9         8/15/39  Ce-220X411 

335-40       4/25/40  Ce-225X411 

Ce-228X411 

474-40       7/19/40  Ce-232-411 

570-40     10/  1/40  Ce-235X411 

571-40     10/  1/40  Ce-236X411 


October  1,  1939,  to  September  30,  1940 

Whitehall    Road    curve    elimination,    Whitehall    toward 

Gemmilla,  prel.  eng.  costs 

Dig  well  etc.  at  J.  Lins  property  on  .Jacksonville  Road.  .  . 
G.  L.  Martin  Oo.  to  New  Philadelphia  Road,  prel.  eng. 

costs 

Bridge  at  intersection  Wilkens  Ave.  and  Spring  Grove 

Road,  prel.  eng.  costs 

Relocate  Reisterstown  Road  at  Hobbs  Hotel,  prel.  eng. 

costs 

York  Road  at  Cold  Bottom  Road,  prel.  eng.  costs 

Installation  and  recondition  traffic  signals  on  Washington 

Boulevard 

4100  block  Wilkens  Ave.,  curb,  gutter,  widen  roadway, 

W.P.A.  project 

York  Road  and  Linden  Ave.  Terrace  in  Towson,  sidewalk, 

curb  and  pavement,  W.P.A 

Drainage  survey  Belair  Road  at  Overlea,  prel.  eng.  costs. 
Westminister  Pike,  Reister.stown  to  OarroU  County  Line, 

prel.  eng.  costs 

Total 

October  1,  1939,  to  September  30,  1940 

Huntington  to  Prince  Frederick,  prel.  eng.  costs 

Huntington  to  Prince  Frederick 

Solomon's  Island  Road,   near  Lusby  toward    Solomon's 

Island 

Survey  Solomon's  Island,  prel.  eng.  costs 


Schedule  129    Statement  4-3 


$162.27 
106.87 


$1,971.10 
276.00 


9,278.04 
193.28 


2.31 
200.21 


9,981.30 
1,409.44 


10.73 
126.35 


156.05 


$561.66 
265.27 


$96,403.29     $116,720.20      $10,208.42 
Schedule  129    Statement  4-4 


$25,075.05 


$1,330.82 
2,069.62 


313.29 
273.18 


$24,761.76 


Total $25,075.05        $3,986.91      $24,761.76 


October  1,  1939,  to  September  30,  1940 

West  Denton,  Route  404,  sponsor's  contribvition 

West  Denton,  taking  care  of  R/W  agreements 

Between  Preston  and  Federalsburg,  remove  pipe 

Bridge  and  approach  over  Chapel    Branch    on    Denton- 

Greensboro  Road  Route  313  

East  of    Sandy  Island  Bridge,  1  mile  East  of  Goldsboro- 

making  shoulders  safe  for  traffic 

Between  Greensboro  and  Goldsboro,  complete  drainage.. 
Intersection    Smithville    Road   and    Route   313     correct 

drainage 

Total 

October  1,  1939,  to  September  30,  1940 

Hanover  Pike-Baltimore  County   line-Hampstead,    prel. 

eng.  costs 

Raise  approach   to  Western   Maryland   R.    R.   bridge  on 

Hampstead  Mexico  Road    prel.  eng.  costs 

Cirade  and  improve  Hampstead  Mexico  Road  adjacent  to 

Western  Maryland  Railroad  tracks 

Hanover  Pike,  Hampstead  to  Manchester,  prel.  eng.  costs 

Westminster-Uniontown  Road,  W.P.A.  project 

Westminster  Pike,  Baltimore  County  line  to  Westminster, 

prel.  eng.  costs 

Total 

October  1,  1939,  to  September  30,  1940 

East  approach  to  Elkton  from  New  Philadelphia  Road 

Merrimott  property,  Port  Deposit 

Repair  storm  drainage,  August  19,  1939 

Fair  Hill  to  Delaware  line,  W.P.A.  project 

Perrvville,  at  the  approach  to  the  new  Susquehanna  River 
Bridge,  W.P.A 

Sylmar  to  Calvert,  Route  273,  concrete  shoulders,  W.P.A 

Aiken  Road  from  Post  Road  at  Perryville  to  new  Phila- 
delphia Road 

Town  of  Cecilton  performing  work  on  shoulders 

Performing  work  on  streets  of  northeast 


Schedule  129    Statement  4-5 


$3,101.55 
800.40 
867.33 


937.25 
934.95 


412.85 


$1,490.88 

1.51 

748.71 


46.73 


$1,610.67 
798.89 
118.62 


937.25 
934.95 


366.12 


$7,054.33        $2,292.91        $4,766.50 
Schedule  129    Statement  4-6 


$31 
346 


687, 

1,814, 

$3,620.20  3,332, 


$287.27 


32.96 


$3,620.20 

$6,246.50 

$287.27 

Schedule  129    Statement  4-7 

$1,823.26     . 
38.95     . 
6,887.66 
18,095.11 

$6,900.00 
15,055.80 

$12.34 

r 

6,844.80 

6,038.11 
5.59     . 

806.69 

15,784.25 
1,251.00 

14,136.89 

1,647.36 
1,251.11 

1,244.48 

1.244.48 

Total $47,080.33      $47,025.57        $4,961.87 


462 


Report  of  the  State  Roads  Commission 


MAINTENANCE  AND  RECONSTRUCTION 


Exhibit  7 


Construction  Work  in  Progress, 

Author-       Date 
ization     Author-  Project 

Number      ized  Number 


September  30,  1940: 


Description 


Estimated 
Disburse-        Expendi- 
Amount        merits  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


CHARLES  COUNTY 


515-40 


Ch-198-811 

9/  3/40    Ch-209X811 


DORCHESTER  COUNTY 

D-115-111 

464-40       7/  9/40  D-116-1-111 

454-40       7/  9/40  D-116X2-111 

747-8        5/17/38  D-124-1-111 

254-9         1/  4/39  D-142X111 

D-144-111 

D-151X111 

522-40      9/10/40  D-153X111 
D-155-111 

FREDERICK  COUNTY 

456-40       7/  2/40  F-193-1-611 

12/28/37  F-311X1-511 


318-8 


312-8 
314-8 

12-28-37 

12/28/37 

F-314X511 
F-3 16X511 

315-8 

1178-8 
1177-8 

12/28/37 

10/4/38 
10  /4/38 

F-317X511 
F-335-611 
F-343X511 
F-344X511 

2-9 

10/  4/38 

F-346X511 

1-9 
289-40 

10/  4/38 
3/28/40 

F-347X511 
F-351X611 

235-9 
373-9 
372-9 
371-9 
378-40 

12/21/38 

2/28/39 
2/28/39 
2/28/39 
5/10/40 

F-353X511 

F-356X511 

F-356X1-511 

F-356X2-511 

F-361-611 

29-40     10/17/39  F-363X611 

334-40       4/17/40  F-371X611 

F-376-611 

9/  3/40  F-376-1-611 

8/13/40  F-377X611 

8/13/40  F-378X611 

F-379-611 

F-380-611 

F-381-611 


527-40 
500-40 
501-40 


GARRETT  COUNTY 

493-9        4/25/39     0-183X611 
475-40       7/23/40    G-183X1-611 


G-184-611 

240-40       2/20/40     G-191X611 


October  1,  1939,  to  September  30,  1940 

Newbvu'g  to  La  Plata,  prel.  eng.  costs 

Installing  flashing  signal  at  intersection  of  state  route  3 
and  5  at  Waldorf 

Total 


October  1,  1939,  to  September  30,  1940 

Relocate  at  Cabin  Creek  on  Waddells  Corner,  east  New 
market 

Constructing  timber  pile  bridge  over  Skinners  Run, 
Federalsburg  to  Hurlock 

Resurfacing  on  either  side  of  proposed  bridge  at  Skinners 
Run 

South  side  of  Washington  St.  Cambridge,  Sunburst  Ave. 
to  Peach  Blossom  Ave.,  sidewalks,  etc 

Building  at  Cambridge  for  use  of  S.  R.  C.  employees  con- 
struction of  Cambridge  Creek  Bridge 

Vienna-Mt.  Holly,  prel.  eng.  costs 

Erect  safety  gates  at  Sharptown   Bridge 

To  patch  and  surface  treat  streets  in  Vienna 

Lighting  Choptank  River  Bridge  on  U.  S.  213 


Schedule  129    Statement  4-8 

$1,133.90     

S575.00     $575.00 

$575.00       $1,133.90  $575.00 

Schedule  129    Statement  4-9 

$312.57     

511.87 
431.37 
228.78 


$3,687.20 
994.75 

12,793.47 
460.00 

'1,179^90 


318.70 
546.71 

12.07 
713.56 

41.42 


$3, 175.33 
563.38 

12,564.69 
141.30 

466!34 


Total $19,115.32        $3,117.05      $16,911.04 


October  1,  1939,  to  September  30,  1940 

Reconstruct  bridge  over  Ben's  branch  on  road  from  New 

Market  to  Libert y town 

Evergreen-Hyattstown,   specifications     "C"    for     edging 

sunken  places 

Jimtown-Thurmont  Road,  patch,  dress  shoulders 

Rocky     Ridge-Motters     Station     Road,     patch,     dress 

shoulders 

Urbana-Buckeystown  Road,  patch,  dress  shoulders 

Bridge  over  Monocacy  River,  Jug  Bridge,  prel.  eng.  costs   . 

Through  Emmittsburg,  shoulders  and  rebutt 

New    London-Libertytown,    Groung    Hog   Hollow,    pipe 

culvert 

Ceresville-Woodsboro    Road     slope,     drain    and    widen 

shoulders 

Broad  Run  road.  Rip  Rap,  200  lineal  feet  of  ditch 

Install  traffic  signal  at  Worman's  Hill,  intersection  of  JJ. 

S.  15  and  state  route  26 

Route  464-2  maintain  with  *  10  soft  stone  spots 

Dual  Highway,  National  Highway,  High  Knob 

Dual  Highway,  High  Knob,  Harmony  Road  

Dual  Highway,  Harmony  Road,  Washington  County  line. 
Making  repairs  to  existing  bridge  over  Potomac  River  at 

Brunswick,  Maryland 

State  Route  15  near  Creagerstown,  north  of  Lewistown, 

W.P.A.  project 

Intersection  of  U.   S.  Route  215  and  State  Route  72  in 

Lewistown  Md.  W.P.A.  project  

Sidewalk  across  Hunting  Creek  Bridge  in  Thurmont,  prel. 

eng.  costs 

Sidewalks  on   Hunting   Creek   Bridge  in   Thurmont  on 

Route  15 

Brunswick-Knoxville   Road,    macadam    shoulders,    reset 

guard  fence,  W.P.A.  project  

Near  Normans  Mill,  intersection  of  state  Route  26,  Liberty 

Road  and  Thurmont  Road,  shoulders  and  drain 

Survey  to  establish  Mason-Dixon  Line,  H.  J.  Myers  and 

J.  Welty  property 

Bridge  over  Tuscarora  Creek  on  U.  S.  15,  Harmony-Lewis- 
town,  prel.  eng.  costs 

Bridge    over    Little    Catoctin    on    Petersville-Brunswick 

Road 


Schedule  129    Statement  4-10 


$3,693.54        $4,653.38 


1,840.00 
1,799.52 

6,537.98 
5,322.75 

'l,'268!35 

449.77 

994.75 
345.00 

3,900.00 
814.20 
750.00 
750.00 
319.13 

36,383.90 

10,130.75 

5,763.80 


1,763.30 
9,990.00 
2,329.90 


1,629.20 
1,429.14 

4,602.48 

4,842.94 

112.12 

1.123.50 

401.78 

912.85 
224.46 

1,576.86 
587.63 
166.87 
258.97 
254.02 

32,465.08 

6,105.54 

172.47 

156.17 

324.67 

1,357.90 


84.85 
178.17 
622.33 


$210.80 
370.38 

1,935.50 

479.81 

"    i44!85 

47.99 

81.90 
120.54 

2,323.14 

226.57 

583.13 

491.03 

65.11 

3,918.82 

4,025.21 

5,591.33 

1,438.33 
8,632.10 
2,329.90 


Total 


October  1,  1939,  to  September  30,  1940 


$95,146.64      $64,243.38      $33,016.74 
Schedule  129    Statement  4-11 


Begin  widening  of  Oakland-Hutton  concrete  State  High- 
way Route  39 

Finish  widening  north  side  of  Oakland-Hutton  concrete 
pavement 

Beckman  toward  Bittinger,  prel.  eng.  costs 

Through  parking  areas  along  Deep  Creek  Lake , 


$4,959.38 
8,384.22 


$5,029.45 


3,047.71 


336.51 
104.90 
3,103.85  4.20  3,099.65 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 
ization     Author-  Project 

Number      ized  Number 


Description 


Disburse- 
Amount        ments  to 
Authorized  Sept.  30,  '40 


Estimated 
Expendi- 
tures to 
Complete 


GARRETT  COUNTY 

496-40      8/13/40    G-192X611 


HARFORD  county 

201-40       l/lG/40    H-1S6-6-411 

H-203-3-411 

H-219-411 

H-221-411 

959-8        7/19/38  H-232-401 


253-9         1/  4/39  H-236X411 

H-246-411 

581-40     10/15/40  H-247X411 

H-248X411 

813-9         9/20/39  H-249-411 

370-40       5/21/40  H-251X1-411 


H-252-411 

79-40     11/28/39     H-253X411 


H-254-411 

H-255-411 

H-255-1-411 

437-40       7/  2/40  H-256X411 

H-258-411 

H-259-411 

H-260-411 

574-40     10/  1/40  H-261X411 

HOWARD  COUNTY 

HO-88-3H 

Ho-165-311 

Ho-183-311 

H0-18S-311 

438-9         4/  3/39  Ho-189-311 
123-40     11-28-39  Ho-191X311 
159-40     11-20-39  Ho-193X311 
H0-197X311 


KENT  COUNTY 

445-8         2-23  38     K-105X211 


614-8 
615-8 

814-9 

407-40 

418-40 


4/13/38  K-107X211 

4/13/38  K-107X1-211 

9/20/39  K-120-1-211 

6/  4/40  K-126X211 

6/12/40  K-127X211 


October  1,  1939,  to  September  30,  1940 

Pennsylvania    State    Line   to    Keyser's    Ridge,    W.P.A. 
project 


Total. 


October  1,  1939,  to  September  30,  1940 

Philadelphia  Road,  Otter  Creek  to  Church  Creek,  W.P.A. 

project,  rubble  gutter 

Havre-de-Grace,  Chapel  Road,  personal  expense 

Hickory  Street  in  Belair,  prel.  eng.  costs 

Maryland  State  Police  lot  at  Wilna 

Susquehanna  River  bridge  at  Havre-de-Grace,  sub  sur- 
face exploration  at  site 

Belair  Road,  Little  Gunpowder  Falls  to  Belair,  macadam, 

grading  and  draining 

Perryville  to  New  Philadelphia  Road,  prel.  eng.  costs. . . . 

Whiteford-Dublin,  extend  pipes.  State  shoulders 

Relocate  Deer  Creek  on  Jarrettsville-Clarmont  Road 
Main  and  Bond  Sts.  in  Belair,  curb  and  gutter,  macadam 

base  and  road  mix 

Edgewood  Road,  Route  40  to  Edgewood,  shoulder  and 

topping 

Approach  to  Bata  Shoe  Company,  prel.  eng.  costs 

Concrete  cross  over  a  slab  bridge,  West  of  Havre-de-Grace 

Race  track 

Curb   and   gutter  along   Revolution  Ave.,   in   Havre-de 

Grace,  prel.  eng.  costs 

Stream  change  on  West  branch  of  Winters  Run  on  Jarretts- 

ville.  Upper  Cross  Roads,  prel.  eng.  costs 

Stream  change  on  West  branch  of  Winters  Run  on  Jarretts- 

ville.  Upper  Cross  Roads 

.\ltering  traffic  signal  at   New  Philadelphia   Road   and 

Edgewood  Road 

From  West  end  of  Conowingo  Dam  to  Darlington  Road, 

prel.  eng.  costs 

Channelization  on  U.  S.  40,  New  Philadelphia  Road  in 

Harford  County 

Main  St.  in  Belair  from  Bond  St.  to  Broadway,  prel.  eng. 

costs 

Drainage  correction  at  Cardiff  Md.,  W.P.A.  project 


Schedule  129    Statement  4-11 

$4,758.70  $600.20        $4,158.50 

$21,206.15        $6,075.26      $15,305.86 

Schedule  129    Statement  4-12 


$8,550.25 


6,474.50 
28,251.79 
18,403.45 

20.290.77 
5,008.25 

386.63 


$6,730.49 

5.55 

13.98 

395.17 


32,123.63 

965.59 

10,254.03 

85.62 

17,502.17 


1,532.19 

355.63 

2.49 

213.92 

11.43 

801.13 

54.03 

15.27 

64.35 


1,299.50 


$1,819.76 

6,474.50 

8, 149^42 

2,788.60 
5,008.25 

31.00 


176.37 


1,299.50 


Total 


October  1,  1939,  to  September  30,  1940 


),642.64      $71,126.67      $25,747.40 
Schedule  129    Statement  4-13 


Modification  of  reverse  curve  on  Baltimore-Washington 
Blvd.  near  Savage,  prel.  eng.  costs 

Survey  for  State  Police  Sub-station  and  school  at  Water- 
loo, prel.  eng.  costs 

Curve  modification  at  Guilford,  Washington  Blvd.  prel. 
eng.  costs 

Sewer  survey  in  ElUcott  City,  Ellicott  Street  to  Columbia 
Pike,  prel.  engr.  costs 

U.  S.  Route  40,  Rogers  Ave.,  toward  Ellicott  City,  W.P.A. 
project ;  ■ 

Install  pipe,  change  stream,  E.  L.  Gilgash  and  A.  P.  Gil- 
gash  property 

Montgomery  Road,-Jonestown  Road  to  Columbia  Pike, 
W.P.A.  project _ 

Install  and  reconstruct  traffic  signals  on  Washington 
Boulevard 


$9,228.75 
4,424.05 
5,797.15 


$452.68 

53.85 

120.57 

76.93 

19,039.16 

14,961.08 
5,223.10 


$4,424.05 


Total 


October  1,  1939,  to  September  30,  1940 


$19,449.95      $39,927.37        $4,424.05 
Schedule  129    Statement  4-14 


Cleaver's  Corner  toward  Chestertown,  relieve  bad  wash 
condition $880 .  82 

Town  of  Millington,  Cross  Roads  toward  Massey 881.42 

Millington  Cross  Roads  toward  Massey,  bituminous  ma- 
terial ca.st  side 462.01 

Sharp's  Wharf  in  Rock  Hall,  stabilized  base  course  and 
surface  treat 7,960.91 

Mill  St.  from  High  Street  past  State  Roads  garage  in 
Chestertown,  placing  8"  macadam 2,530.00 

Install  warning  signals  at  Chester  River  bridge  at  Chester- 
town  »  2008 700. 12 


$68.59 


7,123.43 
224.13 
172.57 


$880.82 
812.83 

462.01 

837.48 

2,305.87 

527.55 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 


ization     Author- 
Number      ized 


Project 
Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39      Complete 


KENT  COUNTY 

444-40       7/  9/40     K-128X211 


MONTGOMERY  COUNTY 


'567-40 

9/25/40 

M-195-311 
M-195-1-311 

365-40 

5/14/40 

M-245X2-311 
M-261-3n 

371-7 

5/' 4/37 

M-280-311 
M-299-311 

M-302-311 

566-40 

9/25/40 

M-302-1-311 

M-330-3n 
M-331-311 

M-334-311 

M-336-311 

'3i0-40 

4/10/40 

M-341-311 
M-343-311 
M-344X311 

M-345-311 

M-346-311 

M-349-311 

513-40 

8/22/40 

M-350-311 

582^40 

10/8/40 

P-269-1-811 

394-9 

3/  8/39 

P-369X1-811 

836-8 

6/10/38 

P-371X811 

575-40 

10/  3/40 

P-374-1-811 

P-391-811 
P-397-811 

551-40 

9/19/40 

P-397-1-811 

591-9 

6/  1/39 

P-406X811 

195-40 

1/  4/40 

P-407-811 

P-417X811 

P-419-811 

P-419-1-811 

P-424-811 

P-424-1-811 

P-425-811 

P-432X811 

P-434-811 

P-436X811 
P-437X811 
P-443-811 

October  1,  1939,  to  September  30,  1940 

Modifying  existing  curve  at  Locust  Grove,  Route  213,  sec- 
tion 9 

Total 


Schedule  129    Statement  4-14 


Jl,955.00 


$154.36       11,800.64 


October  1,  1939,  to  September  30,  1940 

Connecticut  Ave.  prel.  eng.  costs 

Connecticut  Ave.,   District  of  Columbia  toward  Chevy 

Chase  Lake,  concrete  base  and  gutters 

Erosion  control  on  Brookville  Road  between  Woodbine  St. 

and  East-West  Highway 

Curve  modification,  Rockville-Gaithersburg  Road,  prel. 

eng.  costs 

Forest  Glen  to  Kensington,  prel.  engr.  costs 

New  Hampshire  Ave.,  extension.  Prince  George's  County 

Line,  to  Whiteoak,  prel.  eng.  costs 

Old  Georgetown  Road,  Bethesda  to  Alta  Vista,  prel.  eng. 

costs 

Old  Georgetown  Road,  Wisconsin  Ave.  in  Bethesda  to 
Alta  Vista,  concrete  base  and  spec  "C" 

Rockville  to  Westmore,  prel.  eng.  costs 

Jones  Bridge  Road,  Wisconsin  Ave.  toward  Jones  Mill 
Road,  prel.  eng.  costs 

Kensington  to  Brookville  Park  near  Norbeck,  prel.  eng. 

costs 

Extend  16th  Street,  East-West  Highway  to  Georgia  Ave., 

prel.  eng.  costs 

Spar  at  Burtonsville,  remove  Athey's  store,  prel.  eng.  costs. 

R/W  survey  for  Mr.  Walker  on  conduit  road 

Construct  breast-wall,  tributary  to  Rock  Creek,  West  side 

of  Viers  Mill  Road 

Survey  on  Barnsley  property  on  Olney-Norbeck  Road, 

prel.  eng.  costs 

Survey  at  Williams  Corner  on  Laytonville-Gaithersburg 

Road,  prel.  eng.  costs   

Relocation  of  Rockville-Norwood  road  at  Norbeck,  prel. 

Eng.  costs 

Rockville  to  northern  limits  of  Bethesda  along  Wisconsin 

Ave.  from  Bradley  Lane  to  District  Line 


1,400.00 


67,767.15 


$15,370.28        $7,743.08  $7,627.20 

Schedule  129    Statement  4-15 

$2,448.74     

$182,731.73             254.42  $182,477.31 

1,193.13     1,193.13 

29.38     

128.92     

1,534.23     

839.77     

226.48  67,540.67 

221.65     

215.43     

89.45     

450.35     

41.10    

134.73     

326.11     

148.88     

125.20     

5.72     

803.18  31,466.42 


310.50 


32,269.60 


Total 


PRINCE  GEORGE'S  COUNTY 

P-269-811 


579-40       10/15/40    P-446X811 


October  1,  1939,  to  September  30,  1940 

Bridge  over  Oxon  Run  on  Suitland  Road,  prel.  eng.  costs 

Box  culvert  and  approaches  over  Oxon  Run  on  Washing- 
ton D.  C,  Suitland  Road $11,893.15 

Grade  elimination  on  Brandywine  Road  at  site  of  Old  Alan 
Bowie  Barn,  grade,  gravel  and  treat 442.75 

Central  Ave.,  Ritchie  Highway  and  Kolbe's  Corner,  drain 
structure 862.50 

University  Lane  extend  through  University  of  Maryland 
to  College  Park,  resurfacing 151, 129.46 

Silver  Hill  to  T.  B.,  prel.  eng.  costs 

Rhode  Island  Ave.,  Brentwood  to  Hyattsville,  prel.  eng. 

costs 

Rhode  Island  Ave.,  Eldridge  Ave.,  at  Brentwood  to  Mary- 
land Ave.  in  Hyattsville,  1.205  miles  concrete 59,581.83 

Washington-Baltimore  Boulevard  at  Cottage  City,  install 
underdrain.. 997.63 

Construct  3  buildings  on  Talbot  Ave.,  Laurel,  Md.,  State 

Roads  Commission  property 49,083.41 

Oil  roads  at  Cheltenham  School  for  boys 

Powder  Factory  Road,  prel.  eng.  costs 

Powder  Factory  Road 

Crystal  Spring  Ave.,  prel.  eng.  costs 

Crystal  Springs  Ave.,  W.P.A.  project 

Survey  for  R/W  for  Baltimore-Washington  Boulevard  at 
Contee 

Install  and  recondition  traffic  signals  Baltimore-Washing- 
ton Boulevard 

River  Road,  Defense  Highway  to  D.  C.  line,  prel.  eng. 

costs 

Installation  of  traffic  lights  Central  Ave.  and  61st  Street 

Improve  road  into   Marlboro  Race  track 

Relocate  Edmondson  Road  at  Jefferson  Ave.,  prel.  eng. 

costs    

Washington  Ave.  in  District  Heights,  surface  treat 672.48 


$285,672.11        $8,023.74    $282,677.53 

Schedule  129    Statement  4-16 

$217.69     

239.94 
107.19 
345.09 


1,732.34 
2,664.84 


1,725.44 
530.79 


49,348.06 

1,641.96 

1,546.50 

259.42 

812.96 

15.37 

59.57 

6,703.04 

745.31 
47.90 
533.62 

396.82 


$11,653.21 
335.56 
517.41 

149,397.12 

59,051.04 
997.63 


672.48 


Total $274, 663 .21 


,673.85    $222,624.45 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 


ization     Author- 
Number       ized 


Project 
Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        merits  to  tures  to 

Authorized  Sept.  30,  '40     Complete 


QUEEN  ANNE'S  COUNTY 
654-9         7/  5/39    Q-140X211 


662-9 

7/18/39 

Q-141X211 

480-40 

7/31/40 

Q-146X2-211 

343-40 

5/  7/40 

Q-14SX211 
Q-149X211 

344-40 

5/14/40 

Q-149X1-211 

345-40 

5/  7/40 

Q- 150X2 11 

ST.  MARY'S  COUNTY 


SM-154-8I1 
SM-209-811 
SM-226-811 


SOMERSET  COUNTY 

447-40       7/  9/40    S-68-2-111 

S-114-lll 

S-117-111 


TALBOT  COUNTY 


349-8 
648-8 

1/26/38 
4/27/38 

T-76X211 
T-78X211 

727-8 

5/17/38 

T-79X211 

757-8 

5/25/38 

T-80X211 
T-82-211 

282-40 

3/26/40 

T-84X1-211 

294-40 

4/  2/40 

T-S7X211 

391-40 

5/23/40 

T-89X211 

WASHINGTON  COUNTY 

442-9         4/  5/39    W-212-4-611 


226-8 
362-8 
452-8 

12/14/37 
1/26/38 
4/13/38 

W-262X611 

W-270X1-611 

W-273X611 

485-8 

3/  8/38 

W-275X1-611 

669-9 

7/18/39 

W-275X3-611 

682-8 
771-8 

4/27/38 
5/20/38 

W-285X611 
VV-290X611 

1108-8 

9/  8/38 

W-297X611 

392-40 

5/23/40 

W-304X2-611 

122-9 

11/15/38 

W-310X611 

36-40 

10/24/39 

W314X1-611 

437-9 

3/29/39 

W-322X611 

October  1,  1939,  to  September  30,  1940 

Install  storm  water  drain,  concrete  curbing  and  gutter  at 

Sadlerville,  W.P.A.  project 

North  approach  to  Southeast  Creek,  cutter  and  macadam 

backfill 

Furnishing  material  R/W  agreement,  .James  Brown,  Ches- 

tertown-Church  Hill  Road 

Replace  pipe  etc.  on  Route  313,  southeast  of  Ingleside  . 
Erect  office,  tool  rooms  and  stock  rooms,  repairs.  Center- 

ville 

State  garage  at  Centerville,  grading  and  surfacing  yard 

driveway   etc. 

Route  313  at  Ingleside,  widening  inside  of  curve 

Total 

October  1,  1939,  to  September  30,  1940 

Relocation  at  Scotland  Beach,  prel.  eng.  costs 

Point  Lookout  Road  through  Leonardtown,  prel.  eng.  costs. 
Swing  span  for  Sr.  George's  Island  bridge,  prel.  eng.  costs . 

Total 

October  1,  1939,  to  September  30,  1940 

Construction  of  approaches  to  bridge  at   Deal's  Island, 

W.P.A.  project 

Bridge  over  Annemessex   River  at  Crisfield,    prel.   eng. 

costs 

Sidewalks  over  Pocomoke  River  at  Pocomoke,  prel.  eng. 
costs 

Total 

October  1,  1939,  to  September  30,  1940 

Cordova  Road,  riprap  shoulders  and  gutter  surface  treat 
Washington  Street  in  Easton,  surfacing  between  curb  and 

gutter  and  at  underpass 

Easton-Dover  Branch,  riprap  gutters  on  shoulders  east  of 

police  sub-station 

North  of  Ea.ston,  road  to  Wye  Mills,  place  and  oil  shoulders 

and  gutter 

Bridge  and  approach  over  Tuckahoe  Creek  at  Tuckahoe 

Branch,  jjrel.  eng.  costs 

Control  lighting  operators  house  and  bridge  at  Tilghmans 

Island  over  Knapp's  Narrows 

Furnish  and  install  signals  on  approaches  to  Choptank 

River  bridge,  Dover 

Wye  Mills  to  Easton,  widening  earth  shoulders,  east  side 

Total 

October  1,  1939,  to  September  30,  1940 

Renting  equipment  and  maintenance  of  B  &  O  Bridge  at 

Harper's  Ferry,  anticipated  expenditure 

U.  S.  Route  11,  necessary  correction  to  dips  at  Halfway  . 

Leitersburg  Bridge,  surface  approach 

Episcopal  Church  at  Brownsville,  rebuild  steps  and  stone 

retaining  wall  for  slopes 

Downesville  Pike,  State  Route  632,  furnish  equipment  on 

part  material  on  W.P.A.  project 

Supplement    authorization     for     widening     Downesville 

Pike ^ 

Imijrove  drainage  conditions  on  State  Route  34 

Timber  Ridge  Road,  treat  with  Raylig,  Resley  Road  and 

Long  Ridge  Road 

Through  Boonsboro,  W.P.A.  project,  furnish  portion  of 

equipment  etc 

Furnish  part  of  equipment  and  material,  St.  Paul's  Road, 

W.P.A.  project 

U.  S.  Route    Wll,  Washington  County,  underdrain  and 

widening  slopes 

Supplement     authorization     W314X611,     shoulders     on 

Rohrersville  Pike 

Dual  Highway,  Antietam  Creek  to  Beaver  Creek,  equip- 
ment, material  labor  for  erosion  control  work 


Schedule  129    Statement  4-17 


16,423.25 

$1,980.65 

$4,442.60 

1,303.81 

1,249.14 

54.67 

1,378.83 

6.03 
2.82 

1,151.60 

1,372.80 

995.84 

449.65 
378.92 

377.57 
346.15 

72.08 
32.77 

$10,930.30        $5,113.96        $5,974.92 
Schedule  129    Statement  4-18 


$152.91 
63.73 
79.97 


$296.61 


Schedule  129    Statement  4-19 


$5,744.25 


$135.74 
27.10 
127.05 


$5,608.51 


$5,744.25  $289.89        $5,608.51 

Schedule  129    Statement  4-20 

$780.85  $664.98  $115.87 


374.33 

374.33 

[ 

987.56 

219.33 

768.23 

584.78 

23.42 
8.04     . 
478.23 

561.36 

2.001.00 

1,522.77 

739.84 
960.25     . 

218.75 

521.09 
960.25 

$6,428.61        $1,612.75        $4,823.90 
Schedule  129    Statement  4-21 


$20,000.00 

143.75 

1,604.66 

327.75 

11,842.13 

3,691.50 
1,380.00 

3,404.00 

3,023.35 

1,725.00 

977.50 

4,198.15 

1,351.33 


$15,770.08 
43.35 
114.20 

284.15 

6,914.49 

1,272.85 
642.58 


856.09 

41.61 

,050.58 


$4,229.92 

100.40 

1,490.46 

43.60 

4,927.64 

2,418.65 
737.42 

3,404.00 

3,023.35 

868.91 

935.89 

3,147.57 

1,351.33 
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Construction  Work  in  Progress,  September  30,  1940: 

Author-       Date 


ization     Author- 
Number      ized 


Project 
Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount        ments  to  tures  to 

Authorized  Sept.  30,  '39     Complete 


WASHINGTON  COUNTY 

492-9         4/25/39  W-323X611 

280-40       3/19/40  W-333X611 

279-40       3/19/40  W-334X611 

342-40       5/  7/40  W-336X611 

„. W-338-611 

W-339-611 

W-339X1-611 

528-40       9/10/40    W-343X611 


WICOMICO  COUNTY 

Wi-165-m 

225-9       12/21/38  Wi-166-3-111 

Wi-183-111 

Wi-185-111 

231-40       2/20/40  Wi-189Xlll 

229-40       2/20/40  Wi-190Xlll 

303-40       4/  9/40  Wi-191Xlll 


WORCESTER  COUNTY 

625-8        4/13/38    Wo-194Xlll 
324-9         2/28/39    Wo-201X111 


205-9 

12/14/38 

WO-205X111 

212-9 

12/14/38 

WO-207X111 

257-9 

1/  4/39 

WO-209X111 

639-9 

6/26/39 

VV0-2IIXIII 

230-40 

2/20/40 

\Vo-219Xlll 

393-40 

5/23/40 

VVO-222X111 

440-40 

6/25/40 

WO-224X111 

BALTIMORE  CITY 

207-40       1/23/40    Bc-164Xll 

Bc-164-1-11 

BC-164X2-011 

Bc-165-11 

ENGINEERS'  DISTRICTS 


421-8 
422-8 
423-8 
424-8 
427-40 

426-8 

427-8' 


3/  8/38 
3/  8/38 
3/  8/38 
3/  8/38 
6/19/40 


ED-4-111 
ED-4-211 
ED-4-311 
ED-4-411 
ED-10-411 


3/  8/38     ED-4-611 

ED-9-611 

3/  8/38    ED-4-811 


October  1,  1939,  to  September  30,  1940 

Bridge  0020  in  Keedysville  on  State  Route  34,  repairs  to 
retaining  walls   

Repair  and  widen  5  bridges  on  Route  40,  between  Clear 
spring  and  Alleghany  County  Line,  VV.P.A.  project 

Through  jiarking  areas  Route  40.  Fairview  Mountain, 
Sideling  Plill  Mountain,  W.P.A.  project   

Eliminate  2  dips  in  roadway,  Boonsboro  to  Shepherds- 
town,  .south  of  Sharpsburg  St.  Route  34 

Widen  bridge  over  Beaver  Creek  on  National  Highway, 
Funkstown-Hagerstown,  prel.  eng.  costs 

Downesville  Pike,  Downesville  to  Hagerstown,  prel.  eng. 

costs    .     

Downesville  Pike,  Downesville  to  Hagerstown 

Excavating  and  stabilizing  with  stone  screenings  11,900 
lineal  feet  of  shoulders 


Schedule  129    Statement  4-21 


$214.07 


4,600.00 
5,071.50 


704.94 


5,355.24 


$12.19 

{201.88 

295.85 

4,304.15 

641.15 

4,430.35 

559.79 

145.15 

61.87    . 

371 .72    , 

232.64     . 

987.56 


4,367.e 


Total. 


$69,614.87  $30,152.75  $40,128.35 

October  1,  1939,  to  September  30,  1940  Schedule  129    Statement  4-22 

Survey  for  Md.  State  police  on  Salisbury-Delmar  Road, 

prel.  eng.  costs $281.21     

Main   Street   bridge  in   Salisbury,   replacement  of  light 

power  and  control  wiring $2,472.50  2,917.60     

Bulkheads  at  State  Roads  garage  and  Main  St.  in  Salis- 
bury   190.95     

Salisbury  bypass  Main  St.  North,  prel.  eng.  costs 665.73     

Worcester  County  line  toward  Salisbury,  gravel  shoulders.  12,905.30  10,729.66  $2,175.64 

East  of   Salisbury  City  limits  running    to   Parsonburg, 

gravel  shoulders  5,290.00  4,587.15  702.85 

Repairing  and  surface  treating  roads  in  Salisbury  Tuber- 
culosis Sanitorium 690.00  469.19  220.81 

Total 

October  1,  1939,  to  September  30,  1940 

Route  213,   section  45  and  46,  stabilize  shoulders  with 

gravel $977.50  $294.39  $683.11 

Install  traffic  light,  widen  approach  to  junction  of  U.  S. 

Routes  13  and  113,  .south  of  Poeomoke  3,000.00  2,509.92  490.08 

Route  13,  Section  12,  Worcester  County,  stabilize  shoulders  977.50  326.44  651.06 

Route  113  Section  1,  stabilize  shoulders 9S9.00  362.16  626.84 

St.  Martin  to  Belair  Road,  widening  curves 989.00  772.30  216.70 

Building  tool  house  at  Snow  Hill 800.00  661.49  138.51 

Snow  Hill  to  Wicomico  County  Line,  gravel  shoulders..  21,390.00  17,592.32  3,797.68 

Surfacing  certain  streets  in  Ocean  City 2.875.00  2,049.30  825.70 

Surface  treating  certain  streets  in  Snow  Hill 3,219.95  3,181.84  38.11 


$21,357.80      $19,841.49        $3,099.30 
Schedule  129    Statement  4-23 


Total 135,217.95      $27,7.50.16        $7,467.79 


October  1,  1939,  to  September  30,  1940 

State  Roads  Commission  garage  on  Southern  Ave.,  grad- 
ing and  surfacing,  W.P.A.  project 

Buildings  at  Southern  Ave.,  garage  of  State  Roads  Com- 
mission   

Storm  water  sewer  at  Southern  Ave.  garage  of  State  Roads 
Commission,  W.P.A.  project 

Belair  Road,  Fleetwood  Ave.  to  Brendon  Ave 


Schedule  129    Statement  4-24 


$4,597.70        $7,038.70 


88.40 


34.29 
56.28 


Total 


$4,597.70        $7,217.67 


October  1,  1939,  to  September  30,  1940 

Center  line  painting  State  system.  District  S!  1 

Center  line  painting.  State  system.  District  .*2 

Center  line  painting.  State  system.  District  #3 

Center  line  painting.  State  system,  District  W4 

Replacement  of  concrete  in  District  i«4  due  to  frost  dam- 
age in  1940  

Center  line  painting.  State  system.  District  *6 

Bituminous  treatment  District  *6 

Center  line  painting.  State  system.  District  «8 


Schedule  129    Statement  4-25 


$17,550.00 
15, 512. .50 
24,830.30 
21,125.00 

47,423.75 
23,880.30 


16,787.50 


$2,730.64 
4,728.40 
10,054.37 
20,561.52 

40,240.72 

20,234.64 

1.31 

7,774.24 


$14,819.36 

10,784.10 

8,775.93 

.583.48 

7,183.03 
3,645.66 

"9,'013!26 


Total $167,109.35    $112,325.84      $54,784.82 
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Construction  Worlc  in  Progress,  September  30,  1940: 

Author-       Date 
ization     Author-         Project 
Number      ized  Number 


Description 


.  Estimated 

Disburse-  Expendi- 

Amount        ments  to  tures  to 

Authorized  Sept.  30,  '40  Complete 


A-W  (STATE  WIDE) 


AW-531-11 

4/27/38    AW-550-01 


G75-8 

814-8        5/31/38    A\V-557-01 

815-8        5/31/38    AW-559-01 


AW-570-011 
AW-600-011 


MISCELLANEOUS 


October  1,  1939,  to  September  30,  1940 


150  cast  iron  plate  for  historical  markers 

Potomac  River  bridge  and  Chesapeake  Bay  Bridge,  traffic 
studies  and  surveys $25,500.00 

J.  E.  Griener  Co.  surveys  and  plans  for  bridge  at  Havre- 
de-Grace $100,000.00 

Bridges  and  tunnels  in  state,  paying  J.  E.  Griener  &  Co. 
for  surveys  and  plans 65,000.00 

Traffic  study  throughout  the  state  by  H.  P.  S 

National  defense  program  special  studies 


Schedule  129    Statement  4-26 

$3,823.27     

$24,504.76 
$74,293.15 


42,551.65 
948.35 
809.52 


$995.24 
$25,706.85 
22,448.35 


Total $190,500.00    $146,930.70      $49,150.44 

October  1,  1939,  to  September  30,  1940  Schedule  129    Statement  4-27 

$5,992.43        $1,821.84 


Miscellaneous 

Cement  suspense  account . 
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Exhibit  8 
Schedule  1 
Fiscal  Year  Ended  September  30,  1939 


County  Funds 

County 
Road 

Mainte- 
nance 

Payments 
to  Incor- 
porated 
Towns 

Debt 
Service 

other 
Construc- 
tion 

Mileage  Main- 
tained by  State 
Roads  Comm.  at 
Total           Sept.  30,  1939 

Total 
Cost 

Average 

Cost  Per 

Mile 

Allegany 

$12,462.55 

$1,650.00 
9,066.40 

$51,412.57 
50,000.00 

141,103.30 
20,783.00 

$614.90 
43,445.37 

4,313.07 

$66,140.02 
102,511.77 
136,790.23 
32,652.27 
68,326.37 
147,197.24 
83,704.34 
78,772.11 
72,466.02 
137,260.69 
113,258.00 
147,390.28 
55,780.95 
92,687.95 
118,048.83 
102,338.53 
59,442.35 
59,977.58 
54,968.70 
37,874.70 
114,297.88 
77,599.91 
87,584.97 

382.94 

$12,462.55 

$32.54 

■     li;869'.27 
40,154.81 
99,748.00 
55,753.34 
55,560.64 
49,693.74 
78,452.03 
69,914.31 

:;          38^628. 68 
37,514.38 
89,068.78 
84,327.94 
47,617.75 
40,571.86 
44,505.71 
37,872.20 
50,758.45 
44,778.30 
49,005.82 

134.08 
491.93 
729.94 
485.41 
228.57 
508.69 
1,015.82 
713.67 

11,869.27 
40,154.81 
99,748.00 
55,753.34 
55,560.64 
49,693.74 
78,452.03 
69,914.31 

88.52 

28,171.56 
36,949.24 

4,792.90 
23,211.47 

2,772.28 
34,808.66 
24,909.07 
49,490.28 

7,152.27 

1,873.57 
20,052.29 

9,308.44 

1,321.07 
848.20 

5,462.99 
2.50 
63,539.43 
14.725.23 
20,401.15 

81.63 

Carroll 

Cecil 

500.00 
1,994.10 

10,000.00 
21,164.00 

136.65 
114.86 
243.08 

Dorchester 

24!  000 '.66 
2,054.62 

20.000.00 

97.69 
77.23 

Garrett 

16,380.00 
97,900.00 
10,000.00 
53,300.00 

97.96 

284.75 
250.09 
615.17 
474.89 
377.86 
250.92 
296.62 
300.21 
575.42 
506.85 
488.65 

38,628.68 
37,514.38 
89,068.78 
84,327.94 
47,617.75 
40,571.86 
44,505.71 
37,872.20 
50,758.45 
44,778.30 
49,005.82 

,038,258.56 

135.66 

Kent 

150.00 

Montgomery 

8,927.76 
8,702.15 
2,203.53 
250.00 
5,000.00 

144.79 

177.57 

8,300.00 
18,307.52 

126.02 

St.  Mary's 

161.69 
150.04 

Talbot                        

126.15 

88.21 

Wicomico 

Worcester 

8,696.38 
3,358.00 

9,400.00 
14,820.00 

88.35 
100.29 

Totals 

..   $1,038,258.56 

$76,402.94 

$542,870.39 

$389,539.80 

$2,047,071.69 

9,112.48    $1, 

$113.94 
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Fiscal  Year  Ending  September  30, 

1940 

Exhibit  8 
Schedule  2 

County  Funds 

County 
Road 

Mainte- 
nance 

Payments 
to  Incor- 
porated 
Towns 

Debt 
Service 

Other 
Construc- 
tion 

Mileage  Main- 
tained by  State 
Roads  Comm.  at 
Total            Sept.  30,  1940 

Total 
Cost 

Average 

Cost  Per 

Mile 

$41,018.74 

$1,600.00 
7,498.64 

$45,173.45 
50,000.00 

210,948.94 
21,243.28 
12,612.50 

$87,792.19 
82,132.76 

210,967.88 
46,421.92 
58,108.40 

114,187.76 
90,057.31 
52,769.50 
78,662.76 

203,443.51 
76,192.26 

141,765.25 
50,539.81 

107,178.37 
77,253.78 

123,130.99 
65,148.34 
58,473.89 
42,305.93 
38,598.41 
93,967.99 
72,903.82 
69,065.98 

383.10 

$41,018.74 

$107.07 

Anne  Arundel 

$24,634.12 

18.94 

1,222.65 

438. 4S 

10,525.98 

1,060.07 

9,390.20 

526.55 

185,294.84 

975.12 

43,081.42 

50,539.81 

5.14 

70,037.51 

1,846.20 

10,139.83 

1,070.79 

2,581.58 

8,787.94 

93,967.99 

2,297.21 

6,054.19 

Calvert      

23,955.99 
45,934.35 
100,661.78 
71,197.24 
43,379.30 
58,136.21 

55^081.91 

140.18 
492.83 
730.52 
485.41 
231.57 
511.39 

23,955.99 
45,934.35 
100,661.78 
71,197.24 
43,379.30 
58,136.21 

170  89 

93.21 

Carroll 

3,000.00 
2,800.00 

*7, 000^00 
18,148.67 
5,135.23 
9,750.00 

137.79 

Cecil 

Charles 

Dorchester 

Frederick 

15,000.00 
20,000!00 

146.67 
187.33 
113.68 

Garrett 

15,000.00 

88,933.83 

713.67 

55,081.91 

77.18 

Kent      

40,749.08 

66,424.15 

253.18 

40,749.08 

160.95 

7,216.27 

33,418.49 

2,187.17 

250.00 

87,866.30 
44,871.34 
41,703.10 
39,724.35 
29,810.47 

475.29 
378.45 
254.42 
296.87 
305.36 

87,866.30 
44,871.34 
41,703.10 
39,724.35 
29,810.47 

184.87 

Queen  Anne's 

St.  Mary's 

7,950.00 
15,450.00 

118.57 
163.91 
133.81 

Talbot 

97.62 

65,958.40 
54,211.79 

4,648.21 

509.25 
491.65 

65,958.40 
54,211.79 

129.52 

Worcester . 

8,800.00 

110.27 

Totals 

1844,260.35 

$102,652.68 

$577,536.15 

$523,619.63    $2,041,068.81 

6,653.14        i 

(844,260.35 

$126.90 

From  Construction  Funds  of  Dorchester  County. 
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SUMMARY  OF  CASH  DISBURSEMENTS,  YE^ 

1930 

1931 

1932 

1933 

Purpose 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

Amount 

1 

$2,146,721.52 
2,048,414.49 
1,786,125.95 

14.10 
13.54 
11.81 

$2,253,190.51 

2,137,953.92 

281,000.45 

16.20 
15.37 
2.02 

$4,979,401.62 

37.10 

$286,227.35 

2,035.810.58 

County  Construction    financed   by   State   and   Federal   Con- 

534,050.56 

968,154.90 

2,083,205.38 

814,125.51 

3.53 
6.40 
13.77 
5.38 

873,006.23 
1,250,123.11 

400,203.81 
1,391,720.09 

6.28 
8.99 
2.88 
10.01 

1,392,133.11 

823,942.86 

10,643.81 

1,131,588.93 

10.37 

6.14 

.08 

8.43 

1,073,974.35 

538,889.91 

333,829.83 

51,836.49 

3,351,182.25   ; 

2,388,926.71 
2,898.68 
2,907.88 
818.70 
3,065.63 
80,000.00 
48,000.00 
50,000.00 
2,169,161.99 

15.79 
.02 
.02 
.01 
.02 
.53 
.32 
.33 

14.34 

2,921,325.61 
100,018.93 

21.00 
.72 

2,676,162.68 

19.94 

44,769.66 
80,000.00 
48,000.00 

.32 
.58 
.35 

13,895.50 
110,000.00 
38,400.00 

.10 

.82 
.29 

509.92  . . 
857,956.00 
38,400.00 

2,122,124.99 
3,078.48 

15.26 
.02 

2,213,668.20 
10,278.81 
9,460.55 

16.49 
.08 
.07 

2,243,113.77    2 
2,932.29 
9,789.46 

12,362.01 

.09 

2,038.08 

259,898.17 

State  Roads  Commission  and  State  of  Maryland  Bonds  with 



State  Roads  Commission  and  State  of  Maryland — Expense  . . . 

Return  of  NIR A  Trust  Fund 

Totals 

$15,126,577.90 

100.00 

$13,906,515.79 

100.00 

$13,421,938.08 

100.00 

$11,086,388.51  10 

Funds  Directly  Applied  to  Ro.\d  Construction  and  Main- 
tenance: 

$10,390,489.20 
2,388,926.71 
2,169,161.99 

68.69 
15.79 
14.34 

$8,731,986.71 
2,921,325.61 
2,122,124.99 

62.79 
21.01 
15.26 

$8,361,066.38 

2,676,162.68 

2,213,668.20 

12,362.01 

62.29 

19.94 

16.49 

.09 

$4,044,640.54    3 

3,351,182.25    3 

2,243,113.77    2 

2,038.08 

286,227.35 

Maintenance  of  the  State  System 

Roadside  Beautification 

Maintenance  of  County  System  of  Roads . 

Total  Funds  expended  on  Roads 

$14,948,577.90 

98.82 

$13,775,437.31 

99.06 

$13,263,259.27 

98.81 

$9,927,201.99    8 

Funds  Not  Applied  Directly  to  Construction  and  Main- 
tenance: 

County  Debt  Service 

$80,000.00 
48,000.00 
50,000.00 

.53 
.32 
.33 

$80,000.00 
48,000.00 

.58 
.35 

$110,000.00 
38,400.09 

.82 
.29 

$857,956.06 
38,400.00 

Appropriation  to  Ferry  Companies 

Purchase  of  Toll  Bridge 

Reversion  to  State  Treasury 

3,078.48 

.01 

10,278.81 

.08 

2,932.29 

259,898.17      . 

Cash  Payments  to  Baltimore  City— IJ^  Lateral  Tax  and 
Restoration 

Interest  on  State  Roads  Commission  Bonds 

Cash  Payments  to  Baltimore  Citv— Truck  License  Fees 

Cash  Payments  to  Baltimore  City— $.0014  of  the  2ji  Gasoline 

Tax 

Impounded  Cash  to  Accounts  Receivable 

Debenture  Reserve 

Bond  Issue  Expense 

Bond  Issue  Retirement 

Return  of  NIRA  Trust  Fund 

Total  Funds  not  applied  directly  to  Roads 

$178,000.00 

1.18 

$131,078.48 

.94 

$158,678.81 

1.19 

$1,159,186.52    11 

Total  Funds 

$15,126,577.90 

100.00 

$13,906,515.79 

100.00 

$13,421,938.08 

100.00 

$11,086,388.51  10< 

Factors  Influencing  Cash  Balances: 

Amount  and  per  cent  of  Total  Disbursements  made  over 
long  period  of  time 

$12,779,415.91 
2,347,161.99 

84.48 
15.52 

$11,653,312.32 
2,253,203.47 

83.80 
16.20 

$11,037,229.06 
2,384,709.02 

82.23 
17.77 

$7,395,822.79    & 
3,690,565.72    31 

Amount  and  per  cent  of  Total  Disbursements  made  im- 

Totals 

$15,126,577.90 

100.00 

$13,906,515.79 

100.00 

$13,421,938.08 

100.00 

$11,086,388.51  10 

italics  indicate  red  figures 
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0,  1931, 

1932, 

1933,  19M 

,  1935,  1936,  1937,  1938,  1939, 

1940 

Exhibit  9 

1934 

1935 

1936 

1937 

1938 

1939 

1940 

vmount 

,818,030.30 
.■651,944.18 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

12.81 
1.09 

Amount 

Per 
Cent 

of 
Total 

Amount 

Per 
Cent 

of 
Total 

12.38 
11.25 

$1,972,620.22 

14.14 

$2,351,224.42 

20.45 

$1,993,333.19 

14.48 

$1,700,729.78 

144,765.63 

19.45 

1400. 38 

$1,503,935.36 
600,383.41 

8.43 
3.37 

$1,453,015.72 
730,568.73 

11.12 
5.59 

184,167.71 
99,885.36 

1.25 

.68 

4,145.35 
29,518.24 

.03 
.21 

1,985.96 
1,302.12 

.02 
.01 

402.50 
99,396.51 

"".n 

.01 

87.74 

3,405.40 

.03 

340,695.83 
J.763,801.91 
1,236,833.48 

2.32 

18.82 
8.42 

3,500.00 
2,810,846.32 
1,509,402.74 

.03 
20.42 
10.96 

1,103,020.48 
740,310.60 

7.91 
5.31 

1,286,540.84 
1,102,597.79 

11.19 
9.59 

3,350,150.96 
1,040,087.21 

25.25 
12.36 

3,150,403.99 
2,075,682.17 

17.66 
11.64 

2,812,437.59 
867,397.75 

21.53 
6.64 





3.50 

1,125.866.50 

33,600.00 

2,706,978.35 

1,305,317.05 

7,300.95 

53,794.12 

598,268.65 

13,687.00 

.47 

5.20 

.12 

39,856.13 

516,361.69 

1,140.61 

.29 

3.75 

.01 

16,367.03 

584,387.27 

2,838.50 

.12 

4.40 

.02 

8,798.64 

542,870.39 

11,977.64 

.05 

3.04 

.07 

22,002.75 

577.536.15 

10,000.00 

.17 

7.67 
.23 

18.44 

S.89 
.05 

609,941.42 
33,600.00 

4.37 
.24 

4.42 
.08 

1,935,538,22 

1,327,067.91 

9,093.40 

13.88 

9.52 

.07 

1,776.490.42 

764,676.65 

2,5.52.07 

15.45 

6.65 

.02 

1,870,432.79 

694,680.46 

6,801.89 

13.58 

5.05 

.05 

1,535,322.45 

3,158.40 

2,659.89 

1,053.14 

13,439.95 

51,185.27 

1,303,142.18 
188,382.50 

11.57 
.02 
.02 
.01 
.10 
.39 

9.82 
1.42 

1,431,448.46 
2,916.91 
120,125.55 
51,547.98 
24,324.81 
156,360.01 

1,154,869.62 
171,111.55 

8.03 
.02 
.67 
.29 
.14 
.88 

■6.47 
.96 

2,985,926.27 

2,991.67 

18,872.94 

29,622.34 

22.86 
.02 
.14 
,.23 

6,811.07 

.05 

5,388.54 

.04 

4,222.66 

.04 

8,899.69 

.06 

6,195.76        .05 
187,193.40      1.43 

1,163,966.33 

18,600.00 

220,000.00 

7.93 

.12 

1.50 

902,060.74 
154,600.00 
150,000.00 

6.47 
1.11 
1.08 

976,431.58 
191,387.78 

8.49 
1.66 

965,353.09 
190,796.25 

7.01 
1.39 

1,481,737.54 
164,947.50 

11.34 
1.26 

380,000.00 
150,588.85 
92,357.37 

1,751,760.43 

3.30 

1.31 

.80 

15.23 

393,000.00 
49,702.90 
102,251.27 

2,511,251.20 
1,304.80 

2.85 
.36 
.74 

18.24 
.01 

408,000.00 
45,042.33 
104,397.54 

2,176,780.34 
1,158.05 

3.07 
.34 

.79 

16.40 
.01 

5,230,849.93 
146,565.95 
109,167.63 

1,339,217.63 
1,318.51 

29.33 

.82 
.61 

7.51 
.01 

340,500.00 
100,941.57 
118,219.01 

649,992.24 

2.61 

74,180.24 

.53 

.77 

.90 

4,529,905.10 

6,081.88 

359,614.26 

32.47 

.04 

2.58 

4.98 

500,000.00 

3.83 

4,683,862.52 

100.00 

$13,946,686.60 

100.00 

$11,499,868.71 

100.00 

$13,768,714.03 

100.00 

$13,271,667.49 

100.00 

$17,833,963.88 

100.00 

$13,063,504.33 

100.00 

5,047,855.94 
1,236,833.48 
2,706,978.35 
6,811.07 
1,818,030.30 

34.37 

8.42 

18.44 

.05 

12.38 

$6,039,289.61 

740,310.60 

1,935,538.22 

5,388.54 

1,009,013.18 

47.60 
5.31 

13.88 

.04 

7.23 

$4,563,186.59 

1,102,597.79 

1,776,490.42 

4,222.66 

885,973.37 

39.69 
9.59 

15.45 

.04 

7.70 

$6,402,416.59 

1,509,402.74 

1,870,432.79 

8,899.69 

1,062,971.15 

46.51 

10.96 

13.58 

.06 

7.72 

$6,507,829.97 

1,640,087.21 

1,535,322.45 

13,439.95 

934,481.14 

49.04 

12.36 

11.57 

.10 

7.04 

$5,892,601.75 

2,075,682.17 

1,431,448.46 

24,324.81 

1,038,258.56 

33.05 
11.64 

8.03 
.14 

5.82 

$5,062,850.76 

867,397.75 

2,985,926.27 

6,195.76 

844,260.35 

38.75 
6.64 

22.86 

.05 

6.46 

0,816,509.14'  73.66 

$10,329,540.15 

74.06 

$8,332,470.83 

72.47 

$10,854,122.96 

78.83  $10,631,160,721  80.11  $10,462,315,751  58.68 

$9,766,630.89 

74.76 

H,125,866.50     7.67 
33,600.00        .23 

1 

$609,941.42 
33,600.00 

4.37 
.24 

$598,268.65 
13,687.00 

5.20 
.12 

$516,361.69 
1,140.61 

3.75 
.01 

$584,387.27 
2,838.50 

4.40 
.02 

$542,870.39 
11,977.64 

3.04 
.07 

$577,536.15 
10,000.00 

4.43 
.08 

1,305,320.55 

1,163,966.33 
18,600.00 

8.89 

7.93 
.12 

1,327,067.91 

902,060.74 
154,600.00 
74,180.24 

9.52 

6.47 

1.11 

.53 

764,676.65 

976,431.58 
191,387.78 
150,588.85 

92,357.37 

6.65 

8.49 
1.66 
1.31 

.80 

694,680.46 

965,353.09 
190,796.25 
49,702.90 

102,251.27 

5.05 

7.01 

1.39 

.36 

.74 

3,158.40 

1,303,142.18 
188,382.50 
45,042.33 

104,397.54 

.02 

9.82 

1.42 

.34 

.79 

2,916.91 

1.154,869.62 
171,111.55 
146,565.95 

109,167.63 

.02 

6.47 
.96 

.82 

.61 

2,991.67 

1,481.737.54 
164,947.50 
100,941.57 

118.219.01 

.02 

11.34 

1.26 

.77 

.90 

359,614.26 

150,000.00 

6,081.88 

2.58 

1.08 

.04 

220,000.00 

1.50 

1,304.80 
393,000.00 

.01 
2.85 

1,158.05 
408,000.00 

.01 
3.07 

1,318.51 
5,230,849.93 

29^33 

380,000.00 

3.30 

340,500.00 

2.61 

500,000.00     3.83 

$3.sf)7.3.'^:;  H^   l>i;.:m     ^:'.  •■.!:, H';. 45 

25.94!  $3,167,397.88'  27.53    $2,914,591.07^  21.17 

$2,640,506.77    19.89 

$7,371,648.13 

41.32 

$3,296,873.44'  25.24 

14.(is3,si.2.52  1011. 1)11    >; :;.■  4  ^  .  <,.i,0il00.00  S11,499,S68.711100.00  $13,76^.714.03  100.00  $13.271,667.491100.00 

$17,833,963.88 

100.00 

$13,063,504.33  100.00 

$6,284,689.42 
8,399,173.10 

i 
42.80      $7,379,600.21 

57.20       6,567,086.39 

52.91 
47.09 

$5,665,784.38 
5,834,084.33 

49.28 
50.72 

$7,911,819.33 
5,856,894.70 

57.47 
42.53 

$8,147,917.18 
5,123,750.31 

61.40 
38.60 

$7,968,283.92 
9,865,679.96 

44.68 
55.32 

$5,930,248.51 
7,133,255.82 

45.40 
54.60 

14,683,862.52[l00.00 

$13,946,686.60 

100.00 

$11,499,868.71 

100.00[$13,768,714.03  100.00  $13,271,667.49 

100.00 

$17,833,963.88 

100.00 

$13.063,504.33[l00.00 
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County 

A 

B 

C 

D 

E 

F 

G 

H 

I 

J 

K 

0.52 
0.59 

L 

M 

Total 

1.35 

o.m 

8.50 
1.89 

2.42 
81.64 
21.83 
14.21 
25.70 
42.46 
40.44 

5.00 
34.66 
49.60 
31.61 
27.65 
22.99 

7.94 
58.93 

4.06 
44.00 

5.25 
11.46 
19.47 
16.69 
27.05 
39.87 

56.54 

21.10 

84.42 

2.37 

6.05 

32.43 

22.07 

2.86 

18.38 

92.75 

26.35 

108.94 

48.65 

15.50 

123.53 

29.27 

10.45 

5.13 

5.37 

10.57 

132.11 

10.88 

19.77 
19.52 
36.91 

'4^97 
13.52 
10.06 
8.77 
7.27 
25.43 
11.99 
5.41 
9.07 

'17^78' 
35.16 

10;63 
9.84 
4.44 
21.73 
14.39 
8.81 

61.68 

114.11 

118.22 

12.77 

87.93 

92.37 

96.40 

16.95 

75.48 

96. 9S 

60.88 

101.11 

57.98 

106.19 

118.38 

85.03 

79.04 

3.58 

65.73 

60.85 

28.94 

79.44 

92.15 

150.78 

0.88 
15.44 

240.42 

276.82 

i.86 
4.68 

89.41 
3.59 
10.61 

120.62 

132.92 

Carroll 

.1.06 

192.45 

Cecil                      

168.97 

Charles          

14.23 

192.73 

240.54 

0.28 
0.39 

136.07 

11.66 

0.99 

0.99 
3.16 
2.00 

6.79 
1.19 

'6^46 
7.16 
0.38 
83.06 
4.33 

166.56 
1.90 
2.01 
4.45 
0.08 
3.10 

0.97 

286.55 

135.18 

10.30 

255.41 



6.94 

146.09 

136.79 

2.32 
10.22 

321.32 

0.95 

1^80 

0.27 

2;87' 

248.02 

139.62 

194.02 

3.84 

98.14 

Talbot      

0.19 

97.53 

5.80 
0.27 

8.50 
4^41 

2.92 
4.23 
2.76 

221.14 

0.77 

137.11 

0.07 

151.17 

Total       

0.07 

18.68 

32.25 

40.66 

588.20 

634.93 

865.72 

295.47 

1,712.19 

1.78 

37.73 

4,227.68 

A  =  primitive;  B  =  unimproved;  C  =  graded  and  drained;  D  =  soil-surfaced;  E  =  gravel  or  stone;  F  =  bituminous  surface 
treated;  G  =  mixed  bituminous  road;  H  =bituminous  penetration;  I  =  bituminous  concrete;  J  =  Portland  cement  concrete;  K  =  brick; 
L  =  block;  M  =  dual  type  of  surface. 
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THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 
CONSTRUCTION  ACCOUNT 

Project  Costs  to  September  30,  1940  Exhibit  11 

Classifi-  Estimated  Actual 

cation  Project  Project 

Number                                                          Description  Costs  Costs 

1  Preliminary  Expenses,  Net t30. 000.00  $28.954.11 

2  Lands,  Rights-of-Way  and  Easements S63.000.00  t55.249.52 

3  Construction : 

Contract  Si:  West  Approach $21,000.00  $20,735.74 

Contract  *!2:  Substructure 1,068,700.00  966,196.15 

Contract  *3:  Use  of  Wickert  Patent  Truss 83,300.00  52,500.00 

Contract  #4:  Superstructure 2,500,000.00  2,119,7.53.58 

Contract  #5:  Paving  Approach,  Highways  and  Plaia 75,000.00  87,592.85 

Contract  *6:  Administration    Building    and    ToU    Houses,    Including 

Equipment         100,000.00  102,199.31 

Contract  «7:  Landscaping 4,000.00  7,988.79 

Contract  *8:  Lighting 27,000.00  26,985.70 

High  Tension  Line  Changes 35.000.00  28,562.55 

Total  Construction $3,914.000.00  $3,402,514.67 

4  Engineering: 

Engineering  Fees $229,850.00  $221,312.78 

Field  Engineering 5,200.00  41,296.31 

Owner's  Forces 45,000.00  

Total  Engineering $280.850.00  $262,609.09 

5  Legal  and  Administrative $40,000.00  $21,191.92 

6  Interest  During  Construction $200,000.00  $217,068.75 

7  Miscellaneous $8,000.00  $171,582.50* 

Totals $4,535,850.00  $4, 169, 170.66 

*  Includes  Bond  Discount  in  the  amount  of  $153,000.00. 

ITALICS   INDICATE    RED   FIGURES 


Schedule  3 


Remainder 


$1,045.S 


$7,750.48 


$264.26 
102,503.85 
30,800.00 
380,246.42 

12,592.85 

2,199.31 

3,988.79 

14.30 

6,437.45 


$501,485.33 


$8,537.22 
36,096.31 
45,000.00 


$17,440.91 


$18,808.08 


S.75 


$163,582.60 


$366,679.34 


THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

POTOMAC  RIVER  TOLL  BRIDGE 

CONSTRUCTION  ACCOUNT 


Project  Costs  to  September  30,  1940 


Exhibit  11     Schedule  4 


Classifi- 
cation 
Number 


Description 


Estimated  Actual 

Project  Project 

Costs  Costs 


Remainder 


Preliminary  Expenses,  Net 

Lands,  Rights-of-Way  and  Easements 
Construction: 

Contract  *  1 :  East  Approach 

Contract  *2:  Substructure 

Contract  *3:  Use  of  Wickert  Patent  Truss 


$12,000.00 


$17,917.03 


5,917.03 


$8,500.00 


$9,457.75 


S957.7S 


$81,100.00 

2,275,000.00 

80,000.00 

Contract  *4:  Superstructure 2,050,000.00 

Contract  *5:  Paving  East  Approach 12,550.00 

Contract  «6:  Toll   Booths  and  Administration  Building,   Including 

Equipment 41,050.00 

Contract  *7:  Fender  System 100,000.00 

Contract  «8:  Lighting  Fenders,  Piers  and  Toll  Plaza 7,000.00 


$62,660.58 
1,927,640.54 

104,785.33 

1,035,726.80 

19,861.07 

27,881.86 


$18,439.42 

347,359.46 

24,785.33 

1,014,273.20 

7,311.07 

13,168.14 

100,000.00 

7,000.00 


$3,178,556.18      $1,468,143.82 


$272,000.00 
42,400.00 


$229,233.55 


$42,766.45 
42,400.00 


Total  Construction $4.646.700.00 

Engineering: 

Engineering  Fees 

Owner's  Forces 

Soil  Analysis 

Field  Engineering 

Total  Engineering 

Legal  and  Administrative: 

Legal  Fees 

Administrative  and  Overhead 

Total  Legal  and  Administrative 

Interest  During  Construction 

Miscellaneous 

Totals $5,226,600.00      $3,854,873.00      $1,371,727.00 


5,000.00 
5,000.00 

1,327.64 
40,146.16 

3,672.36 
35,146.16 

$324,400.00 

$270,707.35 

$53,692.65 

$15,000.00 
10,000.00 

$1,293.59 
14,490.57 

$13,706.41 

4,490.57 

$25,000.00 

$15,784.16 

$9,215.84 

$210,000.00 

$208,556.25 

$1,443.75 

$153,894.28' 

$153,894.28 

*  Includes  Bond  Discount  in  amount  of  $147,000.00. 

ITALICS  INDICATE   RED   FIGURES 
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Exhibit  12 
Schedule  1 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 

SCHEDULE  OF  TOLL  RATES 
In  Force  and  Effect,  during  the  Period  August  28,  1940,  to  September  30,  1940 

Num-  Cash  or       Commutation 

bar  Description  Script  Rate  Rate 

• . 

1.     Passenger  Cars 
Taxicabs 
Ambulances 

Hearse  and  funeral  vehicles 
Horse  drawn  vehicles  (two  horse) 
Local  busses  on  scheduled  runs 
Local  school  busses  on  scheduled  runs 
Light  panel  trucks 
Station  Wagons 
Pickup  trucks 


Motorcycles 

$0.20 

2. 

All  of  Classification  No.  1, 

$0.15 

3. 

Trucks  less  than  2^  tons,  other  than  those  in  Classification  No.  1  (two 

axle) 
Tractors  (two  axle) 

0.25 

None 

4. 

Trucks  2^  to  4§  tons  (two  axle) 

Horse  drawn  vehicles  (more  than  two  horses) 

Through  busses  (two  axle) 

0.30 

None 

5. 

Trucks  over  4|  tons  (two  axle) 

0.40 

None 

6. 

Trucks  less  than  2^  tons  (three  axle) 

0.25 

None 

7. 

Trucks  2|  to  4J  tons  (three  axle) 
Passenger  cars  and  semi-trailer  (three  axle) 
Through  busses  (three  axle) 

0.30 

None 

8. 

Trucks  over  4|  tons  (three  axle) 
Tractor  and  semi-trailer  (three  axle) 

0.40 

None 

9.     Unusual  Vehicles 

Tractor  and  trailer  (four  axle) 
Passenger  car  and  trailer  (four  axle) 
Power  shovels,  Contractor's  Equipment  and  Machinery 
Tractor  and  semi-trailer  and  trailers  carrying  unusually  heavy  loads 
All  vehicles  and  equipment  with  more  than  four  axles 
Tractor  and  Trailer,  $0.65 
Passenger  car  and  trailer,  $0.40 

Other  vehicles  in  this  classification  to  pay  an  inspection  charge  of 
$L00  plus  $.10  per  ton  up  to  20  tons,  and  $.20  per  ton  for  each  ton 
over  20  tons 

10.    Free  vehicles 
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Exhibit  12 
Schedule  2 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 

STATEMENT  OF  INCOME 
For  the  Period  August  28,  1940,  to  September  30,  1940 

Income 

Tolls,  based  on  daily  reported  transactions,  calculated  at  effective  rates $75,787.75 

Miscellaneous  Sources 1 .45 

Cash  in  excess  of  traffic  transactions  as  reported  by  Collectors  (details  shown 

Exhibit  No./2,  Schedule  No.  3,  and  Exhibit  No./^  Schedule  No.Jj 384.89 

$76,174.09 
Less:  Reserved  to  meet  requirements  providing  for  Operation  Fund,  on  basis  of 

$38,000.00  Annually,— period  August  28,  1940  to  September  30,  1940 3,575.27 

Net  Income $72,598.82 
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Exhibit  12 
Schedule  6 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE   DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 
STATEMENT  OF  ACCOUNT  OF  SERIES  "A"  BRIDGE  OPERATION   FUND 

The  Trust  Indenture  provides,  Article  IV,  Section  5, 

"On  or  before  the  10th  of  each  month  after  any  of  said  bridges  shall  be  opened 
to  traffic,  it  shall  be  the  duty  of  the  Trustee  to  transfer  from  the  Bridge  Revenue 
Fund  into  a  special  fund  which  is  hereby  created  and  designated  'Series  A  Bridge 
Operation  Fund'  .  .  .  the  amount  required  by  the  Operation  Budget  to  be  set 
aside  into  said  Fund  during  each  month." 

Relying  on  the  Operation  Budget,  submitted  by  the  Consulting  Engineers  and  approved 
by  the  State  Roads  Commission,  the  sum  of  $38,000.00  per  year  has  been  allocated  to  the 
Susquehanna  River  Bridge  Series  A  Operation  Fund. 

At  October  10,  1940,  the  first  month  after  the  Susquehanna  River  Bridge  was  opened  to 
traffic,  the  Trustee  did  transfer  one-twelfth  (1/12)  of  $38,000.00  from  Series  A  Bridge  Revenue 
Fund  to  Series  A  Operation  Fund,  the  sum  of  $3,575.27  applicable  to  the  period  August  28, 
1940,  the  date  the  bridge  was  opened  to  traffic,  to  September  30,  1940. 

This  amount,  therefore,  is  shown  as  a  Reserve  of  Funds  from  Series  A  Bridge  Revenue 
Fund  as  appears  in  the  Statement  of  Income,  Exhibit  No.  12,  Schedule  No.  2. 

September  30,  1940 

Series  A  Bridge  Operation  Fund $3 ,  575 .  27 

Operation  Fund  established  for  Twelve  (12)  Months,  October  1,  1940  to 

September  30,  1941,  at  $3,166.67  each  month $38,000.00 

Amount  transferred,   October  10,   1940,  for  period  August  28,   1940  to 

September  30,  1940  (as  above) 3,575.27 

$41,575.27 
Amount  established,  as  encumbrances,  by  Operation  Budget,  for: 
Salaries  of  Personnel,   Costs  of   Collection,   and  Fee  of  Consulting 

Engineers,  during  the  period  August  28,  1940  to  September  30,  1941 .  .       41,575.27 

Unencumbered  Balance  of  Operation  Fund None 

Disbursements  from  Operation  Fund  to  September  30,  1940 None 
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Exhibit  12 
Schedule  7 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE   DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 

STATEMENT  OF  SERIES  "A"  BRIDGE  REVENUE  BONDS  SINKING  FUND 
FOR  THE  USE  OF  RESERVE  INTEREST  ACCOUNT 

The  Trust  Indenture  provides,  Article  IV,  Section  6: 

"On  or  before  the  10th  day  of  each  month  (and  immediately  after  the  transfer  of 
moneys  into  the  Operation  Fund,  as  required  by  Section  5  of  this  Article),  it  shall 
be  the  duty  of  the  Trustee  to  transfer  from  the  Bridge  Revenue  Fund  into  a  special 
fund  which  is  hereby  created  and  designated  'Series  A  Bridge  Revenue  Bonds 
Sinking  Fund,'  an  amount  equal  to  the  amount  of  all  moneys  in  the  Bridge 
Revenue  Fund  on  the  last  day  of  the  preceding  month,  after  deducting  the  amount 
of  the  transfer  required  by  Section  5  of  this  Article  (See  P^xhibit  No.  4,  Schedule 
No.  3).  All  moneys  so  transferred  and  placed  in  the  Sinking  Fund  shall  be  cred- 
ited to  a  special  account  designated  'Reserve  Interest  Account'  until  the  amount 
to  the  credit  of  said  account  shall  be  equal  to  one  year's  interest  on  Bonds  then 
outstanding;  ..." 

State  of  Maryland  Bridge  Revenue  3f%  Bonds,  Series  "A,"  outstanding,  September 

30,  1940,  were  $6,000,000  at  3|%. 

Annual  Interest,  $225,000.00 
Total  amount  of  Fund  placed  in  Series  A  Bridge  Revenue  Fund,  August  28 

to  September  30,  1940,  Exhibiti2,  Schedule  No.  iL $76, 174.09 

Transferred  to  Series  A  Bridge  Operation  Fund 3,575.27 

Amount  transferred  to  Reserve  Interest  Account $72,598.82 

Amount  transferred  by  Trustee  at  September  30,  1940 $60,382.24 

Amount  to  be  transferred  at  future  date,  being  Receipts  not 

in  banks  at  September  30,  1940 12,216.58 

$72,598.82 
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Exhibit  12 
Schedule  8 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 

STATEMENT  OF  ACCOUNT  DUE  THE  STATE  ROADS  COMMISSION  OF  MARYLAND 

FOR  MONEYS  ADVANCED  FROM  COMMISSION  FUNDS  NOT  WHOLLY  RECOVERED  FROM 

PROCEEDS  OF  SERIES  "A"  BRIDGE  REVENUE  BONDS  CONSTRUCTION  ACCOUNT 

Article  IV,  Section  13,  of  the  Trust  Indenture  provides: 

"After  provision  shall  be  made  for  the  payment  of  all  bonds  secured  hereby  and 
the  interest  thereon,  and  all  expenses  and  charges  herein  required  to  be  paid,  the 
Trustee  shall  pay  any  balance  in  the  Sinking  Fund  and  any  balance  in  any  other 
fund  to  the  Commission.  The  amounts  so  paid  to  the  Commission  shall  be  deemed 
to  constitute  a  partial  reimbursement  of  the  amounts  theretofore  expended  by 
the  Commission  under  the  provisions  of  this  Indenture  for  maintaining,  repairing, 
and  operating  the  bridges.  And  tolls  shall  thereafter  be  charged,  if  not  prohibited 
by  any  Federal  law  or  any  law  of  the  State,  for  the  use  of  such  bridges  until  the 
balance  of  the  amount  so  expended  by  the  Commission  shall  be  fully  reimbursed 
to  the  Commission." 

Total  amount  of  State  Roads  Commission  funds  disbursed  in  connection 

with  Maryland's  Primary  Bridge  Program,  to  August  31,  1940*.  .  .  .     $229,443.69 

Amount  recovered  from  Susquehanna  River  Bridge  Con- 
struction Fund  on  account  of  funds  disbursed  to  Febru- 
ary 28,  1939 $40,423.78 

Amount  recovered  from  Potomac  River  Bridge  Construction 
Fund  on  account  of  funds  disbursed  to  February  28, 
1939 31,571.82        71,995.60 

Balance  to  be  satisfied  from  future  Toll  Collections  after  redemption  of 

Bridge  Revenue  Bonds $157,448.09 

*  Accounting  Record  of  the  Commission  at  September  30,  1940,  not  closed;  consequently 
disbursements  during  the  month  of  September,  1940,  not  available. 
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Exhibit  12 
Schedule  9 
THE  STATE  ROADS  COMMISSION  OF  MARYLAND 
AND  SAFE  DEPOSIT  AND  TRUST  COMPANY  OF  BALTIMORE,  TRUSTEE 

SUSQUEHANNA  RIVER  TOLL  BRIDGE 

Balance  Sheet  at  September  30,  1940 

(Does  not  include  Capital  Sections,  due  to  incomplete  Construction  and  final  accounting  for  Construction 

Costs) 

Assets 

Series  "A"  Bridge  Revenue  Fund: 
Cash  Deposit: 

First  National  Bank,  Baltimore $24,519.52 

National  Bank  of  Perryville 49,816.71 

Cash  on  Hand 4,009.31 

Total  Series  "A"  Bridge  Revenue  Fund $78,345.54 

Accounts  Receivable: 

Sale  of  Tickets $110.00 

Toll  Transactions 1 ,  135 .  95 

Total  Accounts  Receivable 1,245.95 

Total  Assets $79,591.49 

Liabilities 
Deferred  Income: 

Toll  Tickets  Sold  for  Future  Use $3,417.40 

Reserved  for  Series  "A"  Operation  Fund 3,575.27 

Total $6,992.67 

Income:  (Exhibit  No;2,  Schedule  No.X) 72,598.82 

Total  Li.\bilities $79,591.49 
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